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MILITARY CONSTRUCTION AUTHORIZATION 


TUESDAY, MARCH 10, 1959 


U.S. SENATE, 
SUBCOMMITTEE ON Minirary ConstTRucrTION, 
OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 


The subcommittee met, pursuant to call, at 2:05 p.m. in room 212, 
Senate Office Building. 

Present: Senators Stennis (presiding), Jackson, Engle, Cannon, 
and Beall. 

Also present: Gordon A. Nease and Harry Wingate, of the com- 
mittee staff. 

Senator Srennis. The subcommittee will come to order. 

Members of the committee, I have a very brief statement here on 
the military construction bill, and then I will explain the situation 
with reference to our hearing and our witnesses. We are very glad 
to have all of our visitors present this afternoon, and we want to _ 
proceed with the best dispatch and speed that we can and we nn 
your cooperation to that extent by asking you to remain as quiet : 
possible. 

I want to add a very special word of welcome to the new members 
of this subcommittee. Iam going to take the liberty of putting in the 
record here at this point a copy of a letter that I ‘addressed to each 
one of these members. It is a word of welcome, Senator Jackson, a 
from you, Senator Case, and me, and also with reference to the fact 
that we served here a good many years together and have had a non- 
political and a nonp: urtisan approach, and as far as I can remember we 
= never come out of here with a bill that we were divided on, on any 
major points. And we consider these matters on an impersonal basis. 

Mr. Reporter, put that letter in the record if you will. 

(The letter referred to follows:) 
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MarcH 5, 1959. 
Hon. Howarp W. CANNON, 
US. Senate, Washington, D.C. 

Deak Howarp: It pleased me very much when I learned today of your appoint- 
ment as a member of our Military Construction Subcommittee of the Armed 
Services Committee, and this is just a special, personal letter to extend you a 
hearty welcome to the subcommittee. 

Our Military Construction Subcommittee has the responsibility of making many 
major decisions which go to the very heart of our military program. We make 
the original recommendations each year which touch many of the major policies 
of the three major services, including many new policies of each. 

Our military construction hearings are, therefore, highly important and there 
are many major policy matters covered in each bill. There is plenty of work 
and I hope you will make your plans to attend all the hearings you possibly can. 
The hearings are already set to begin next Tuesday, March 10, at 10 a.m. in the 
Senate Armed Services Committee room. I hope you can be there. 
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For several years the Military Construction Subcommittee has been com 
of Senator Henry Jackson and Senator Francis Case and myself. We have had 
the very finest official and personal association. We have operated on a strictly 
nonpartisan, nonpolitical basis in our consideration of the bills, and on gq 
impersonal basis as to all items in each bill, whether there were items therein 
within our States or not. 

Other new members of the subcommittee are Senators Clair Engle and Glenn 
Beall. I am confident our subcommittee will continue to operate in the above 
spirit. Let me say again how pleased I am with your appointment and I look 
forward to our work together. I hope you will consider this assignment a major 
one, and I believe that it is. 

With all good wishes, I am, 

Sincerely yours, 


JOHN Stennis. 


Makca 5, 1959. 
Hon. CLarm ENGLE, 


U.8. Senate, Washingion, D.C. 


Dear Ciark: This letter is just a special word of welcome to our Military 
Construction Subcommittee, and I was very pleased indeed when I learned today 
that Senator Russell had named you as a member of the subcommittee, 

As you know, the Military Construction Subcommittee is charged with the 
responsibility of making the recommendations and decisions which go to the 
very heart of our military program. Our recommendations each year touch on 
many major policies of the services, including many new policies. Our hearings 
are, therefore, highly important because there are many major policy matters 
covered in the military construction bill each year. There is plenty of work, and 
I hope you will make your plans to attend all the hearings you possibly can. 
Our hearings are already set to begin next Tuesday, March 10 at 10 a.m. in the 
Senate Armed Services Committee room and I hope you can be there, 

For several years Senator Henry Jackson, Senator Francis Case, and I have 
constituted the membership of this subcommittee. We have had the very finest 
official and personal association and relationship. We have operated on a 
strictly nonpartisan, nonpolitical basis in our consideration of each bill, as well 
as on a strictly impersonal basis as to all items in the bill, whether or not there 
were iten: 3 therein within our own States. 

The other new members of the subcommittee are Senators Howard Cannon and 
Glenn Beall. I am confident we will continue to operate in the above spirit. 
Let me say again how please I am with this assignment for you because I know 
you will make a real contribution to the work of our subcommittee. I hope you 
will consider this a major assignment, and I believe that it is. 

With kindest regards, I am, 

Sincerely yours, 
JOHN STENNIS. 


Marca 5, 1959. 
Hon. J. GLENN BEALL, 


U.S. Senate, Washington, D.C. 


DEAR GLENN: It pleased me very much to learn today of your appointment to 
membership on the Military Construction Subcommittee of the Armed Services 
Committee. This personal letter is to extend you a hearty welcome to our sub 
committee. 

Our Military Construction Subcommittee has the responsibility of making 
many major decisions which go to the very heart of our military program. We 
make the original recommendations annually which touch many of the major 
policies of the three major services, including many new policies of each. Our 
hearings are, therefore, highly important, and there are many major policy 
matters covered in each military construction bill. We have plenty of work, 
and I hope you will make your arrangements to attend all the hearings you 
possibly can. 

Our hearings are already set to begin next Tuesday morning, March 10, 
at 10 a.m. in the Senate Armed Services Committee room. I hope you can be 
there. 

For several years Senator Henry Jackson and Senator Francis Case and I 
have been the members of the Military Construction Subcommittee, and we 
have had the very finest official, as well as personal association. We have 
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operated on & strictly nonpartisan, nonpolitical basis in our entire consideration 
of the bill, as well as under a strictly impersonal basis as to all items in each 
pill, whether there were items therein within our States or not. 

The other new members of the subcommittee are Senators Clair Engle and 
Howard Cannon. I am confident our subcommittee will continue to operate 


under the above spirit. 
Let me say again that I look forward to our work together. I hope you 


will consider this a major assignment, which I believe it is. 
. With kindest personal regards. 
Sincerely yours, 


JOHN STENNIS. 
Senator Stennis. The purpose of today’s hearing is to begin con- 
sideration of S. 1086, the military construction bill for fiscal year 
1960 which has been referred to thie committee by Senator Russell. 
I would like to have inserted in the record a copy of the bill, 
ther with Chairman Russell’s request that this subcommittee give 
early consideration to the bill. 
(The bill referred to follows :) 


[S. 1086, 86th Cong., 1st sess.] 
A BILL To authorize certain construction at military installations, and for other purposes 


Be it enacted by the Senate and House of Representatives of the United States 
of America in Congress assembled, 


TITLE I 


Sec. 101. The Secretary of the Army may establish or develop military instal- 
lations and facilities by acquiring, constructing, converting, rehabilitating, or 
installing permanent or temporary public works, including site preparation, 
appurtenances, utilities, and equipment, for the following projects: 


INSIDE THE UNITED STATES 


TECHNICAL SERVICES FACILITIES 
(Ordnance Corps) 


Aberdeen Proving Ground, Maryland: Training facilities and troop housing, 
$730,000. 

Letterkenny Ordnance Depot, Pennsylvania: Maintenance facilities, $454,000. 

Redstone Arsenal, Alabama: Operational facilities, research, development, 
and test facilities, medical facilities, troop housing, and utilities, $5,387,000. 

Savannah Ordnance Depot, Illinois: Supply facilities, $1,748,000. 


(Quartermaster Corps) 


Fort Lee, Virginia: Training facilities and troop housing, $414,000. 
Columbus General Depot, Ohio: Utilities, $2,783,000. 


(Chemical Corps) 


Fort Detrick, Maryland: Research, development, and test facilities, $270,000. 
Dugway Proving Ground, Utah: Research, development, and test facilities, 
operational facilities, and utilities, $532,000. 
(Signal Corps) 


For Huachuca, Arizona: Operational facilities, research, development and test 
facilities, and utilities, $3,699,000. 


(Corps of Engineers) 


Fort Belvoir, Virginia: Operational facilities, medical facilities, research 
development, and test facilities, and utilities, $1,376,000. 
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(Transportation Corps) 
Fort Eustis, Virginia: Hospital and medical facilities, $4,366,000. 


(Medical Corps) 
Fitzsimons Army Hospital, Colorado: Medical facilities and utilities, $150,000. 
FIELD FORCES FACILITIES 
(First Army Area) 


Fort Devens, Massachusetts: Training facilities, $59,000. 
Fort Dix, New Jersey : Training facilities, $64,000. 


(Second Army Area) 


A. P. Hill Military Reservation, Virginia: Training facilities, $229,000 

Fort Knox, Kentucky: Training facilities, maintenance facilities, supply facili- 
ties, and community facilities, $2,747,000. 

Fort Meade, Maryland: Training facilities, medical facilities, and utilities 
$2,530,000. 


(Third Army Area) 


Fort Benning, Georgia: Training facilities and 
$1,090,000. 

Fort Bragg, North Carolina: Operational facilities and maintenance facilities 
$958,000. . 

Fort Campbell, Kentucky : Utilities, $2,300,000. 

Fort Rucker, Alabama: Operational and training facilities, supply facilities 
and real estate, $2,636,000. 

Fort Stewart, Georgia: Training facilities, $238,000. 


maintenance facilities, 


(Fourth Army Area) 


Fort Bliss, Texas: Operational and training facilities, troop housing, main- 
tenance facilities, supply facilities, administrative facilities, and utilities, 
$8,049,000. ‘ 


Fort Sam Houston, Texas: Operational and training facilities and mainte 
nance facilities, $840,000. ; 


Fort Sill, Oklahoma: Operational and training facilities and maintenance 
facilities, $5,337,000. 
(Fifth Army Area) 
Fort Leavenworth, Kansas: Utilities, $160,000. 


Fort Leonard Wood, Missouri: Operational facilities, medical facilities, and 
utilities, $553,000. 


Army Support Center, St. Louis, Missouri: Administrative facilities, $261,000. 
(Sixth Army Area) 


Baywood Park, California: Real estate, $144,000. 
Fort Ord, California: Supply facilities, $85,000. 
Presidio of San Francisco, California: Utilities, $218,000. 


(United States Military Academy) 


United States Military Academy, West Point, New York: Family housing 
and utilities, $6,417,000. 


(Alaska Command Area) 


Fort Greely: Family housing and community facilities, $2,395,000. 
Fort Richardson: Training facilities, $321,000. 


(Tactical Installations and Support Facilities) 


Various locations: Family housing, $1,646,000. 

Various locations: Operational facilities, maintenance facilities, supply fa- 
cilities, medical facilities, administrative facilities, troop housing, community 
facilities, and utilities, $29,026,000. 
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OUTSIDE THE UNIvrep STATES 
(Pacific Command Area) 


Helemano, Hawaii: Real estate, $90,000. 
Schofield Barracks, Hawaii: Training facilities and community facilities, 
0,000. $1,259,000. ; ‘5 a 
Camp Buckner, Okinawa : Training facilities, $217,000. 
Pacific Scatter System: Operational facilities, maintenance facilities, troop 
| nousing, and utilities, $3,104,000. 


(Caribbean Command Area) 
Fort Kobbe, Canal Zone: Training facilities, $228,000. 


(European Command Area) 


00) France: Training facilities, $140,000. 
‘acili- Germany : Operational and training facilities, maintenance facilities, sup- ' 
ply facilities, community facilities, and utilities, $10,338,000. i 
lities Italy: Operational facilities, maintenance facilities, supply facilities, com- : 
, munity facilities, troop housing and utilities, $1,973,000. q 
(Army Security Agency) >} 
ities, Various locations: Administrative facilities, operational facilities, mainte- 
ities nance facilities, troop housing, medical facilities, supply facilities, community 
. facilities, family housing; and utilities, $5,573,000. 
lities | (Strategic Army Communications) 
Various locations: Operational facilities, community facilities, and utilities, 
$1,288,000. 
Sec. 102. The Secretary of the Army may establish or develop classified 
military installations and facilities by acquiring, constructing, converting, re- 
nain. |  habilitating, or installing permanent or temporary public works, including land 
ities acquisition, site preparation, appurtenances, utilities, and equipment, in’ the: 
total amount of $99,330,000. 
inte. Sec. 103. (a) The Secretary of the Army may establish or develop Army 
installations and facilities by proceeding with construction made necessary by 
ance changes in Army missions, new weapons developments, new and unforeseen 
research and development requirements, or improved production schedules, if 
the Secretary of Defense determines that deferral of such construction for 
inclusion in the next military construction authorization Act would be incon- 
sistent with interests of national security, and in connection therewith to 
and acquire, construct, convert, rehabilitate, or install permanent or temporary 
public works, including land acquisition, site preparation, appurtenances, utili- 
000. ties, and equipment, in the total amount of $17,500,000: Provided, That the 


Secretary of the Army, or his designee, shall notify the Committees on Armed 
Services of the Senate and House of Representatives immediately upon reach- 
ing a final decision to implement, of the cost of construction of any public work 
undertaken under this section, including those real estate actions pertaining 
thereto. This authorization will expire as of September 30, 1960, except for 
those public works projects concerning which the Committees on Armed Services 
of the Senate and House of Representatives have been notified pursuant to this 
section prior to that date. 
sing (b) Section 103 of the Act of August 20, 1958 (72 Stat. 636, 638) is hereby 
repealed except for those public works projects thereunder concerning which 
the Committees on Armed Services of the Senate and House of Representatives 
have been notified prior to the date of enactment of this Act. 

Sec. 104. (a) In accordance with the provisions of section 407 of the Act 
of September 1, 1954 (68 Stat. 1119, 1125), as amended, the Secretary of the 
Army is authorized to construct, or acquire by lease or otherwise, family hous- 
ing for occupancy as public quarters and community facilities at the following 
locations by utilizing foreign currencies acquired pursuant to the provisions of 
the Agricultural Trade Development and Assistance Act of 1954 (68 Stat. 
fa- 454) or through other commodity transactions of the Commodity Credit Cor- 
lity poration : 

Various locations, France, 400 units. 
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Army Security Agency, location 12, 157 units and community facilities. 
(b) In accordance with the provisions of title IV of the Housing Amendments 
of 1955 (69 Stat. 646), as amended, the Secretary of the Army is authorized to 
construct family housing for occupancy as public quarters at the following 
locations : 
INSIDE THE UNITED STATES 


ARADCOM Tac Sites, 575 units. 

Fort Huachuca, Arizona, 200 units. 
Fort Bustis, Virginia, 223 units. 

Fort Dix, New Jersey, 200 units. 

Fort Ritchie, Maryland, 27 units. 

Fort Bragg, North Carolina, 367 units. 
Fort Bliss, Texas, 1,000 units. 

Fort Hood, Texas, 800 units. 

Fort Riley, Kansas, 867 units. 

Fort Leonard Wood, Missouri, 800 units. 
Camp Irwin, California, 140 units. 
Ford Ord, Oalifornia, 500 units. 

Fort Knox, Kentucky, 350 units. 


OUTSIDE THE UNITED STATES 


Camp Losey, Puerto Rico, 150 units. 

Sec. 105. (a) Public Law 85-241, as amended, is amended under the heading, 
“CONTINENTAL UNITED STATES”, in section 101, as follows: 

(1) Under the subheading “TECHNICAL SERVICES FACILITIES (Ordnance Corps)”, 
with respect to Aberdeen Proving Ground, Maryland, strike out “$2,288,000” 
and insert in place thereof “$2,613,000”. 

(2) Under the subheading “TECHNICAL SERVICES FACILITIES (Quartermaster 
Corps)”, with respect to New Cumberland General Depot, Pennsylvania, strike 
out “$464,000” and insert in place thereof “$597,000”. 

(3) Under the subheading “TrecHNICAL SERVICES FACILITIES (Signal Corps)”, 
with respect to Fort Huachuca, Arizona, strike out ‘$1,936,000” and insert in 
place thereof “$2,276,000”. 

(4) Under the subheading “FIELD Forces FACILITIES (Fifth Army Area)” 
with respect to Fort Leonard Wood, Missouri, strike out “$4,663,000” and insert 
in place thereof “$5,051,000”. 

(b) Public Law 85-241, as amended, is amended by striking out in clause 
(1) of section 502 the amounts “116,915,000” and ‘‘$294,394,000” and inserting 
in place thereof “$118,101,000” and ‘$295,580,000", respectively. 


TITLE II 


Sec. 201. The Secretary of the Navy may establish or develop military in- 
stallations and facilities by acquiring, constructing, converting, rehabilitating, 
or installing permanent or temporary public works, including site. preparation, 
appurtenances, utilities, and equipment, for the following . projects: 


INSIDE THE UNITED STATES 
SHIPYARD FACILITIES 


Naval Shipyard, Boston, Massachusetts: Maintenance facilities, $1,422,000. 

Naval Shipyard, Brooklyn, New York: Maintenance facilities, $365,000. 

David Taylor Model Basin, Carderock, Maryland: Research, development, and 
test facilities, $318,000. 

Naval Shipyard, Long Beach, California: Subsidence protective measures, 
$1,350,000. 

Naval Submarine Base, New London, Connecticut: Troop housing, utilities, 
and real estate, $3,146,000. 

Naval Shipyard, Portsmouth, New Hampshire: Operational facilities, and 
maintenance and production facilities, $3,417,000. 


FLEET BASE FACILITIES 


Naval Station, Newport, Rhode Island: Operational facilities, $7,353,000. 
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AVIATION FACILITIES 


(Naval Air Training Stations) 


Naval Auxiliary Air Station, Meridian, Mississippi: Operational and training 
facilities, supply facilities, and administrative facilities; and, at Outlying Land- 
ing Field, Bravo, operational and training facilities, utilities and ground im- 
provements, and real estate, $5,576,000. 

Naval Air Station, Pensacola, Florida: Community facilities, $462,000. 

Naval Auxiliary Air Station, Whiting Field, Florida : Operational and training 
facilities, and real estate, $2,811,000. 


(Fleet Support Air Stations) 


Naval Air Station, Lemoore, California: Operational and training facilities, 
maintenance facilities, supply facilities, hospital and medical facilities, adminis- 
trative facilities, troop housing, community facilities, and utilities and ground 
jmprovements, $26,897,000. 

Naval Air Station, Miramar, California: Operational facilities, $305,000. 

Naval Air Station, Oceana, Virginia: Operational facilities, $336,000. 


(Marine Corps Air Stations) 


Marine Corps Auxiliary Air Station, Beaufort, South Carolina: Operational 
facilities, $51,000. 

Marine Corps Air Station, El Toro, California: Operational facilities, $48,000. 

Marine Corps Air Facility, Santa Ana, California: Troop housing, $2,216,000. 

Marine Corps Auxiliary Air Station, Yuma, Arizona: Operational and training 
facilities, maintenance facilities, and troop housing, $3,940,000. 


(Special Purpose Air Stations) 


Naval Air Facility, Towers Field, Andrews Air Force Base, Camp Springs, 
Maryland: Operational facilities, maintenance facilities, and troop housing, 
$1,051,000. 

Naval Air Station, Lakehurst, New Jersey: Utilities, $726,000. 

Naval Air Station, Patuxent River, Maryland: Operational facilities, and 
research, development, and test facilities, $1,196,000. 

Naval Air Material Center, Philadelphia, Pennsylvania: Research, develop- 
ment, and test facilities, $333,000. 

Pacific Missile Range, Point Mugu, California: Operational facilities, mainte- 
nance facilities, research, development, and test facilities, supply facilities, medi- 
cal facilities, administrative facilities, troop housing, community facilities, and 
utilities and ground improvements; at Point Arguello, maintenance facilities, 
research development, and test facilities, ammunition storage facilities, troop 
housing, community facilities, and utilities and ground improvements; and, at 
various Pacific islands, operational facilities, research, development, and. test 
facilities, and troop housing, $30,050,000. 


SUPPLY FACILITIES 


Naval Supply Depot, Bayonne, New Jersey : Administrative facilities, $123,000. 

Military Medical Supply Agency, Brooklyn, New York: Administrative facili- 
ties, $113,000. 

Naval Supply Depot, San Diego, California: Administrative facilities, $100,000. 


MARINE CORPS FACILITIES 


Marine Corps Supply Center, Barstow, California: Utilities, $432,000. 

Marine Corps Base, Camp Lejeuene, North Carolina: Operational and train- 
ing facilities, and ammunition storage facilities, $328,000. 

Marine Corps Base, Twentynine Palms, California: Operational and training 
facilities, ammunition storage facilities, and utilities, $1,137,000. 


ORDNANCE FACILITIES 


Naval Propellant Plant, Indian Head, Maryland: Research, development, and 
test facilities, $972,000. 
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SERVICE SCHOOL FACILITIES 


Naval Academy, Annapolis, Maryland : Utilities, $1,025,000. 

Naval Communication Training Center, Corry Field, Florida: Operationa] and 
training facilities, $1,000,000. 

Naval Training Center, Great Lakes, Illinois: Troop housing, and utilities 
$4,712,000. : 

Naval Station, Norfolk, Virginia : Real estate, $81,000. 

Naval Training Center, San Diego, California: Utilities, $144,000. 


MEDICAL FACILITIES 


Naval Medical Research Laboratory, New London, Connecticut: Medical re. 
rearch facilities, $75,000. 
COMMUNICATION FACILITIES 


Naval Radio Station, Buskin Lake, Kodiak, Alaska: Operational facilities, 
$84,000. 

Naval Security Group Activity, Camp Chiniak, Alaska: Operational facilities, 
$40,000. 

Naval Communication Station, Norfolk, Virginia: Operational facilities, 
$1,781,000. 

Naval Radio Research Station, Sugar Grove, West Virginia: Maintenance 
facilities, medical facilities, administrative facilities, supply facilities, troop 
housing, community facilities, and utilities and ground improvements, $3,957,000, 

Naval Radio Station, Washington County, Maine: Operational facilities, main- 
tenance facilities, supply facilities, community facilities, administrative facilities, 
and ground improvements, $3,179,000. 

Naval Radio Station, Winter Harbor, Maine: Troop housing, $271,000. 


OFFICE OF NAVAL RESEARCH FACILITIES 


Naval Research Laboratory, District of Columbia: Research, development, 
and test facilities, $1,591,000. 


OUTSIDE THE UNITED STATES 
SHIPYARD FACILITIES 


Naval Ship Repair Facility, Guam, Mariana Islands: Operational facilities, 
$507,000. 


AVIATION FACILITIES 


Naval Station, Argentia, Canada: Troop housing and community facilities, 
$4,133,000. 


Naval. Air Station, Atsugi, Japan: Operational facilities, $1,640,000. 

Naval Station, Bermuda : Troop housing, $295,000. 

Naval Air Station, Cubi Point: Luzon, Philippine Islands: Operational facili- 
ties, $76,000. 

Marine Corps Air Station, Kaneohe Bay, Oahu, Territory of Hawaii: Opera- 
tional facilities, $47,000. 

Naval Station, Roosevelt Roads, Puerto Rico: Operational facilities, hospital 
and medical facilities, troop housing, community facilities, and utilities and 
ground improvements, $3,579,000. 


Naval Air Station, Rota, Spain: Operational facilities, $11,934,000. 


SUPPLY FACILITIES 


Naval Supply Center, Pearl Harbor, Oahu, Territory of Hawaii: Supply facili- 
ties, and administrative facilities, $4,796,000. 


COMMUNICATION FACILITIES 


Naval Security Group Activity, Karamursel Turkey: Utilities, $105,000. 

Naval Radio Facility, Londonderry, North Ireland: Troop housing, $267,000. 

Naval Radio Station, Lualualei, Oahu, Territory of Hawaii: Utilities and 
ground improvements, $781,000. 


Naval Security Group Activity, Okinawa: Operational facilities, $2,038,000. 
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Naval Radio Station, Sebana Seca, Puerto Rico: Utilities, $86,000. 
Naval Radio Station, Wahiawa, Oahu, Territory of Hawaii: Utilities and 
ground improvements, $274,000. 


YARDS AND DOCKS FACILITIES 


Public Works Center, Guam, Mariana Islands: Utilities and ground improve- 
ments, and real estate, $10,947,000. 

Sec. 202. The Secretary of the Navy may establish or develop classified naval 
installations and facilities by acquiring, constructing, converting, rehabilitating, 
or installing permanent or temporary public works, including land acquisition, 
site preparation, appurtenances, utilities, and equipment, in the total amount 
of $21,765,000. 

Sec. 203. (a) The Secretary of the Navy may establish or develop Navy in- 
stallations and facilities by proceeding with construction made necessary by 
changes in Navy missions, new weapons developments, new and unforeseen 
research and development requirements, or improved production schedules, if 
the Secretary of Defense determines that deferral of such construction for 
inclusion in the next military construction authorization Act would be incon- 
sistent with interests of national security, and in connection therewith to acquire, 
construct, convert, rehabilitate, or install permanent or temporary public works, 
including land acquisition, site preparation, appurtenances, utilities, and equip- 
ment, in the total amount of $17,500,000: Provided, That the Secretary of the 
Navy, or his designee, shall notify the Committees on Armed Services of the 
Senate and House of Representatives, immediately upon reaching a final decision 
to implement, of the cost of construction of any public work undertaken under 
this section, including those real estate actions pertaining thereto. This author- 
ization will expire as of September 30, 1960, except for those public works 
projects concerning which the Committees on Armed Services of the Senate and 
House of Representatives have been notified pursuant to this section prior 
to that date. 

(b) Section 203 of the Act of August 20, 1958 (72 Stat. 686, 646), is hereby 
repealed except for those public works projects thereunder concerning which 
the Committees on Armed Services of the Senate and House of Representatives 
have been notified prior to the date of enactment of this Act. 

Sec. 204. (a) In accordance with the provisions of section 407 of the Act of 
September 1, 1954 (68 Stat. 1119, 1125), as amended, the Secretary of the Navy 
is authorized to construct, or acquire by lease or otherwise, family housing for 
occupancy as public quarters and community facilities at the following locations 
by utilizing foreign currencies acquired pursuant to the provisions of the Agri- 
cultural Trade Development and Assistance Act of 1954 (68 Stat. 454) or through 
other commodity transactions of the Commodity Credit Corporation : 

Naval Station, Bermuda, 100 units. 

(b) In accordance with the provisions of title IV of the Housing Amendments 
of 1955 (69 Stat. 646), as amended, the Secretary of the Navy is authorized to 
construct family housing for occupancy as public quarters at the following 
locations : 

Naval Ammunition Depot, Charleston, South Carolina, 40 units. 

Naval Ordnance Test Station, China Lake, California, 500 units. 

Naval Auxiliary Air Station, Fallon, Nevada, 106 units. 

Naval Air Station, Glynco, Georgia, 225 units. 

Naval Station, Key West, Florida, 500 units. 

Naval Air Station, Lemoore, California, 500 units. 

Naval Auxiliary Air Station, Mayport, Florida, 40 units. 

Naval Auxiliary Air Station, Meridian, Mississippi, 320 units. 

Naval Auxiliary Air Station, New Iberia, Louisiana, 178 units. 

Naval Submarine Base, New London, Connecticut, 500 units. 

Naval Station, Newport, Rhode Island, 500 units. 

Naval Mine Defense Laboratory, Panama City, Florida, 42 units. 

Marine Corps Schools, Quantico, Virginia, 250 units. 

Naval Radio Research Station, Sugar Grove, West Virginia, 142 units. 

Marine Corps Base, Twentynine Palms, California, 150 units. 

Naval Auxiliary Air Station, Whiting Field, Florida, 229 units. 

Marine Corps Auxiliary Air Station, Yuma, Arizona, 100 units. 

Sec. 205. (a) Public Law 534, Eighty-third Congress, as amended, is amended 
by striking out in section 202, “$72,785,000”, and inserting in place thereof 
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“$72,935,000”. (b) Public Law 534, Bighty-third Congress, as amended 
amended by striking out in clause (2) of section 502 the amounts “$72,795 _? 
and “$212,833,000”, and inserting respectively in place thereof “$72 935, Pant 
“$912,983,000". iil a 

Sec. 206. (a) Public Law 968, Eighty-fourth Congress, as amended, is amend 
under the heading “INSmpE THE UNITep States” in section 201, as follows: ” 

(1) Under the subheading “aviation Fracititirs (Naval Air Training Sta: 
tions)”, with respect to the Naval Air Station, Memphis, Tennessee, by striking 
out “$511,000” and inserting in place thereof “$664,000”. 6 

(2) Under the subhead “aviaTIoN FACILITIES (Fleet Support Air Stations)” 
with respect to the Naval Air Station, Key West, Florida, by striking out 
“$170,000” and inserting in place thereof “$330,000”. 

(3) Under the subheading “avraTIon FacrLiITIEsS (Marine Corps Air Stations)” 
with respect to the Marine Corps Air Station, Cherry Point, North Caroling by 
striking out “$273,000” and inserting in place thereof “$330,000”. . 

(b) Public Law 968, Eighty-fourth Congress, as amended, is amended by strik- 
ing out in clause (2) of section 402 the amounts “$312,004,000”, and “$460,716. 
000” and inserting respectively in place thereof “$312,374,000”, and $461,086 000” 

Sec. 207. (a) Public Law 85-241, as amended, is amended under the heading 
“INSIDE THE UNITED STATES” in section 201, as follows: 

(1) Under the subheading “aviaTION FACILITIES (Marine Corps Air Stations)” 
with respect to the Marine Corps Air Facilities, New River, North Carolina, by 
striking ont “$39,000” and inserting in place thereof “$52,000”. 

(2) Under the subheading “MARINE CORPS FACILITIES’, with respect to the 
Marine Corps Base, Camp Pendleton, California, by striking out “$1,469,000” and 
inserting in place thereof “$1,596,000”. 

(b) Public Law 85-241, as amended, is amended under the heading “Oursme 
THE UNITED STATES” in section 201 as follows: 

Under the subheading “COMMUNICATION FACILITIES” with respect to the Naval 
Security Group Activity, Istanbul, Turkey, by striking out “$130,000” and insert- 
ing in place thereof “$320,000”. 

(c) Public Law 85-241, as amended, is amended by striking out in clause (2) of 
section 502 the amounts “$230,356,000", “$48,199,000”, and “$337,611,000", and 
inserting respectively in place thereof “$230,496,000", “$48,389,000”, and 
“$337,941,000”. 

TITLE III 


Sec. 301. The Secretary of the Air Force may establish or develop military 
installations and facilities by acquiring, constructing, converting, rehabilitating, 
or installing permanent or temporary public works, including site preparation, 
appurtenances, utilities, and equipment, for the following projects: 


INSIDE THE UNITED STATES 
AIR DEFENSE COMMAND 


Duluth Municipal Airport, Duluth, Minnesota: Operational facilities, main- 
tenance facilities, and community facilities, $766,000. 

Geiger Field, Spokane, Washington: Maintenance facilities, $190,000. 

Grand Forks Air Force Base, Grand Forks, North Dakota: Training facilities, 
maintenance facilities, supply facilities, troop housing, and utilities, $2,309,000. 

Hamilton Air Force Base, San Rafael, California: Operational facilities, and 
maintenance facilities, $1,285,000. 

K. I. Sawyer Municipal Airport, Marquette, Michigan: Training facilities, 
maintenance facilities, supply facilities, administrative faclities, community 
facilities, troop housing, and utilities, $2,814,000. 

Kingsley Field, Klamath Falls, Oregon: Operational facilities, maintenance 
facilities, utilities, and real estate, $976,000. 

Kinross Air Force Base, Sault Sainte Marie, Michigan: Training facilities, 
maintenance facilities, supply facilities, and troop housing, $1,755,000. 

McChord Air Force Base, Tacoma, Washington: Operational facilities, main- 
tenance facilities, and utilities, $598,000. 

Minot Air Force Base, Minot, North Dakota: Training facilities, maintenance 
facilities, supply facilities, troop housing, and utilities, $3,419,000. : 

NORAD Headquarters, Colorado Springs Area, Colorado: Operational facili- 
ties, $10,000,000. 
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Otis Air Force Base, Falmouth, Massachusetts: Operational facilities, main- 
tenance facilities, and supply facilities, $1,234,000. 

Oxnard Air Force Base, Camarillo, California: Operational factilities, and 
real estate, $357,000. . : 

Richards-Gebaur Air Force Base, Kansas City, Missouri: Maintenance facili- 
ties,, community facilities, and utilities, $866,000. 

Selfridge Air Force Base, Mount Clemens, Michigan: Maintenance facilities, 
and utilities, $925,000. I ' | 

Suffolk County Air Force Base, Westhampton Beach, New York: Operational 
facilities, and real estate, $269,000. : 

Tyndall Air Force Base, Panama City, Florida: Operational facilities, main- 
tenance facilities, supply facilities, troop housing, and utilities, $4,266,000. 


ALASKAN AIR COMMAND 


Bielson Air Force Base, Alaska: Community facilities, and utilities, $1,181,- 


Elmendorf Air Force Base, Alaska: Operational facilities, maintenance fa- 
cilities, supply facilities, and utilities, $1,150,000. 

Galena Airport, Alaska : Ground improvements, $1,750,000. 

King Salmon Airport, Alaska: Supply facilities, and utilities, $1,690,000. 

Ladd Air Force Base, Alaska : Maintenance facilities, $250,000. 

Various locations, Alaska: Operational and training facilities, community 
facilities, and utilities, $16,510,000. 


AIR MATERIEL COMMAND 


Griffiss Air Force Base, Rome, New York: Maintenance facilities, and supply 
facilities, $676,000. 

Hill Air Force Base, Ogden, Utah : Operational facilities, $341,000. 

Kelly Air Force Base, San Antonio, Texas: Operational and training fa- 
cilities, and utilities, $1,303,000. 

McClellan Air Force Base, Sacramento, California: Operational facilities, 
and supply facilities, $1,548,000. 

Olmsted Air Force Base, Middletown, Pennsylvania: Operational facilities, 
maintenance facilities, supply facilities, medical facilities, and community fa- 
cilities, $2,676,000. ; 

Robins Air Force Base, Macon, Georgia: Supply facilities, and troop hous- 
ing, $1,054,000. 

Tinker Air Force Base, Oklahoma City, Oklahoma: Operational facilities, 
and maintenance facilities, $1,036,000. 

Wright-Patterson Air Force Base, Dayton, Ohio: Research, development, and 
test facilities, and supply facilities, $12,528,000. 


AIR RESEARCH AND DEVELOPMENT COMMAND 


Arnold Engineering Development Center, Tullahoma, Tennessee: Research, 
development, and test facilities, and utilities, $5,690,000. 

Edwards Air Force Base, Muroc, California: Research development, and 
test facilities, and medical facilities, $787,000. 

Eglin Air Force Base, Valparaiso, Florida: Operational facilities, maintenance 
facilities, and research, development, and test facilities, $833,000. 

Holloman Air Force Base, Alamogordo, New Mexico: Research, development, 
and test facilities, and utilities, $1,117,000. 

Laurence G. Hanscom Field, Bedford, Massachusetts: Training facilities, re- 
— development, and test facilities, and administrative facilities, $3,125,- 


Patrick Air Force Base, Cocoa, Florida: Operational facilities, research, de 
velopment, and test facilities, and real estate, $1,822,000. 

Sacramento Peak Upper Air Research Site, Alamogordo, New Mexico: Re 
search, development, and test facilities, and utilities, $616,000. 


AIR TRAINING COMMAND 


Amarillo Air Force Base, Amarillo, Texas: Training facilities, maintenance 
facilities, supply facilities, and utilities, $1,828,000. 
James Connally Air Force Base, Waco, Texas: Operational facilities, $216,000. 
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Lackland Air Force Base, San Antonio, Texas: Training facilities, ang utili- 
ties, $1,307,000. 

Lowry Air Force Base, Denver, Colorado: Operational facilities, $405,000 

Mather Air Force Base, Sacramento, California: Maintenance facilities Sup. 
ply facilities, and community facilities, $1,598,000. ; 

Perrin Air Force Base, Sherman, Texas: Maintenance facilities, $408,000 

Sheppard Air Force Base, Wichita Falls, Texas: Operational facilities, main- 
tenance facilities, supply facilities, and hospital facilities, $7,741,000. 

Vance Air Force Base, Enid, Oklahoma: Operational facilities, $250,000, 

Webb Air Force Base, Big Spring, Texas: Operational facilities, maintenance 
facilities, utilities, ground improvements, and real estate, $2,193,000. 


AIR UNIVERSITY 


Gunter Air Force Base, Montgomery, Alabama: Administrative facilities 
and troop housing, $1,915,000. F 
Maxwell Air Force Base, Montgomery, Alabama: Operational facilities 
$391,000. 


HEADQUARTERS COMMAND 


Andrews Air Force Base, Camp Springs, Maryland: Operational facilities, 
maintenance facilities, supply facilities, community facilities, utilities, and rea) 
estate, $21,810,000. 

MILITARY AIR TRANSPORT SERVICE 


Charleston Air Force Base, Charleston, South Carolina : Operational facilities, 
maintenance facilities, and community facilities, $822,000. 

Dover Air Force Base, Dover, Delaware: Operational facilities, maintenance 
facilities, and utilities, $750,000. 

McGuire Air Force Base, Wrightstown, New Jersey: Operational facilities, 
maintenance facilities, and utilities, $1,083,000. 

Scott Air Force Base, Belleville, Illinois: Supply facilities, $253,000. 

Travis Air Force Base, Fairfield, California: Maintenance facilities, $709,000. 


STRATEGIC AIR COMMAND 


Barksdale Air Force Base, Shreveport, Louisiana: Maintenance facilities, 
$110,000. 

Beale Air Force Base, Marysville, California: Operational facilities, mainte- 
na”e facilities, supply facilities, utilities, and ground improvements, $1,948,000. 

cgstrom Air Force Base, Austin, Texas: Operational facilities, $300,000. 

iggs Air Force Base, El Paso, Texas: Operational facilities, and mainte 
nance facilities, $416,000. 

Blytheville Air Force Base, Blytheville, Arkansas: Maintenance facilities, 
supply facilities, and troop housing, $1,099,000. 

Bunker Hill Air Force Base, Peru, Indiana: Operational facilities, mainte 
nance facilities, supply facilities, community facilities, and utilities, $1,892,000. 

Carswell Air Force Base, Fort Worth, Texas: Operational facilities, and 
maintenance facilities, $1,484,000. 

Castie Air Force Base, Merced, California: Maintenance facilities, ground 
improvements, and real estate, $425,000. 

Chennault Air Force Base, Lake Charles, Louisiana: Utilities, and ground 
improvements, $350,000. 

Clinton County Air Force Base, Wilmington, Ohio: Hospital facilities, troop 
housing, community facilities, and utilities, $4,458,000. 

Clinton-Sherman Air Force Base, Clinten, Oklahoma: Operational facilities 
maintenance facilities, and supply facilities, $621,000. 

Columbus Air Force Base, Columbus, Mississippi: Operational facilities, sup- 
ply facilities, and community facilities, $264,000. 

Davis Monthan Air Force Base, Tucson, Arizona: Operational facilities, and 
maintenance facilities, $895,000. 

Dow Air Force Base, Bangor, Maine: Operational facilities, maintenance 
facilities, and supply facilities, $1,260,000. 

Dyess Air Force Base, Abilene, 'Texas: Operational facilities, $292,000. 

Ellsworth Air Force Base, Rapid City, South Dakota: Operational facilities, 
and maintenance facilities, $1,445,000. 

Fairchild Air Force Base, Spokane, Washington: Operational facilities, 
$158,000. 
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Forbes Air Force Base, Topeka, Kansas: Operational facilities, and mainte- 
nance facilities, $855,000. 

Francis B. Warren Air Force Base, Cheyenne, Wyoming: Operational facili- 
ties, administrative facilities, troop housing, community facilities, and utilities, 
$1,523,000. ome 

Glasgow Air Force Base, Glasgow, Montana: Operational facilities, mainte- 
nance facilities, supply facilities, troop housing, community facilities, and 
utilities, $3,711,000. 

Homestead Air Force Base, Homestead, Florida: Operational facilities 
$6,364,000. 

Hunter Air Force Base, Savannah, Georgia: Operational facilities, $410,000. 

Larson Air Force Base, Moses Lake, Washington: Operational facilities, and 
supply facilities, $1,036,000. 

Lincoln Air Force Base, Lincoln, Nebraska: Maintenance facilities, $164,000. 

Little Rock Air Force Base, Little Rock, Arkansas: Operational facilities, 
$325,000. 

Loring Air Force Base, Limestone, Maine: Maintenance facilities, $48,000. 

MacDill Air Force Base, Tampa, Florida: Maintenance facilities, and supply 
facilities, $866,000. 

Malmstrom Air Force Base, Great Falls, Montana: Maintenance facilities, 
$1,066,000. 

March Air Force Base, Riverside, California: Operational facilities, and real 
estate, $6,165,000. 

McConnell Air Force Base, Wichita, Kansas: Operational facilities, and 
community facilities, $1,039,000. 

McCoy Air Force Base, Orlanda, Florida: Operational facilities, maintenance 
facilities, supply facilities, and utilities, $8,402,000. 

Mountain Home Air Force Base, Mountain Home, Idaho: Operational facili- 
ties, and troop housing, $1,361,000. 

Offutt Air Force Base, Omaha, Nebraska: Operational facilities, maintenance 
facilities, and utilities, $1,802,000. 

Pease Air Force Base, Portsmouth, New Hampshire: Operational facilities, 
and maintenance facilities, $542,000. 

Plattsburgh Air Force Base, Plattsburgh, New York: Operational facilities, 
and maintenance facilities, $1,134,000. 

Richard Bong Air Force Base, Kansasville, Wisconsin: Operational and train- 
ing facilities, maintenance facilities, supply facilities, administrative facilities, 
troop housing, community facilities, and utilities, $21,533,000. 

Schilling Air Force Base, Salina, Kansas: Operational facilities, $4,147,000. 

Turner Air Force Base, Albany, Georgia: Operational facilities, maintenance 
facilities, and community facilities, $1,505,000. 

Vandenberg Air Force Base, Lompoc, California: Operational facilities, and 
real estate, $147,000. 

Walker Air Force Base, Roswell, New Mexico: Operational facilities, and 
ground improvements, $942,000. 

Whiteman Air Force Base, Knobnoster, Missouri: Operational facilities, main- 
tenance facilities, and supply facilities, $2,406,000. 

Wurtsmith Air Force Base, Oscoda, Michigan: Operational facilities, mainte- 
nance facilities, supply facilities, and utilities, $2,800,000. 


TACTICAL AIR COMMAND 


Cannon Air Force Base, Clovis, New Mexico: Maintenance facilities, $800,000. 

England Air Force Base, Alexandria, Louisiana: Operational facilities, main- 
tenance facilities, supply facilities, and utilities, $2,468,000. 

George Air Force Base, Victorville, California: Hospital facilities, $2,222,000. 

Langley Air Force Base, Hampton, Virginia: Maintenance facilities, $540,000 

Luke Air Force Base, Phoenix, Arizona: Supply facilities, $93,000. 

Myrtle Beach Air Force Base, Myrtle Beach, South Carolina: Maintenance 
facilities, $151,000. 

Nellis Air Force Base, Las Vegas, Nevada: Operational facilities, and mainte- 
nance facilities, $672,000. 

Sewart Air Force Base, Smyrna, Tennessee: Maintenance facilities, $3,249,000. 

Seymour-Johnson Air Force Base, Goldsboro, North Carolina: Operational 
and training facilities, maintenance facilities, supply facilities, troop housing, 
and utilities, $3,150,000. 
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Shaw Air Force Base, Sumter, South Carolina: Maintenance facilities, 
$715,000. 

Williams Air Force Base, Chandler, Arizona: Operational facilities, and 
maintenance facilities, $246,000. 


AIRCRAFT CONTROL AND WARNING SYSTEM 


Various locations: Operational facilities, maintenance facilities, supply fg- 
cilities, medical facilities, administrative facilities, family housing, troop hous- 
ing, community facilities, utilities, and real estate, $97,257,000. 


OUTSIDE THE UNITED STATES 
MILITARY AIR TRANSPORT SERVICE 


Various locations: Operational facilities, and utilities, $2,566,000. 


PACIFIC AIR FORCES 


Hickam Air Force Base, Honolulu, Hawaii: Operational facilities, $1,299,009, 

Wake Island: Supply facilities, troop housing, community facilities, ang 
utilities, $4,953,000. 

Various locations: Operational facilities, maintenance facilities, supply fa- 
cilities, hospital facilities, medical facilities, troop housing, community facilities, 
utilties, and ground improvements, $22,633,000. 


STRATEGIC AIR COMMAND 


Andersen Air Force Base, Guam: Supply facilities, and utilities, $374,000, 

Ramey Air Force Base, Puerto Rico: Operational facilities, and supply 
facilities, $1,309,000. 

Various locations: Operational facilities, maintenance facilities, supply 
facilities, troop housing, community facilities, and utilities, $6,996,000. 


UNITED STATES AIR FORCES IN EUROPE 


Various locations: Operational facilities, maintenance facilities, supply facili- 
ties, medical facilities, troop housing, community facilities, and utilities, 
$16,926,000. 

UNITED STATES SECURITY SERVICE 


Various locations: Operational facilities, maintenance facilities, supply facili- 
ties, troop housing, community facilities, and utilities, $4,908,000. 


SPECIAL FACILITIES 


Various locations: Operational facilities, $105,000. 


AIRCRAFT CONTROL AND WARNING SYSTEM 


Various locations: Operational facilities, maintenance facilities, supply facili- 
ties, medical facilities, administrative facilities, troop housing, community 
facilities, utilities, and ground improvements, $16,987,000. 

Sec. 302. The Secretary of the Air Force may establish or develop classified 
military installations and facilities for ballistic, strategic, and defense missiles 
and ballistic missile detection by acquiring, constructing, converting, rehabili- 
tating, or installing permanent or temporary public works, including land 
acquisition, site preparation, appurtenances, utilities, and equipment in the 
total amount of $443,541,000. 

Sec. 308. (a) The Secretary of the Air Force may establish or develop Air 
Force installations and facilities by proceeding with construction made neces- 
sary by changes in Air Force missions, new weapons developments, new and 
unforeseen research and development requirements, or improved production 
schedules, if the Secretary of Defense determines that deferral of such con- 
struction for inclusion in the next military construction authorization Act 
would be inconsistent with interests of national security, and in connection 
therewith to acquire, construct, convert, rehabilitate, or install permanent or 
temporary public works, including land acquisition, site preparation, appur- 
tenances, utilities, and equipment, in the total amount of $17,500,000: Provided, 
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MILITARY CONSTRUCTION AUTHORIZATION 15 


That the Secretary of the Air Force, or his designee, shall notify the Committees 
on Armed Services of the Senate and House of Representatives immediately upon 
reaching a final decision to implement, of the cost of construction of any public 
work undertaken under this section, including those real estate actions per- 
taining thereto. This authorization will expire as of September 30, 1960, except 
for those public works projects concerning which the Committee on Armed Serv- 
ices of the Senate and House of Representatives have been notified pursuant to 

this section prior to that date. e 

(b) Section 303 of the Act of August 20, 1958 (72 Stat. 636, 655) is hereby 
repealed except for those public works projects thereunder concerning which 
the Committees on Armed Services of the Senate and House of Representatives 
nave been notified prior to the date of enactment of this Act. 

Sec. 304. (a) In accordance with the provisions of section 407 of the Act of 
September 1, 1954 (68 Stat. 1119, 1125), as amended, the Secretary of the Air 
Force is authorized to construct, or acquire by lease or otherwise, family 
housing for occupancy as public quarters and community facilities at the fol- 
lowing locations by utilizing foreign currencies acquired pursuant to the pro- 
visions of the Agricultural Trade Development and Assistance Act of 1954 
(68 Stat. 454), or through other commodity transactions of the Commodity 
Credit Corporation : 

Various locations, France, 300 units. 

Aleonbury RAF Station, United Kingdom, 203 units and community facili- 
ies. 

' Bentwaters RAF Station, United Kingdom, 187 units and community facili- 
ties. 

Burderop Park Hospital, United Kingdom, 152 units and community facili- 
ties. 

Croughton RAF Station, United Kingdom, 31 units. 

Greenham Common RAF Station, United Kingdom, 135 units. 

High Wycombe RAF Station, United Kingdom, 136 units. 

Lakenheath-Mildenhall Area, United Kingdom, 468 units and hospital facili- 
ties, 

Ruislip (West) RAF Station, United Kingdom, community facilities. 
Sculthorpe RAF Station, United Kingdom, 61 units and community facilities. 
Welford RAF Station, United Kingdom, 31 units. 

Wethersfield RAF Station, United Kingdom, community facilities. 
Woodbridge RAF Station, United Kingdom, community facilities. 

Classified location, 333 units and community facilities. 

(b) In accordance with the provisions of title IV of the Housing Amendments 
of 1955 (69 Stat. 646), as amended, the Secretary of the Air Force is authorized 
to construct family housing for occupancy as public quarters at the following 
locations : 

Blytheville Air Force Base, Arkansas, 470 units. 

Bunker Hill Air Force Base, Indiana, 300 units. 

Clinton County Air Force Base, Ohio, 150 units. 

Clinton-Sherman Air Force Base, Oklahoma, 300 units. 

Columbus Air Force Base, Mississippi, 340 units. 

Craig Air Force Base, Alabama, 200 units. 

Dover Air Force Base, Delaware, 250 units. 

Dow Air Force Base, Maine, 480 units. 

Ellsworth Air Force Base, South Dakota, 190 units. 

Glasgow Air Force Base, Montana, 300 units. 

Grand Forks Air Force Base, North Dakota, 470 units. 

Keesler Air Force Base, Mississippi. 240 units. 

Kinross Air Force Base, Michigan, 285 units. 

K. I. Sawyer Air Force Base, Michigan, 260 units. 

Larson Air Force Base, Washington, 330 units. 

Laughlin Air Force Base, Texas, 110 units. 

Malmstrom Air Force Base, Montana, 400 units. 

Mather Air Force Base, California, 230 units. 

Minot Air Force Base, North Dakota, 320 units. 

Mountain Home Air Force Base, Idaho, 550 units. 

Offutt Air Force Base, Nebraska, 300 units. 

Schilling Air Force Base, Kansas, 240 units. 

Vance Air Force Base, Oklahoma, 170 units. 

Voendenberg Air Force Base, California, 400 units. 

Whiteman Air Force Base, Missouri, 350 units. 
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Wurtsmith Air Force Base, Michigan, 390 units. 

Sec. 305. (a) Public Law 85-241, as amended, is amended, under the he 
“OUTSIDE THE UNITED States” in section 301, as follows: 

Under the subheading “aLASKAN AIR COMMAND’, with respect to Ladd Air Force 
Base, strike out “$1,630,000” and insert in place thereof “$1,895,000”. 

(b) Public Law 85-241, as amended, is amended by striking out in clause (3) 
of section 502 the amounts “$160,705,000", and “$607,460,000” and inserting 
in place thereof “$160,970,000”, and “$607,725,000”, respectively. 

Sec. 306. (a) Public Law 85-685, is amended, under the heading “Insing tae 
UNITED States” in section 301 as follows: 

Under the subheading “sTRATEGIC AIR COMMAND’— 

(1) with respect to Malmstrom Air Force Base, Great Falls, Montana 
strike out “$1,832,000” and insert in place thereof “$2,182,000”. , 

(2) with respect to Offutt Air Force Base, Omaha, Nebraska, strike out 
“$3,265,000” and insert in place thereof “$3,890,000”. 

(3) with respect to Richard Bong Air Force Base, Kansasville, Wisconsin, 
strike out “$15.552,000” and insert in place thereof “$16,655,000”. 

(b) Public Law 85-685, is amended by striking out in clause (3) of section 
502 the amounts “$542,161,000” and ‘$952,415,000” and inserting in place thereof 
“$44,239,000” and “$954,493,000", respectively. 


ading 


TITLE IV 


GENERAL PROVISIONS 


Sec. 401. The Secretary of each military department may proceed to 
establish or develop installations and facilities under this Act without regard 
to sections 3648 and 3734 of the Revised Statutes, as amended (31 U.S.C. 529: 
40 U.S.C. 259, 267), and sections 4774(d) and 9774(d) of title 10, United States 
Code. The authority to place permanent or temporary improvements on land 
includes authority for surveys, administration, overhead, planning, and super- 
vision incident to construction. That authority may be exercised before title 
to the land is approved under section 355 of the Revised Statutes, as amended 
(40 U.S.C. 255), and even though the fand is held temporarily. The authority 
to acquire real estate or land includes authority to make surveys and to acquire 
land, and interests in land (including temporary use), by gift, purchase, 
exchange of Government-owned land, or otherwise. 

Sec. 402. There are authorized to be appropriated such sums as may be 
necessary for the purposes of this Act, but appropriations for public works 
projects authorized by titles I, II, III, and IV shall not exceed 

(1) for title I: Inside the United States, $90,212,00C; outside the United 
States, $24,210,000; section 102, $99,330,000; section 103, $17,500,000; or a 
total of $231,252,000. 

(2) for title II: Inside the United States, $114,514,000; outside the United 
States, $41,505,000; section 202, $21,765,000; section 203, $17,500,000; or a 
total of $195,284,000. 

(3) for title IIL: Inside the United States, $332,664,000; outside the 
United States, $79,056,000; section 302, $443,541,000; section 3038, $17,- 
500,000; or a total of $872,761,000. 

Sec. 403. Any of the amounts named in titles I, II, and III of this Act, may, 
in the discretion of the Secretary concerned, be increased by 5 per centum for 
projects inside the United States (other than Alaska) and by 10 per centum for 
projects outside the United States or in Alaska. However, the total cost of 
all projects in each such title may not be more than the total amount authorized 
to be appropriated for projects in that title. 

Sec. 404. Whenever— 

(1) the President determines that compliance with section 2313(b) of 
title 10, United States Code, for contracts made under this Act for the estab- 
lishment or development of military installations and facilities in foreign 
countries would interfere with the carrying out of this Act; and 

(2) the Secretary of Defense and the Comptroller General have agreed 
upon alternative methods of adequately auditing those contracts; 

the President may exempt those contracts from the requirements of that section. 

Sec. 405. Contracts made by the United States under this Act shall be awarded, 
insofar as practicable, on a competitive basis to the lowest responsible bidder, if 
the national security will not be impaired and the award is consistent with chap- 
ter 137 of title 10, United States Code. The Secretaries of the military depart- 
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rt semiannually to the Presdient of the Senate and the Speaker 
-_ eee. Representatives with respect to all contracts awarded on other 
than a competitive basis to the lowest responsible bidder. . 

gzo. 406. As of July 1, 1960, all authorizations for military public works to be 
accomplished by the Secretary of a military department in connection with the 

tablishment or development of military installations and facilities, and all 
suthorizations for appropriations therefor, that are contained in Acts approved 
pefore August 31, 1957, and not superseded or otherwise modified by a later au- 
thorization are repealed, except— vibe 

(1) authorizations for public works and for appropriations therefor that 
are set forth in those Acts in the titles that contain the general provisions ; 

(2) the authorization for public works projects as to which appropriated 
funds have been obligated for construction contracts or land acquisitions in 
whole or in part before July 1, 1960, and authorization for appropriations 

refor ; 
ms) the authorization for the rental guarantee for family housing in the 
amount of $100,000,000 that is contained in section 302 of the Act of July 14, 
1952 (66 Stat. 606, 622) ; ‘ja 

(4) the authorization for the development of the Line of Communications, 
France, in the amount of $10,000,000 that is contained in title I, section 102, 
of the Act of July 14, 1952 (66 Stat. 606, 609) ; 

(5) the authorization for development of classified facilities in the amount 
of $6,439,000 that is contained in title I, section 102, of the Act of September 
28, 1951 (65 Stat. 336, 343) ; 

(6) the authorization for public works and for the appropriation of 
funds that are contained in the Act of April 1, 1954 (68 Stat. 47), as 
amended ; 

(7) Notwithstanding the provisions of section 507 of the Act of August 
20, 1958 (72 Stat. 636, 661), the authorization for : 

(a) family housing at a classified installation in the amount of 

2,234,000 that is contained in title I, section 101, of the Act of July 15, 
1955 (69 Stat. 324, 328) ; 

(b) classified facilities in the amount of $369,000 that is contained in 
title I, section 102, of the Act of July 15, 1955 (69 Stat. 324, 328) ; 

(c) the United States Army, Europe in the amount of $6,925,000 that 
is contained in title I, section 101, of the Act of August 3, 1956 (70 
Stat. 991, 994) ; 

(d) the Caribbean Command Area, in the amount of $1,060,000 that 
is contained in title I, section 101, of the Act of August 3, 1956 (70 
Stat. 991, 994) ; 

(e) classified facilities in the amount of $6,300,000 that is contained 
in title I, section 102, of the Act of August 3, 1956 (70 Stat. 991, 994) ; 

(f) land acquisition and obstruction removal for flight clearance in 
the amount of $754,000 at various locations that is contained in title 
II, section 201, under the heading “CoNTINENTAL UNITED STATES” and 
subheading ‘AVIATION FACILITIES (Special Purpose Air Stations)” of 
the Act of July 15, 1955 (69 Stat. 324, 332), as amended; 

(g) operational facilities in the amount of $700,000 at the Naval Air 
Station, Jacksonville, Florida that is contained in title II, section 201, 
under the heading “INSIDE THE UNITED States” and subheading “avi- 
ATION FACILITIES (Fleet Support Air Stations)” in the Act of August 
3, 1956 (70 Stat. 991, 996), as amended; 

(h) the authorization for the construction of family housing con- 
tained in the Act of July 15, 1955 (69 Stat. 324), to the extent that 
section 504 of the Act of August 20, 1958 (72 Stat. 636, 660), made avail- 
able such authorization for the construction of family housing for the 
Department of the Army at Carlisle Barracks, Pennsylvania, Fort Ben- 
jamin Harrison, Indiana, and Fort Shafter, Hawaii, and for the De 
partment of the Air Force at Sundance, Wyoming, and at four locations 
outside the United States, 

Sec. 407. Section 515 of the Act of July 15, 1955 (69 Stat. 324, 352), as 
amended, is further amended to read as follows: 

“Sec. 515. During the fiscal years 1959 through and including 1962, the Secre- 
taries of the Army, Navy, and Air Force, respectively, are authorized to lease 
housing facilities at or near military tactical installations for assignment as 
public quarters to military. personnel and their dependents, if any, without 

38060—59 2 
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rental charge upon a determination by the Secretary of Defense, or his designee, 
that there is a lack of adequate housing facilities at or near such military tact. 
cal installations. Such housing facilities shall be leased on a family or indiyjq- 
ual unit basis and not more than seven thousand five hundred of such units may 
be so leased at any one time. Expenditures for the rental of such housing 
facilities may be made out of appropriations available for maintenance and Op- 
eration but may not exceed $150 a month for any such unit.” 

Sec. 408. Subsection (a) of section 406 of the Act of August 30, 1957 (71 Stat. 
531, 556), as amended, is amended to read as follows: 

“(a) Notwithstanding the provisions of any other law, and effective July 1, 
1958, no family housing units shall be contracted for or acquired at or in syp- 
port of military installations or activities unless the actual number of units ip- 
volved has been specifically authorized by an annual military construction 
authorization Act except (1) housing units acquired pursuant to the provisions 
of section 404 of the Housing Amendments of 1955; (2) rental guarantee family 
housing authorized under section 302 of the Act of July 14, 1952 (66 Stat. 606, 
622); and (3) housing units leased for terms of one year, whether renewable or 
not, or for terms of not more than five years pursuant to the provisions of section 
2675 of title 10, United States Code.” 

Sec. 409. Section 407 of the Act of August 30, 1957 (71 Stat. 531, 556), as 
amended, is amended to read as follows: 

“Sec. 407. (a) Notwithstanding the provisions of any other law, members of 
the Army, Navy, Air Force, Marine Corps, Coast Guard, Coast and Geodetic 
Survey, and Public Health Service, with dependents, may occupy on a rental 
basis, without loss of basic allowance for quarters, inadequate Government- 
owned quarters under the jurisdiction of any of the uniformed services which 
have been constructed, converted, or designated for assignment as public quar- 
ters. ‘The net difference between the basic allowance for quarters and the fair 
rental value of such quarters shall be paid from otherwise available appro- 
priations. 

“(b) The provisions of this section shall be administered under regulations 
approved by the President. 

“(c) The Secretaries of the Army, Navy, and Air Force for the respective 
military departments, the Secretary of the Treasury for the Coast Guard when the 
Coast Guard is operating as a service in the Treasury Department, the Secretary 
of Commerce for the Coast and Geodetic Survey, and the Secretary of Health, 
Education, and Welfare for the Public Health Service (hereafter referred to 
as the ‘Secretaries’), are each authorized, subject to standards established 
pursuant to (b) above, to designate as rental housing Government-owned hous- 
ing which has been constructed, converted, or designated for assignment as public 
quarters and which he determines to be inadequate for such purposes. 

““(d) The Secretaries are each further authorized, subject to standards estab- 
lished pursuant to subsection (b) above, to lease inadequate Government-owned 
housing to personnel of any of the mentioned services for occupancy by them and 
their dependents. The housing facilities leased, as herein provided, shall have 
either been constructed or converted for assignment as public quarters with 
funds derived from appropriations made for such purposes, or else designated 
for assignment as public quarters. 

“(e) All housing units determined pursuant to subsection (c) of this section 
to be inadequate shall, prior to July 1, 1961, either be altered or improved so as 
to qualify as public quarters, or be demolished or otherwise disposed of. 

“(f) This section shall have no application to any housing financed with 
mortgages insured under the provisions of title VIII of the National Housing 
Act as in effect prior to the enactment of the Housing Amendments of 
1955. 

“(g) Nothing in this Act shall be construed to repeal or effect the authority 
contained in the Act of July 2, 1945 (59 Stat. 316).” 

Sec. 410. Title 10, United States Code, is amended as follows: 

(a) Section 4774 is amended by adding the following new subsection at the 
end thereof : 

“(g) Not more than 10 percent of the family quarters constructed from ap- 
propriated funds for officers of the Army may be four-bedroom quarters having a 
net floor area of 1,400 square feet or less for occupancy by officers holding grades 
below major.” 


(b) Section 7574 is amended by adding the following new subsection at the 
end thereof : 
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“(e) Not more than 10 percent of the family quarters conskeneten From, 2P- 
ropirated funds for officers of the Navy may be four-bedroom quarters having 
ae floor area of 1,400 square feet or less for occupancy by officers holding 
grades below lieutenant commander.” c > sivel dnt bs 

(c) Section 9774 is amended by adding the following new subsection at the 
ar Not more than 10 percent of the family quarters constructed from ap- 
propriated funds for officers of the Air Force may be four-bedroom quarters 
having a net area of 1,400 square feet or less for occupancy by officers 

i rades below major.” 
EL. To the extent that any authority provided by the Act of August 
20, 1958 (72 Stat. 636), or this Act, for the construction of appropriated fund 
family housing at locations in foreign countries is not utilized, the construc- 
tion or acquisition of the number of housing units so authorized may be ac- 
complished at the same locations under the authority of section 407 of the Act 
of September 1, 1954 (68 Stat. 1119, 1125), as amended. ; 

Sec. 412. None of the authority contained in titles I, II, and III of this Act 
shall be deemed to authorize any building construction project within the 
continental United States (other than Alaska) at a unit cost in excess of— 

(1) $32 per square foot for cold-storage warehousing ; 

(2) $6 per square foot for regular warehousing ; 

(3) $1,850 per man for permanent barracks; 

(4) $8,500 per man for bachelor officer quarters ; 
unless the Secretary of Defense determines that, because of special circum- 
stances, application of such project of the limitations on unit costs contained in 
this section is impracticable. 

Sec. 413. Section 4 of the Act of April 3, 1958 (72 Stat. 78) is amended by 
striking out “$500,000” and inserting in place thereof “$900,000.” 

Sec. 414. (a) Section 2662, title 10, United States Code, is repealed. 

(b) The analysis of chapter 159, title 10, United States Code, is amended by 
striking out the following item: 


“2662. Real property transactions: agreement with Armed Services Committees; reports.” 


(c) Section 43 of the Act of August 10, 1956 (70A Stat. 636) is repealed. 
Sec. 415. Titles I, II, III, and IV of this Act may be cited as the “Military 
Construction Act of 1959”. 


TITLE V 
RESERVE Forces FACILITIES 


Sec. 501. Subject to chapter 133 of title 10, United States Code, the Secretary 
of Defense may establish or develop the following facilities for reserve forces: 
(1) For Department of the Army: 


ARMY RESERVE 


Akron (Number 2), Obio: Training facilities, $574,000. 
Allentown-Bethlehem, Pennsylvania: Training facilities, $302,000. 
Anderson, Indiana: Training facilities, $136,000. 

Ann Arbor, Michigan: Training facilities, $317,000. 

Aurora, Illinois: Training facilities, $302,000. 

Bardstown, Kentucky: Training facilities, $160,000. 

Beaver Dam, Wisconsin: Training facilities, $176,000. 

Bellaire, Ohio: Training facilities, $302,000. 

Bloomington, Illinois: Training facilities, $168,000. 

Bloomington, Indiana: Training facilities, $302,000. 
Bridgeport-Fairfield, Connecticut: Training facilities addition, $64,000. 
Bronx, New York: Training facilities, $98,000. 

Brownsville, Texas: Training facilities, $152,000. 

Butler, Pennsylvania: Training facilities, $136,000. 

Champaign, Illinois: Training facilities, $302,000. 

Chicago Heights, Illinois: Training facilities, $302,000. 

Chico, California: Training facilities, $168,000. 

Cumberland, Maryland: Training facilities, $288,000. 

Dallas (Number 2), Texas: Training facilities addition, $64,000. 
Dayton, Ohio: Training facilities, $48,000. 

Delaware, Ohio: Training facilities, $302,000. 
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Detroit (Number 1), Michigan: Training facilities, $602,000. 
Detroit (Number 2), Michigan: Training facilities, $302,000. 
Duluth, Minnesota: Training facilities, $317,000. 

Hast Saint Louis, Illinois: Training facilities, $156,000. 

El Dorado, Arkansas: Training facilities, $152,000. 

Evanston, Illinois: Training facilities, $574,000. 

Flint, Michigan: Training facilities, $551,000. 

Fort Smith, Arkansas: Training facilities, $152,000. 

Fulton, Missouri: Training facilities, $160,000. 

Gadsden, Alabama: Training facilities, $144,000. 

Galveston, Texas: Training facilities, $152,000. 

Gettysburg, Pennsylvania: Training facilities, $168,000. 
Glens Falls, New York: Training facilities, $176,000. 
Hammond, Indiana: Training facilities, $168,000. 

Harrison, Arkansas: Training facilities, $152,000. 

Jefferson City, Missouri: Training facilities, $288,000. 

Joliet, Illinois: Training facilities, $302,000. 

Kankakee, Illinois: Training facilities, $168,000. 

La Crosse, Wisconsin: Training facilities, $317,000. 
Lafayette, Louisiana: Training facilities, $152,000. 

Malone, New York: Training facilities, $176,000. 

Mankato, Minnesota: Training facilities, $176,000. 

Marion, Ohio: Training facilities, $168,000. 

Meadville, Pennsylvania : Training facilities, $168,000. 
Milwaukee (West), Wisconsin: Training facilities, $602,000. 
Morristown, New Jersey: Training facilities, $317,000. 

Mount Vernon, Ohio: Training facilities, $168,000. 

Muncie, Indiana: Training facilities, $168,000. 

Muskogee, Oklahoma: Training facilities, $288,000. 

New Orleans (Number 1), Louisiana: Training facilities, $520,000. 
Odessa, Texas: Training facilities, $152,000. 

Okmulgee, Oklahoma: Training facilities, $160,000. 

Olean, New York: Training facilities, $176,000. 

Oswego, New York: Training facilities, $176,000. 
Painesville, Ohio: Training facilities, $168,000. 

Pittsburgh (Number 3), Pennsylvania: Training facilities, $574,000. 
Purcell, Oklahoma: Training facilities, $160,000. 

Rolla, Missouri: Training facilities, $160,000. 

Rutland, Vermont: Training facilities, $143,000. 

Sacramento, California: Training facilities addition, $61,000. 
Saint Cloud, Minnesota: Training facilities, $330,000. 

Salem, Oregon: Training facilities, $61,000. 

San Antonio (Number 2), Texas: Training facilities, $520,000. 
San Diego, California: Training facilities, $526,000. 

San Marcos, Texas: Training facilities, $152,000. 

Santa Barbara, California: Training facilities, $136,000. 
Savannah, Georgia: Training facilities, $259,000. 

Springfield, Missouri: Training facilities addition, $73,000. 
Uniontown, Pennsylvania: Training facilities, $220,000. 
Vallejo, California: Training facilities, $302,000. 
Washington, Iowa: Training facilities, $160,000. 
Washington, Missouri: Training facilities, $160,000. 
Washington, Pennsylvania: Training facilities, $136,000. 
Wenatchee, Washington: Training facilities, $168,000. 
Westminster, Maryland: Training facilities, $160,000. 
Various locations: Training facilities minor additions, $1,788,000. 
Land acquisition: Training facilities, $800,000. 


ARMY NATIONAL GUARD OF THE UNITED STATES (ARMORY) 


Amsterdam, New York: Training facilities, $55,000. 

Anchorage, Alaska: Training facilities, $276,000. 

Baltimore (Dundalk), Maryland: Training facilities, $215,000. 
Bayamon, Puerto Rico: Training facilities, $150,000. 

Beebe, Arkansas: Training facilities, $45,000. 

Belen, New Mexico: Training facilities, $57,000. 

Benson, North Carolina: Training facilities, $105,000. 
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Birmingham, Alabama : Training facilities, $160,000. 
Buffalo, New York: Training facilities, $75,000. 

Butte, Montana: Training facilities, $70,000. 

Cape May Court House, New Jersey: Training facilities, $250,000. 
Colby, Kansas: Training facilities, $80,000. 

Colville, Washington: Training facilities, $150,000. 

De Witt, Arkansas: Training facilities, $45,000. 

Donna, Texas: Training facilities, $99,000. 

Dover, New Jersey: Training facilities, $250,000. 

Durant, Mississippi: Training facilities, $54,000. 
Blizabeth City, North Carolina: Training facilities, $105,000. 
Enosburg Falls, Vermont: Training facilities, $169,000. 
Farmington, Missouri: Training facilities, $115,000. 
Gainesville, Georgia: Training facilities, $90,000. 

Greeley, Colorado: Training facilities, $132,000. 

Hazen, Arkansas: Training facilities, $45,000. 

Idaho Falls, Idaho: Training facilities, $105,000. 

Inman, South Carolina: Training facilities, $99,000. 

Iuka, Mississippi: Training facilities, $54,000. 

Johnstown, Pennsylvania: Training facilities, $375,000. 
Jonesville, South Carolina: Training facilities, $99,000. 
Leominster, Massachusetts: Training facilities, $200,000. 
Logan, Ohio: Training facilities, $160,000. 

Milan, Tennessee: Training facilities, $91,000. 

Milwaukee, Wisconsin: Training facilities, $235,000. 
Mount Olive, North Carolina: Training facilities, $105,000. 
New Brockton, Alabama: Training facilities, $70,000. 
Olean, New York: Training facilities, $46,000. 

Omaha, Nebraska: Training facilities, $450,000. 

Oswego, New York: Training facilities, $52,000. 
Plentywood, Montana: Training facilities, $63,000. 

Ponce, Puerto Rico: Training facilities, $150,000. 
Princeton, West Virginia: Training facilities, $60,000. 
Quitman, Mississippi: Training facilities, $54,000. 
Riverdale, New Jersey: Training facilities, $250,000. 
Ronceverte, West Virginia: Training facilities, $54,000. 
Roswell, New Mexico: Training facilities, $200,000. 

Saint Paul, Minnesota: Training facilities, $565,000. 
Salem, Oregon: Training facilities, $160,000. 

San German, Puerto Rico: Training facilities, $150,000. 
Savannah, Georgia: Training facilities, $600,000. 

Silver City, New Mexico: Training facilities, $60,000. 
Tomahawk, Wisconsin: Training facilities, $160,000. 
Troy, New York: Training facilities, $47,000. 

Webb, Mississippi: Training facilities, $54,000. 

Various locations: Training facilities, minor conversions, $84,000. 


ARMY NATIONAL GUARD OF THE UNITED STATES (NONARMORY) 


Bismarck, North Dakota: Maintenance facilities, $57,000. 

Buckhannon, West Virginia: Administrative and supply facilities, $206,000. 
Camp Drum, New York: Maintenance facilities, $308,000. 

Hayward, Wisconsin: Maintenance facilities, $52,000. 

Jersey City, New Jersey: Maintenance facilities, $49,000. 

(2) For Department of the Navy: 


NAVAL RESERVE (AVIATION) 


Naval Air Station (Dobbins Air Force Base), Atlanta, Georgia: Operational 
facilities, supply facilities, and utilities and ground improvements, $838,000. 
sssnate Air Station, Dallas, Texas: Operational facilities and supply facilities, 

Naval Air Station, Glenview, Illinois: Operational facilities, $59,000. 
ents Air Station, Grosse Ile, Michigan: Operational facilities and utilities 

Naval Air Station, Los Alamitos, California: Operational facilities, supply 
facilities. and utilities, $563,000. 
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Naval Air Station, New Orleans, Louisiana: Supply facilities an 
nance facilities, $178,000. mainte. 
Naval Air Station, Olathe, Kansas: Operational facilities, $192,000, 
Naval Air Station, South Weymouth, Massachusetts: Operational facilities 
$76,000. ; 
Naval Air Station, Willow Grove, Pennsylvania: Operational facilities supply 
facilities, and medical facilities, $797,000. ; " 


NAVAL RESERVE (SURFACE) 


Naval and Marine Corps Reserve Training Center, Beaumont, Texas: Opera- 
tional facilities, $65,000. 
wan Reserve Electronics Facility, Champaign, Illinois: Training facilities 
Naval Reserve Training Center, Cleveland, Ohio: Training facilities, $655,000, 
Naval Reserve Training Center, Galveston, Texas: Operational facilities, 
$204,000. 
skeen. Reserve Electronics, Facility, Kingsville, Texas: Training facilities, 
2, » 
Naval Reserve Training Center, New Haven, Connecticut: Operational facili. 
ties, $323,000. 
Naval and Marine Corps Reserve Training Center, Saint Louis, Missouri: 
Training facilities, $697,000. 
saknies Reserve Training Center, San Diego, California: Operational facilities, 
Naval Reserve Training Center, Whitestone, New York: Operational facilities, 
$104,000. 
MARINE CORPS RESERVE (GROUND) 


Marine Corps Reserve Training Center, Chicago, Illinois: Training facilities, 
$518,000. 

Marine Corps Reserve Training Center, Johnson City, Tennessee: Training 
facilities and land acquisition, $330,000. 

Naval and Marine Corps Reserve Training Center, Saint Louis, Missouri: 
Training facilities, $370,000. 

Marine Corps Reserve Training Center, San Rafael, California: Training facil- 
ities, $490,000. 

Marine Corps Reserve Training Center, Tampa, Florida: Training facilities, 
$391,000. 

(3) For Department of the Air Force: 


AIR FORCE BESERVE 


Bakalar Air Force Base, Columbus, Indiana: Supply faciilties and operational 
facilities: $364,000. 

Davis Field, Muskogee, Oklahoma: Troop housing and utilities, $92,000. 

Ellington Air Force Base, Houston, Texas: Operational facilities, $823,000. 

General Mitchell Field, Milwaukee Wisconsin: Troop housing, $43,000. 

O’Hare International Airport, Chicago, Illinois: Operational facilities, mainte 
nance faciilties and utilities, $1,890,000. 

Portland International Airport, Portland, Oregon: Operational facilities, 
$588,000. 

Richards-Gebaur Air Force Base, Kansas City, Missouri: Supply facilities, 
$105,000. 

Willow Grove Naval Air Station, Philadelphia, Pennsylvania: Maintenance 
facilities, supply facilities and troop housing, $188,000. 


AIR NATIONAL GUARD OF THE UNITED STATES 


Alpena County Airport, Alpena, Michigan: Operational facilities, $105,000. 

New Orleans Naval Air Station, New Orleans, Louisiana: Operational facili- 
ties and supply facilities, $274,000. 

Baer Fieid, Fort Wayne, Indiana: Operational facilities, $238,000. 

Bethel Air National Guard Base, Bethel, Minnesota: Utilities and ground 
improvements, $4,963,000. 

Buckley Naval Air Station, Denver, Colorado: Operational facilities, $426,000. 

Burlington Municipal Airport, Burlington, Vermont: Maintenance facilities, 
$123,000. 
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Camp Williams, Camp Douglas, Wisconsin: Operational facilities, $82,000. 
Cheyenne Municipal Airport, Cheyenne, Wyoming: Operational facilities, 
Dow Air Force Base, Bangor, Maine: Maintenance facilities, $123,000. 

Geiger Field, Spokane, Washington: Maintenance facilities, $245,000. 

Haleakala Aircraft Control and Warning Facility, Maui, Hawaii: Operational 
facilities, $283,000. 

Hancock Fie!d, Syracuse, New York: Operational facilities, $596,000. 

Hector Field, Fargo, North Dakota: Operational facilities, $946,000. 

Hubbard Field, Reno, Nevada: Operational facilities, $259,000. 

Hulman Field, Terre Haute, Indiana: Operational facilities, $238,000. 

Kokee Aircraft Control and Warning Facility, Kauai, Hawaii: Operational 
facilities, $283,000. 

Little Rock Air Force Base, Little Rock, Arkansas: Operational facilities, 
supply facilities and maintenance facilities, $2,323,000. 

Memphis Municipal Airport, Memphis, Tennessee : Operational facilities, main- 
tenance facilities and supply facilities, $1,825,000. 

Peoria Municipal Airport, Greater Peoria, Illinois: Operational facilities, 

192,000. 

. San Juan International Airport, San Juan, Puerto Rico: Operational facilities 
and supply facilities, $943,000. 

Sioux Falls (Foss Field), Sioux Falls, South Dakota: Maintenance facilities, 
$123,000. 

Springfield Municipal Airport, Springfield, Ohio: Operational facilities, 

105,000. 
: Truax Field, Madison, Wisconsin: Maintenance facilities, $123,000. 

Will Rogers Field, Oklahoma City, Oklahoma: Operational facilities, $317,000. 

(4) For all reserve components: Facilities made necessary by changes in the 
assignment of weapons or equipment to reserve forces units, if the Secretary of 
Defense or his designee determines that deferral of such facilities for inclusion 
in the next law authorizing appropriations for specific facilities for reserve 
forces would be inconsistent with the interests of national security and if the 
Secretary of Defense or his designee notifies the Senate and the House of Rep- 
resentatives immediately upon reaching a final decision to implement, of the 
nature and estimated cost of any facility to be undertaken under this subsec- 
tion: Provided, That the first sentence of section 2233a of title 10, United States 
Code, shall not apply to facilities authorized by this subsection, 

Sec. 502. (a) Public Law 85-685, is amended under the heading “‘NAVAL RE- 
SERVE (AVIATION )”’ in clause (1) of section 603 by striking out the following: 

“Naval Air Station, Denver, Colorado: Maintenance facilities, utilities, and 
land acquisition, $652,000.” 

“Naval Air Station, Niagara Falls, New York: Operational and training fa- 
cilities, and utilities, $652,000.” 

(b) Public Law 85-685, is amended under the heading “AatR NATIONAL GUARD 
OF THE UNITED STATES” of section 603 as follows: 

(1) With respect to Barnes Field, Westfield, Massachusetts, strike out 
“$740,000” and insert in place thereof “$1,030,000”. 

(2) With respect to various locations: Runway arrestors barriers, strike 
out “$300,000” and insert in place thereof “$480,000”. 

(c) Public Law 85-685 is amended under the heading “ARMY RESERVE” of sec- 
tion 603 as follows: 

(1) With respect to Canton, Ohio, strike out “$40,000” and insert in place 
thereof “$61,000”. 

(2) With respect to Greenwood, South Carolina, strike out ‘‘$85,000” and 
insert in place thereof “$117,000”. 

(3) With respect to Johnstown, Pennsylvania, strike out “$99,000” and 
insert in place thereof “$136,000”. 

(d) Public Law 85-685 is amended under the heading “ARMY NATIONAL GUARD 
OF THE UTIITED STATES (ARMORY)” in clause 3 of section 603 by striking out the 
following : 

“Bethlehem, Pennsylvania: Training facilities, $45,000.” 

“Carlisle, Pennsylvania: Training facilities, $45,000.” 

“Chester, Pennsylvania: Training facilities, $206,000.” 

“Clayton, New Mexico: Training facilities, $57,000.” 

“Hammonton, New Jersey: Training facilities, $175,000.” 

“Ligonier, Pennsylvania : Training facilities, $45,000.” 
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“Northwest Saint Paul, Minnesota: Training facilities, $130,000.” 

“Pitman, New Jersey : Training facilities, $175,000.” 

“Princeton, New Jersey : Training facilities, $175,000.” 

“Salem, New Jersey : Training facilities, $15,000.” 

(e) Public Law 85-685 is amended by striking out in clause (1) of section 606 
“$11,886,000” and inserting in place thereof “$10,582,000 ;” and by striking out 
in clause (2)(b) of section 606 “$11,976,000” and inserting in place thereof 
“$12,446,000 ;” and by striking out in clause (3) of section 606 “$28,330,000” and 
inserting in place thereof “$27,352,000”. 

Sec. 503. The Secretary of Defense may establish or develop installations and 
facilities under this title without regard to sections 3648 and 3734 of the Re- 
vised Statutes, as amended, and sections 4774(d) and 9774(d) of title 10, 
United States Code. The authority to place permanent or temporary improve. 
ments on land includes authority for surveys, administration, overhead, planning, 
and supervision incident to construction. That authority may be exercised be- 
fore title to the land is approved under section 355 of the Revised Statutes, as 
amended, and even though the land is held temporarily. The authority to ac. 
quire real estate or land includes authority to make surveys and to acquire land, 
and interests in land (including temporary use), by gift, purchase, exchange of 
Government-owned land, or otherwise. 

Sec. 504. Appropriations for facilities projects authorized by section 501 for 
the respective reserve components of the armed forces may not exceed— 

(1) for Department of the Army: 
(a) Army Reserve, $20,748,000 ; 
(b) Army National Guard of the United States, $8,316,000; 
(2) for Department of the Navy: Naval and Marine Corps Reserves, 
$8,300,000 ; 
(3) for Department of the Air Force: 
(a) Air Force Reserve, $4,093,000 ; 
(b) Air National Guard of the United States, $15,536,000. 

Sec. 505. Any of the amounts named in section 501 of this Act may, in the 
discretion of the Secretary of Defense, be increased by 15 per centum, but the 
total cost for all projects authorized for the Army Reserve, the Army National 
Guard of the United States, the Naval and Marine Corps Reserves, the Air 
Force Reserve, and the Air National Guard of the United States, may not exceed 
the amounts named in clauses (1)(a), (1)(b), (2), (8) (a), and (38)(b) of 
section 504, respectively. 

Sec. 506. This title may be cited as the “Reserve Forces Facilities Act of 
1959.” 


(The letter referred to follows :) 
Marcu 5, 1959. 


Hon. JoHN STENNIS, 


Chairman, Subcommittee on Military Construction, U.S. Senate, Washington, 
D.C. 


DEAR SENATOR STENNIS: At the request of the Department of Defense, Senator 
Saltonstall and I have introduced S. 1086, the military construction authoriza- 
tion bill for fiscal year 1960. 


As 8S. 1086 is a subject within the area of responsibility of the Subcommittee 


on Military Construction, I would appreciate the subcommittee’s early consid- 
eration of this bill. 


Sincerely, 
RicHARD B. RUSSELL. 


Senator Stennis. This year’s construction bill totals $1,303,676,000 
for new authorization broken down as follows: Army, $231,252,000; 
Navy, $195,284,000; Air Force, $872,761,000; deficiency authorization, 
$4,379,000. To this total of $1.3 million must be added the construc- 
tion for the Reserve components totaling $57,553,000 broken down 
as follows: 

Army Reserve, $20 million; Army National Guard, $8 million; 
Navy and Marine Corps, $8 million; Air Force Reserve, $4 million; 
Air National Guard, $15.5 million; and a deficit authorization for all 
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three services amounting to $560,000. Therefore, the total amount of 
the bill is $1,361,229,000. _ ast 

There is also contained in the bill a request for the authorization for 
construction of 21,701 units of family housing, nang 18,546 units 
of Capehart housing, 2,606 units of surplus commodity housing over- 
seas, and 461 units to be built with appropriated funds. _ 

We have a calculated cost of these houses and we will put those 
figures into the record at the appropriate place. 

Senator Srennis. Members of the committee, last week I met here 
with representatives of the three services. We had a roundtable dis- 
cussion here of an hour and a half as to the best way to try to get this 
matter before the committee; the major policies that are necessarily 
involved ; the operation of each service; and then the line items in the 
bill. We came up with this suggested outline or plan for the sub- 
committee to follow and I will mention now the highlights of it and 
[hope you will make comment thereon. 

It is generally what was followed last year. We ironed out some 
of the defects in it that experience brought to the top, and I think 
all the services were pleased with and agree to this general plan of 
outline. 

We first thought we would have a briefing here by the continental 
air defense on that program, and that includes the early warning 
systems, including SAGE and a number of the missiles, and then we 
would have a ballistic missile program outline, but the rest of this 
program we would develop in the form of overall operational brief- 
ings at the top level by each of the services. 

Then we would drop down into the line items in the bill, first 
having had explained to us the problem, the overall policy, and then 
to get down to what is to be done about it. 

Senator Jackson will recall that that is the general plan followed 
last year, and if I gather correctly, the services now like the idea. 

Mr. Nease, do you want to say anything further about that general 
plan now ? 

Mr. Nrase. No, sir; I think that describes it very well. 

Senator Stennis. I want to say a special word at our first meeting 
here that we are very glad indeed to have Mr. Gordon Nease with us 
as a staff member assigned to our subcommittee, who is a successor to 
Ken BeLieu who was here for several years. Mr. Nease was with the 
Appropriations Committee as most of you know. He was formerly 
with the FBI and he comes unusually well prepared for this long and 
laborious undertaking of this bill, and I look forward to all of us 
serving with him. 

Gentlemen, we had this set up, as you know, to begin this morning. 
Legislative matters on the Senate floor intervened. We had to post- 
eee it until now, and that brings us to the proposition that General 

artridge, from Colorado Springs, is here and he has engagements 
out there. Secretary Bryant, the first witness, has gladly waived his 
place to the General. 

General, without any more preliminary remarks except to wel- 
come you especially, we are going to ask you to proceed in your own 
way. I understand General Partridge has a statement and perhaps an 
opening presentation here on slides that is not classified. Is some of 
it classified that you are going to present, General ? 
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STATEMENT OF GEN. EARLE E. PARTRIDGE, COMMANDER Iq 
CHIEF OF THE NORTH AMERICAN AIR DEFENSE COMMAND 


General Partrince. The presentation itself is not classified, The 
questions will be, I feel quite certain. 

Senator Stennis. I assume they will too. If it is all right with the 
committee, suppose we let the general proceed without interruption. | 
think that will save time and will promote continuity of thought. 
Then after that, we will have an executive session and ask questions. 
Will that suit you all right, General ? 

General Parrrince. Certainly. 

Senator Stennis. Senator Jackson, since we are pressed for time, 
suppose we let the general proceed in his own way. This will not bea 
closed session, but ‘will be open without interruption. Then we will 
go into executive session and have the questions. For the time being 
anyone may come in who wishes. 

General, we think that your farflung program with all of its in- 
stallations, networks, and warning systems, is of the utmost im- 
portance. Major policy matters are involved that we need to know 
about and we felt we could not go into this major part of the bill 
without an overall explanation from you. We are glad to have you 

General Parrrince. Mr. Chairman and distinguished members of 
the committee, I am grateful for this opportunity to be here today to 
discuss with you the status of the North American Air Defense Com- 
mand. The United States and Canada also are spending substantial 
sums, substantial portions of their national defense budgets, for air 
defense purposes, and I am happy to have the chance to tell you what 
we have accomplished thus far with the money appropriated. 

The North American Air Defense Command has been set up with 
just one mission, that of defending Canada and the United States, in- 
cluding Alaska, against any attack that might be launched against us 
through the air. 

Perhaps the most important single task within this mission is that 
of determining when the countries are under attack and of relaying 
that vital information as quickly as possible to the Strategic Air Com- 
mand and other military installations and to the civ ilian population. 

Basically we have just four functions to perform in any air defense 
system. First of all, we must maintain continuous surveillance of our 
airspace and be alert to detect any objects which might be moving 
through our airspace, especially those moving in our direction. 

Second, we must be able to identify what we see on radar in our ait- 
space and give proper evaluation to what we see, for I am sure that 
you will recall the case of Pearl Harbor in which a sergeant at a radar 
station saw the Japanese attack coming but did not have any means of 
evaluating his observations. 

In the third place, if we find unknown objects in the system, and 
I am talking about the airspace today, we must send off a fighter to 
take a look at this object, and last of all, we must be prepared at all 
times to destroy any hostile force which may be coming to attack us. 
If you will keep i in mind these four functions of detection, identifica- 
tion, interception, and destruction, I believe it will be easy for you 
to see how the pieces fit together, how the system really works, in this 
regard. For detection we depend primarily on radar, almost ex- 
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IN | clusively on radar, We have established over the past few years a 
) distant early warning system which is shown on this chart. 

The Pacific Fleet provides a barrier of destroyers and airborne air- 

The craft which extends from the Aleutian Islands far out into the Pacific. 

The Alaskan Command provides a chain of stations along the Aleutian 

the Islands, and around the edge of Alaska to the northwest corner where 

.I | the distant early warning line proper starts. This chain extends, 

rht. these early warning stations extend right across north Canada to Cape 

ns. Dyer on the east end of Baffin Island. At that point the DEW line 


is connected with the heavy radar chain down the coast of Labrador 
and Newfoundland and then in the Pacific again, and then in the At- 


me, lantic the Navy picks up with a barrier of destroyers and Lockheed 
ea Constellation aircraft. 
vill | The distant early warning line proper from Cape Lisburne in 
ing Alaska to Cape Dyer in Baflin Island has 57 stations of 3 sizes. A 
large station lies like this. Typical is the heavy radar in the plastic 
in- dome in the rear. In the foreground is a tall steel mass which holds 
m- the Dopler detection equipment. There are extensive communica- 
ow tions laterally and to the rear, buildings and airfield supplies and so 
il on. This station is a main or large station. There are 6 of them and 
Ou. there are usually about 120 people at such a station with about 7 of 
of | them there who are military officers. i 
to The Navy barriers employ surface ships, DDR’s, and these are over- : 
m- flown by Lockheed Constellations called WV-2’s. The barriers are ) 
al not a part of my command but are operated by the U.S. Navy in a : 
air manner to be responsive to our needs. Backing up the distant early 7 
lat warning system is the mid-Canada line. This is a Doppler fence, “ 
’ radio fence extending from the heavy radar stations in British Co- “ 
ith | Jumbia across Hudson Bay to Hopedale in Labrador. There are 101 i 
m- | of these stations. I understand there are seven main stations and -: 
us | four communications relay points. A station at Great Whale River, ry 
which is on the southeast corner more or less of Hudson Bay, looks ce 
rat like this. 2 
ng The operational part of the station consists merely of the steel mast - 
m- | with the radio Doppler system on its top and the operations building =3 
on. at the base of the tower. All the remainder of that station had to be 


aSe put there in order to provide logistic support for that segment of 
ur the line which is in very isolated country. 


ng | To the south of these two warning lines we have a widespread net- 
| work of radars which covers generally southern Canada and prac- 
It | tically all of the United States and the adjacent waters. A typical 
tat | _-radar station looks like this one. Heavy radar is in the inflated dome 
lar | in the center. That is the surveillance radar. The height finders, 
of | usually two in number, are in the inflated domes to the right. 

_ These stations are generally in isolated locations on the tops of 
nd | mountains and they are usually manned by 150 or 200 people, some- 
to times more, depending on the traffic load. 
all For warning offshore we have four types of equipment. Instead 
us. | of using destroyers the Navy uses on the majority of the stations the 
“a | converted Liberty ship which is just a floating prime radar station. 
es Overhead the U.S. Air Force provides airborne early warning air- 
ee | craft almost the same as the WV-2’s, and the Navy is able to pro- 


vide one station, lighter-than-air station, with a blimp operating out 
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of Lakehurst, N.J. Off the northeast coast the Air Force also pro- 
vides some Texas towers which are adaptations of the marine drilling 
platforms found in the Gulf of Mexico. 

At present the coverage that we get with this radar system looks 
roughly like this. This is the kind of detection and surveillance 
which we maintain on a 24-hour-a-day basis, and it shows about the 
coverage that we would get if we were endeavoring to detect a manned 
bomber attack headed in our direction. 

With this extensive establishment, we must have a fine communica- 
tions system. This system must be tied into the direction and contro] 
centers so that we can use the information which we obtain from the 
radar. 

We do in fact have a very fine communications system which js 
being expanded and improved almost continuously. But the big 
improvement in our ground environment so-called comes through 
the introduction of automatic equipment, and the first big major step 
forward comes with the introduction of the SAGE semiautomatic 
ground equipment. 

At the present time we depend on the same manual methods which 
we employed in World War II, that is in most of the system we are 
still using manual methods. The information which we get from 
the radar is transmitted manually by telephone or teletype and the 
were is done on boards like the one shown. ‘These are vertical 

lexiglas boards and the people necessarily must work on the back 
of the boards writing backwards. 

This is a time-consuming procedure and we have to go faster in 
this jet age. To improve the method of transmission and display of 
information we are now putting in SAGE equipment and we already 
have it operational in the Northeast, and the system is being ex- 
panded. In the SAGE centers a commander has a complete up-to- 
the-second picture of the air defense battle. This picture which you 
see showing an interception taking place off Cape Cod is projected 
on the screen photographically and the information projected there 
comes automatically from the computer to the photographic repro- 
duction room. This picture is updated every 15 seconds and if the 
commander thinks that is too slow he can turn around and look at a 
console which is shown in the foreground in the picture. 

The actual work of surveillance and weapons control is done in 
another part of the SAGE center. The director you see, the senior 
director you see in the foreground is looking at the same picture which 
was projected for the commander, but the actual work of surveillance 
and weapons direction is done by other people at rows of scopes such 
as you see in the background. 

The system in the Northeast is presently installed. The first center 
is down at Fort Lee and the next one is McGuire and so on up to 
Bangor and Syracuse, N.Y. Thus far we have been talking primarily 
of detection. Once we find we have something in our airspace, the 
next job is to identify it. To do this we have to employ a system of 
flight plan correlation. 

What we do is to compare the data we get from our own radar 
system over our own communications lines with the information pro- 
vided us by the civil traffic control agencies here in the United States, 
the Federal Aviation Agency, and in Canada, the Department of 
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ro. | Transport. This is a big job. The process is not too satisfactory, 
ling but to get some idea of the magnitude of the job, when you realize 
that there are about 200,000 flights perhaps each day on an average, 

0oks we think that about 60,000 of those have some air defense significance. 


ance Presently we are getting in from overseas some 600 flights a day 
t the and more and more of these are high-speed jet aircraft. 
med | A great deal of work has yet to be done on methods of identification, 
but basically we depend for identification on the cooperation of the 
nica- pilot of the aircraft, the civil aviation traffic control agencies in 
ntrol our two countries, and the air defense controllers and supervisors. 
1 the I might say right here that the cooperation which we have had 
previously out of these agencies has been superb, just wonderful, and 
h is presently we are planning to make joint use of facilities with the FAA 
big , and the air defense system working in the same locations. The first 
ough setup probably will be at Albuquerque, N. Mex. If we cannot identify 
step any object which we see on our radar through flight plan correlation 
natic or otherwise, it is necessary that we send up a pilot in an interceptor 
to take a look. This is a very necessary function which has to be 
hich carried out continuously. We must maintain a policing of our air- 
> are space for as far into the future as we can see. This is a continuing job. 
from The backbone of the interceptor force we use for this purpose is the 
|the | ¥F-102. Thisis a supersonic aircraft which is in the inventory in large 
tical numbers today. This is the backbone of the U.S. Force. The Cana- 
back dians use rer the CF-100, an older airplane of much lower , 
performance, but still a very reliable aircraft. : 
or in The United States has many other older types ranging from the 





vi 


y of | F-86 and F-89 up to the newest bametione! fighter, the F-104. This 


eady airplane employs in combat the Sidewinder missile which was used 
y eX- so successfully by the Nationalist Chinese against the Reds in the i 
p-to- , Formosa Straits. In the configuration shown here, the airplane holds o 
you | presently the record for military aircraft for speed, altitude, and time a 
scted | toclimb. = 
there We have other aircraft programed to be with us shortly. The first a 
»pro- of 101’s are being put in a squadron, are already in a squadron on y 
f the Cape Cod. 
ata | The F-106 is coming along and this will be followed by the pilotless 
interceptor, the Bomare. The interceptors which we send off as a 
1e in | matter of routine day in and day out are fully armed and ready to 
snior | fight. j 
hich | They are manned by qualified crews and they are ready to go. 
lance If we have to fight an air battle, we want to fight it as far out from 
such | our vital targets as possible. We want to put on increasing pressure 
as the enemy comes in by sending out additional interceptors. But 
enter if we cannot destroy this target before it gets to the land areas which 
ip to hold vital targets, we are going to use surface-to-air missiles. 
arily | Around many of our cities and around some of the Strategic Air 
, the Command bases at the prneent time we have the Nike-Ajax Arm 
ant missile shown here on the launchers out in Washington, Hanford, 
Wash. We are converting from the older time Ajax, which is a rela- 
adler tively short-range missile, to the Hercules which has better perform- 
pro- ance in range and altitude, and also is capable of carrying atomic 
rates, warhead. ' 
it of At the present time we have 70 squadrons of interceptors in the 


| system, 9 of these Canadians. We have 61 battalions of surface-to-air 
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missiles, and still a few guns which are in isolated locations and which 
are being phased out. 

The system which I have described to you we have today. It jg 
fully operational. We test the system from time to time, sometimes 
in smal] segments and sometimes in its entirety, and the tests of recent 
months have been most encouraging. We are on a 24-hour-a-da 
basis and we have a considerable number of fighters with their crews 
standing by day in and day out, good weather and bad, day and night 
ready to make interceptions. 

We do this as a matter of routine without giving it too much 
thought. 

Backing up this fighter force are the surface-to-air missiles and 
they are also in a state of alert which would permit them to hit an 
intruder which got through the fighter defenses. I should like to 
make it clear that the system which I have described is designed to 
counteract the manned bomber threat or any other threat which comes 
to us. 

Air supported through the air. This system has no capability 
whatsoever to defend Canada or the United States against a ballistic 
missile attack. 

In the evaluation of any air defense establishment, you have to 
evaluate it against the threat which exists during any special or par- 
ticular time period. You have been briefed by others on the threat. 
I only want to add one thought. The Soviets appear to be build- 
ing a retaliatory striking force, a long-range striking force, of the 
same general character as the one we are building. 

In other words, they expect to have a mixed force of manned 
bombers and ICBM’s. 

We believe from our national intelligence estimates that the Soviets 
could hit us now with a manned bomber attack. This would bea 
subsonic force of aircraft. We believe they have a few missiles but 
we also believe that the size of their ICBM force will increase very 
rapidly in the years that lie just ahead. 

Since at the same time the Soviet-manned bombers force will be 
improved, so that we will end up with a manned bomber force facing 
us, a supersonic manned bomber force and a large missile threat. 
The predominant threat, the only real threat now, is that of the 
manned bomber, but in a few years the situation is going to be re- 
versed and the major threat against us will be that of the ICBM. 

This means that we have to keep in being the manned bomber de- 
fenses that we have today. We must improve those defenses as the 
years go on, and with every ounce of energy that we can muster we 
have to build a missile defense. 

Generally speaking an intercontinental ballistic missile has to travel 
about 5,000 miles, achieve a speed of about mach 20, 20 times the 
speed of sound or a little more, rise to an altitude of 500 to 800 miles 
above the earth’s surface and probably have a time of flight of 25 to 
30 minutes. The scheme which is currently being followed to build 
a defense against this kind of a missile is indicated here in its barest 
elements. 

Far in the North we must put a warning system with several beams 
so that we can detect, identify and track the incoming hostile mis- 
siles. To the rear back in Canada somewhere we must put some for- 
ward acquisition radars and back behind that near the target area 
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we must put the local acquisition radars and the missiles, the anti- 
missiles themselves. 

From the warning system, from a warning system such as this, we 
cannot hope to get more than 15 or 20 minutes of w arning, and if we 
pass it along pr omptly to the Strategic Air Command and to the civil 
population, ‘they can expect to get some of the force off the ground and 
take whatever measures the population is capable of taking i in that 
short time period. 

The warning system which you see there is actually being built 
by the Air Force. It is under construction in the Far North tod: ay. 
The active defenses, the missile selected for the active defenses, is the 
Nike-Zeus, an Army missile, and this is only in the development 
stage, at the present time. 

I would like to say one more time it is most urgent that we get along 
with both the warning portion and the active defense portion of this 
antimissile system. With a system as extensive as this one, vast re- 
sources are required and I think we should explore for your informa- 
tion the method by which the various services provide resources to 
the North American Air Defense Command. 

The entire system is tied together with a headquarters in Colorado 
Springs. We are at the end of an old hospital. It is a very good 
building but is quite inadequate. The other buildings are not shown 
in the picture. 

The reason I show you this photograph is not to indicate that the 
weather is so good in Colorado Springs as it generally is, but to indi- 
cate that the combat operations center, which is the focal point of the 
entire system, is above ground. 

It is made out of concrete blocks and it is vulnerable to any kind 
of sabotage or attack from the adjacent streets. We are in the city of 
Colorado Springs. This establishment will later be the focal point 
of the ballistic missile early warning system and all the antimissile 
defenses. It should be put underground without fail, and as soon 
as possible. I am not only the commander of the overall, the inter- 
national organization called the North American Air Defense Com- 
mand, but I am also the unified commander under the Reorganization 
Act of 1958. 

As the international commander, I report to the Chiefs of Staff 
Committee of Canada and to the Joint Chiefs of Staff of the United 
States dually. 

It is through these channels that I get my operational instructions. 
I am very fortunate in hav ing at my headqu: irters the former head of 
the Royal Canadian Air Force who serves as my deputy, Air Mar- 
shal Slemmin, who very patriotically left his job in Canada as head 
of the Royal Canadian Air Force and came to me bringing a back- 
ground of experience which has proved invaluable. 

He was one of the members of the Royal Canadian Air Force when 
it was formed and with his experience through the years he has be- 
come very adept in knowing what plans and procedures will be ac- 
ceptable to both of our countries. The headquarters of Colorado 
Springs is not only international, that is composed of Canadian people 
and those from the United States, but it is also triservice so I find 
myself with a headquarters of Royal Canadian Air Force, U.S. Air 
Force, U.S. Army, U.S. Navy, and even a few Marines. 
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There are 210,000 people working directly in the air defense sys- 
tem. Of this number 22,000 do not belong in my Air Command prop. 
erly but are used by the U.S. Navy to man the barriers in the Atlan- 
tic and Pacific. I get my resources from Canada from a single sery- 
ice, that is from the Royal Canadian Air Force. _ 

This makes my dealings with Canada quite simple. They relay to 
me instructions from the Chiefs of Staff Committee and their pro- 
gram being a single service program it is relatively easy to follow and 
to understand. 

I have operational control only of those forces provided by the 
Royal Canadian Air Force. In the United States the arrangements 
are not quite so simple in that we have to deal with three services and 
we are in a very major transitional period. ; 

On the 1st of January last I took over operational command of the 
U.S. Forces in accordance with the instructions, with the provisions 
of the Defense Department Reorganization Act of 1958. This means 
that I am in a slightly different status than was the case previously. 

We no longer have an executive agency system by which I report to 
the Chiefs through the Air Force but I report directly to them. 

This transitional period is bringing about some fundamental and 
some complicated changes, and several realinements must be consum- 
mated before we get the full benefit of the act. 

Neither as the North American air defense commander nor as the 
U.S. unified commander do I have any budgetary functions. 

The method by which I get my resources is complicated and time 
consuming, but it works like this. I submit to the Joint Chiefs of 
Staff plans for the future and requirements for forces as we see the 
picture of Colorado Springs. The Joint Chiefs of Staff take these 
papers, review the requests that we make against the requests made by 
all the other unified commanders, measure up the capabilities of the 
various services and decide on a program. 

The various portions of the program are then suballocated to the 
three services in the United States, and the three services then budget 
for the necessary funds, procure the real estate, do the construction 
work, and so on. 

This brings forward into being, brings facilities into being. When 
they are ready they are turned over to me to use. This is also a time- 
consuming business, and I believe that as we get better accustomed to 
working under the Defense Department Reorganization Act, we will 
make some extensive improvements in this respect. 

In closing let me say that the year of 1958 has been one of tre- 
mendous progress in air defense. There are many important pro- 
grams which were started years ago became realities last year and I 
will mention just a few of them. 

In 1958 the majority of our fighter forces went from subsonic to 
supersonic. We introduced the Hercules missile to augment the Ajax 
batteries. We finally got the DEW line and its extensions fully into 
operation, and the first part of the SAGE system came into being in 
the northeastern United States. 

Furthermore, we introduced a great number of atomic weapons on 
fighters and in the Hercules missile, and we have managed to weld 
the whole system together so we are now operating on the same tech- 
niques and procedures throughout North America. 
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I want to stress, however, that much remains to be done in the air 
defense field. In order to keep abreast of the improving Soviet 
manned-bomber threat, we have to make some real improvements 
yalitatively in the manned-bomber defenses here in North America. 

But it is vital also that we have an effective antimissile defense to 
protect us against ICBM’s. : 

It may well be that the survival of our two countries as free nations 
will depend on our ability to get a timely solution to this very, very 
dificult problem. I think with that much background we can proceed 
to questions. 

Senator Stennis. Thank you, General, for that open session state. 
ment. 

We are going to go into executive session now in accordance with 
the previous agreement, General, you have a prepared statement here 
submitted in writing. 

You need not take time to read it, but would you put that state- 
ment into the record asa part of your testimony ? 

General Parrripcr. The prepared statement is essentially what I 
gave you here, almost identical. 

I would be happy to put it in the record, however. 

Senator Stennis. The only thing is we are going to pursue your 
testimony here, you see, and there might be some matters you have 
in there that you have overlooked that you would want us to know. 

Iam giving you the opportunity. You be the judge as to whether 
you should put it in, in view of what you have already testified to. 

General Parrripce. It makes no difference to me one way or the 
other. 

Senator Stennis. Suppose we put it in. Let’s put that in the 
record, members of the committee, if there is no objection so Mr. 
Nease will have the benefit of it and also any member. 

(The document referred to follows :) 


PRESENTATION BY GEN. EARLE E. PARTRIDGE, COMMANDER IN CHIEF, NORTH 
AMERICAN AIR DEFENSE COMMAND 


Mr. Chairman and distinguished members of the committee, I am grateful 
for this opportunity to be here today so that I may discuss with you the status 
of the North American Air Defense Command. The United States is now 
spending a substantial part of its annual budget for air defense purposes, and 
I welcome this chance to show you what has been accomplished with the money 
thus far appropriated. 

The North American Air Defense Command has been set up with a single 
mission—that of providing for the defense of Canada and the United States, 
including Alaska, against attacks which might be launched against us through 
the air. Within this mission perhaps the most important single task is the 
determination that an attack is imminent and the relaying of this warning to 
Strategic Air Command and to the civil populations of our two countries at 
the earliest possible moment. 

Basically, the command has four functions to perform. First, we must main- 
tain continuous surveillance of our airspace and be alert at all times to discover 
any force which has been launched against us. Second, we must identify and 
give proper evaluation to the incoming attack. Third, we must be ready to 
investigate any unknown object which appears in the system; and fourth, if 
it becomes apparent that enemy aircraft or missiles are about to strike us, we 
must be prepared to destroy these hostile intruders. If you will keep in mind 
these four functions—detection, identification, interception, and destruction—it 
will be relatively easy for you to see where the pieces of the North American 
air defense system fit and how they work together. 
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For detection, we depend almost exclusively on radar. In the past few years 
we have established an early warning system, the land-based portion of which 
is called the distant early warning line (chart 1). This chain of radar Stations 
starts in northwest Alaska, where it ties in with the Alaskan air defense system, 
runs across Canada, and connects with the heavy radars of northeastern Canada 
on Baffin Island. The northeast Canada radar chain extends the coverage along 
the Labrador and Newfoundland coasts, and from that point the Atlantic Flee 
provides a barrier of picketships and early warning aircraft far out into the 
Atlantic. On the western end of the distant early warning line the Alaskan 
radar system covers the mainland of Alaska and extends the early warning 
coverage out the Aleutian chain, where the system again ties in with a barrier 
provided by the Pacific Fleet. 

The 57 stations of the land-based portion of the DEW line are of three sizes. 
and to give you a feel for their general appearance, there is shown here a main 
radar site with its heavy rotating radar in the plastic dome, a tall tower 
with doppler receivers, and extensive microwave communications. A station 
such as shown here is usually manned by about 120 people, only 7 of whom 
are military. 

The Navy barriers, which are not properly a part of the North American 
Air Defense Command, although responsive to our needs, consist of radar- 
equipped destroyer escorts which are overflown by Lockheed Constellations, al] 
manned by Navy personnel. 

Backing up the distant early warning line and its extensions is the mid-Can- 
ada line (chart 2) which spans Canada from British Columbia to Labrador, 
This is a double line, 5 miles apart, of doppler radio detectors, involving 101 sta- 
tions. These include eight main detector stations and four main communications 
relay station. Pictured is one of the main stations, Great Whale River on Hud- 
son Bay, the operational elements of which are the single steel mast supporting 
the doppler antennas and the operations building. The other buildings and fa- 
cilities are involved in the heavy logistic support of neighboring segments of 
the line which runs through isolated rough country of difficult access. 

To the south of these two warning lines we find a network of radar stations 
across southern Canada and over almost the entire United States. A typical 
heavy radar site is shown with its search radar inclosed in this large rubber 
dome, and two height finders at the side in their smaller snow-proof inclosures, 
Generally, these sites are on mountaintops and other isolated locations as in- 
dicated by this slide. 

In order to have warning offshore, we employ four types of equipment. On 
the surface, the Navy provides picket ships on stations off both the east and 
west coasts, and the Air Force provides Texas Towers which are adaptations 
of the marine drilling platforms used in the Gulf of Mexico. Overhead the 
Navy is able to provide one blimp station off the Atlantic coast while the Air 
Force provides sentinel aircraft similar to those used by the Navy in their over- 
flights of the picket ships in the Atlantic and the Pacific barriers. 

Altogether, at the present time the network of radars which I have mentioned 
provides roughly the high altitude coverage shown on this chart (chart 8) 
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The capabilities of the system vary with different types of targets and with 
different target altitudes, and this chart is intended to convey the general ex. 
tent of the detection and fighter control capabilities which we would have against 
an average manned bomber attack. 

With an establishment as extensive as this one, we must have a fine com. 
munications system tied into direction and control centers at appropriate points. 
Such a system is in existence and major improvements are being made eop- 
tinually not only in the communications themselves but through the introdue. 
tion of semiautomatic display and control equipment known as SAGR. 

At the present time, over most of the system, information is transmitted py 
telephone or teletype, and people work behind vertical Plexiglas plotting boards 
writing backward and sometimes, as shown by this pretty WAF at my head- 
quarters, even writing left handed. Our present methods were adequate when 
employed against aircraft of World War II speeds. Now, however, in the jet 
age the time available for the transmission and posting of information is much 
reduced and we are changing over to automatic display equipment at the SAGR 
centers. The projection you see at the center of the screen is a photographic 
one which gets its information automatically from the SAGE computer. This 
picture is updated every 15 seconds and the commander in the field can thus 
be kept current on the developing air defense battle. The actual work of sur- 
veillance and weapons control is done by people in other parts of the SAGR 
direction centers with a series of scopes such as are shown here. 

The SAGE system is presently operational in the northeastern United States 
and as rapidly as possible is being expanded to cover the remainder of the country 
and southern Canada. 

Thus far, I have been talking almost exclusively of the detection function. 
Once we have detected an unknown object in our airspace, it is necessary to 
identify it, and this we do primarily by comparing the data available to us 
through our own radar and our own communications with that provided to us 
by the Federal Aviation Agency in the United States and by the parallel Canadian 
organization, the Department of Transport. Some idea of the magnitude of this 
job can be gained from the statistics which indicate that in the United States 
alone there is an average of 200,000 flights daily. We are not interested in all 
of these and estimate that some 60,000 flights of the 200,000 total are of air 
defense significance. When you add to this total of 60,000 the 600 or more 
flinghts which are incoming to the United States daily from oversea departure 
points, you can appreciate that the correlation of our air defense surveillance 
data with civil aviation agency flight plans constitute a major task. 

Fortunately, in carrying out this job, we have had the fullest cooperation of 
the Civil Aeronautics Administration and the Canadian Department of Trans- 
port, and we are working even more closely today than ever before with the 
newly organzed Federal Aviation Agency. In fact, we are currently planning 
the joint use of facilities and equipment to the mutual benefit of all concerned. 

In the event that we find in our system an unknown aircraft which we cannot 
identify through flight plan correlation or otherwise, it is necessary to dispatch 
a pilot in a fighter aircraft to examine the unknown by visual means. In other 
words, we have and must continue to have the capacity to use interceptor air- 
craft to police our airspace. The backbone of the forces used for this purpose 
are the F-102, the CF-100 which is used exclusively by the Royal Canadian 
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Air Force at the present time. The United States has several other types of 
fighters ranging from the old F-86 and the F-89 types to the latest addition to 
our interceptor family, the F-104 which currently holds the world’s speed and 
altitude records for military aircraft. Currently programed to enter the air 
defense inventory are the F—-101, F-106, and Bomarc. _ a g' 

When a fighter-interceptor is sent off to make an intercept it is fully armed 
and ready to fight. We would like to start the air battle as far out from our 
vital targets as possible, increase the pressure with added numbers of inter- 
ceptors as the intruder comes in, and if he has not been destroyed by the time 
he reaches our vital areas, we plan to employ surface-to-air missiles against 
him. We have around many of our cities and some of the Strategic Air Command 
pases at the present time Nike-Ajax missiles displayed here on their launchers, 
and we are rapidly converting the system from the relatively short range Ajax 
to the Nike-Hercules. 

We have 70 squadrons of interceptors presently in use, 61 battalions of surface 
to-air missiles, and we still have a few guns at isolated locations. 

The system which I have described to you is what we have in full operation 
today. It is tested on an almost continuous basis, sometimes in small segments 
and someitmes in its entirety, and our recent tests have been most encouraging. 
We operate on a 24-hour-a-day basis. A considerable number of fighters are 
standing by with qualified combat crews day and night, good weather and bad, 
to take off for the interception of any unknown which may appear, and, as a 
matter of routine, these interceptions are carried out many times daily. Backing 
up the interceptors are the surface-to-air missiles and these, too, are kept on 
an alert status which will permit them to fire at any intruder which might pene- 
trate the outer defenses. 

I should like to make it clear, however, that the system which I have described 
is designed to be effective only against manned bombers and other air-supported 
vehicles and that it has no capability to defend our two countries against a bal- 
listic missile attack. 

In evaluating any air defense establishment, it is necessary to measure the 
effectiveness of the system against the threat which may be expected in any 
time period. You have been briefed by others concerning the nature of the 
threat which we face and I wish to add only that the Soviet’s offensive striking 
power today and in the years that lie ahead is of the same general character as 
our own. The Soviets have the capacity to hit us now with manned bombers. 
We estimate that they will reduce the number of bombers in their inventory, but 
that the quality of those remaining will be improved so that in the next few 
years they will be able to attack us with supersonic manned aircraft. We believe 
this supersonic manned bomber force will remain in being for many years to 
come. This means that we must continue to maintain in full operation and must 
in fact improve the defenses of our two countries so that we may counter this 
qualitatively improved Soviet bomber force. 

However, in the near future, there will be ever-increasing numbers of inter- 
continental ballistic missiles in the Soviet inventory and in the next few years 
the principal threat to Canada and the United States will be that of ICBM attack 
supplemented by manned bombers. This means that with all the energy and 
resources at our disposal, we must proceed with the building of an interconti- 
nental ballistic missile defense system. 

Speak ng very generally, an intercontinental ballistic missile must have a 
range of about 5,000 miles. In its flight it must achieve a speed of better than 
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90 times that of sound, and in its trajectory, it must rise several hundred miles 
above the earth’s surface. Flight time should be 25 to 30 minutes (chart 17). 
An antimissile defense must have means of detecting, tracking, and identifying 
an incoming hostile missile as early as possible, and this is shown schematically 
in the slide showing three radar beams emanating from a station in Green- 
jand. With the information provided by this early warning radar and in the 
15 to 20 minutes available, we can alert the Strategic Air Command and the 
civil populations of our two countries to the fact that an attack has been 
jaunched. We can bring the forward acquisition radar of the active antimissile 
defenses to a high state of alert and we can prepare to fire radar controlled 
antimissile against the incomers. This, in general, is the system presently pro- 

. The portion which has to do with early warning is already under con- 
struction. The ballistic missile early warning system, called BMEWS, together 
with its communications and control equipment, is being built by the Air Force. 
The active defense portion, that is the Nike-Zeus system, is under development 
by the U.S. Army. 

It is a matter of utmost urgency that the antiballistic (slide off) missile de- 
fenses of Canada and the United States be pushed to completion with all possible 
ee neten as extensive as the North American Air Defense Command requires 
yast resources and it would be well now to examine how the forces and the 
money are actually provided. 

The entire system is tied together under North American Air Defense Com- 
mand Headquarters, at Colorado Springs. This command was set up in Sep- 
tember 1957 by agreement between Canada and the United States. I am the 
commander not only of the overall North American air defense system, but I am 
also the unified commander of all U.S. forces assigned to NORAD for air defense 
purposes. As head of the international organization, I report to both the Chiefs 
of Staff Committee of Canada and to the Joint Chiefs of Staff of the United 
States. At my headquarters in Colorado Springs, I am fortunate indeed in hav- 
ing as deputy commander the former head of the Royal Canadian Air Force, 
Air Marshal C. Roy Slemon. He was in the Royal Canadian Air Force when it 
was formed in 1924, and his long experience and well-balanced judgment have 
proved invaluable during the past year and a half in working our plans and 
procedures acceptable to both Canada and the United States. 

My headquarters, like the command itself (slide off), is made up of U.S. Army, 
Navy, Air Force, and Marine personnel, and people from the Royal Canadian Air 
Force. In numbers there are just over 210,000 people in the overall system 
if we include the 22,000 employed by the U.S. Navy in barrier operations which 
are not actually assigned to my command. 

Insofar as Canada is concerned, only one service, the Royal Canadian Air 
Force, is involved in air defense operations, and my relationship with Canada is 
quite simple and straightforward. I get my operational instructions from the 
Chiefs of Staff Committee usually through the Royal Canadian Air Force Head- 
quarters. In turn, I exercise operational control of the air defenses in Canada 


through the commander of the Royal Canadian Air Force Air Defence Command 
at St. Hubert near Montreal. 

On the U.S. side, arrangements are much more complicated. I still get my 
instructions as commander of the North American Air Defense Command from 
the U.S. Joint Chiefs of Staff. However, since I am also the commander in 
chief of the U.S. forces—Army, Navy, and Air Force—in other words, a unified 
commander, I have operational command of the entire U.S. establishment. 
I might say that my present status is relatively new since only on the first of 
January 1959 did we change from the executive agency system whereby I re- 
ported to the Joint Chiefs of Staff through the Department of the Air Force to 
the present system by which I report directly to the Joint Chiefs of Staff. We 
are in a transitional period in which several fundamental and complicated re- 
alinements must be consummated in order to achieve the type of unified com- 
mand relationships envisaged by Congress in the Reorganization Act of 1958. 

In neither my capacity as North American Air Defense Commander nor as 
unified commander of the U.S. forces do I have any budgetary function. The 
method by which resources are made available by the U.S. services for air 
defense purposes is currently an indirect one. As a unified commander, I indi- 
cate to the Joint Chiefs of Staff through plans and through statements of re- 
quirements the kinds and numbers of forces and equipment which my head- 
quarters believes should be provided for the North American Air Defense 
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Command in the foreseeable future. The Joint Chiefs of Staff then consider 
these plans and requirements, correlate them with the needs of the other unified 
commands, and suballocate to the Departments of the Army, Navy, and Air 
Force the tasks of providing those resources which are agreed upon by the 
Joint Chiefs of Staff as necessary. The services then go ahead with whatever 
research, development, procurement, or budgeting actions may be necessary to 
carry out the plans and programs approved by the Joint Chiefs. Finally, when 
the forces of the three services become available, they are allocated to my com. 
mand and they may not thereafter be removed or altered by a service Without 
approval by the Secretary of Defense. 

The machinery by which we can proceed from an initial statement of re 
quirements to final deployment of combat forces in the field is involved ang 
time consuming. I feel certain that as the Defense Department becomes better 
accustomed to operating under the Reorganization Act of 1958, improvements jn 
this respect will ensue. 

In closing, let me say that in air defense the past year has been one of tre 
mendous progress. Several important programs which were started many 
years ago became realities during 1958, and as a result, our air defense capa- 
bilities have been immeasurably improved. For example, 1958 has seen the 
transition from subsonic to supersonic fighters in the majority of our inter. 
ceptor force, the introduction of Nike-Hercules surface-to-air missiles, the com- 
pletion of the distant early warning line with its Atlantic and Pacific extep. 
sions, and the completion of the first SAGE direction centers for surveillance 
and control purposes. Furthermore, we now have atomic air defense weapons 
not only in a greater number of fighters but also in the Nike-Hercules surface. 
to-air missiles, and the entire air defense system has been welded into a gingle 
operational entity throughout the continent. 

However, much remains to be done. In order that we may keep abreast of 
the improving Soviet manned bomber threat, we must continue to make qualita- 
tive improvements in the present air defenses. Vital, too, is the matter of 
providing an effective antimissile defense. Our survival as free nations may 
well depend upon our ability to secure a timely solution to the antimigsile 


defense problem. 

Senator Stennis. Under arrangements heretofore made, the gen- 
eral is going to testify further, but it will be in answer to questions 
that will involve secret matters, and we will, therefore, now go into 
executive session; Mr. Clerk, the committee holds you responsible for 
the clearance of all people in the room. 

(Whereupon, at 2:50 p.m., the committee went into executive ses- 
sion.) 

(The committee reconvened in open session at 3: 50 p.m.) 

Senator Stennis. Secretary Bryant, we appreciate your yielding to 
the general. 

We are glad to have you here. You are a veteran in the Pentagon 
and before this committe. You have been helpful to us before. We 
are going to have meetings of the Preparedness Investigating Subcom- 
mittee of the Armed Services Committee, gentlemen, to begin tomor- 
row and I don’t know when we can again hold our sessions. So it 
makes it even more important that we proceed with Secretary Bryant 
if we can this afternoon. You can stay on a while longer, Mr. Sec- 
retary ? 

Mr. Bryant. Yes, sir; at your pleasure. 

Senator Stennis. All right. Now you know our custom here. You 
have a very good statement for us to study and for the staff to study. 
If you would rather read it, that is your privilege. If you would 
rather put it in the record and hit the high points of it, why, 
that is all right, too. Which would you rather flo? 
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STATEMENT OF HON. FLOYD S. BRYANT, ASSISTANT SECRETARY 
0F DEFENSE (PROPERTIES AND INSTALLATIONS), ACCOMPANIED 
BY JOHN H. ARRINGTON, OASD (P. & L) 


Mr. Bryant. Mr. Chairman, I understand the reasons for the sug- 
gestion. I think it is a very good one, as far as I am concerned, to put 
*¢ in the record and simply give you a broad summary of what it con- 
tains, because this year—you called mea veteran. I suppose 31% years 
in the Pentagon makes one a veteran. It led me to go into considerable 
detail, still in a broad way of coverage, which I think the committee 
can probably well study. 

Senator Stennis. Gentlemen of the Navy, we had you scheduled to 
hear you today. It is very apparent that we will not be able to go 
beyond Secretary Bryant’s testimony, so if you wish to be excused, 
youmay. We will let you know when we can sit again. Thank you. 
” Mr. Bryant. I was saying that I thought that the committee mem- 
bers might well want to study this more formal statement, which I 
will highlight very briefly, and to the extent that you want to question 
at this time any portions of it, of course, I will be very happy to try 
toanswer them. But for the present, with your permission, I will file 
for insertion in the record the statement which you referred to and 
which each of the members I believe has been given a copy of. 

(The document referred to follows :) 


Mr. Chairman and members of the committee, it is a privilege to appear before 
you on behalf of the Department of Defense in support of the military con- 
struction authorization bill for fiscal year 1960. 

The programs which this additional new construction will support are principal 
elements of our long-range defense objectives. Much of the work consists of 
additional increments in the advancement of key offensive and defensive weapons 
systems which are already well underway. Substantial progress on these 
programs has been accomplished, under authorization previously approved by 
this committee. For example, alert faciilties have been provided and more are 
now under construction which enable a greater proportion of our B47 and B-52 
bombers to react promptly. Construction to permit the dispersal of these 
Strategic Air Command strike forces is also well underway. Atlas launching 
sites at several locations are progressing rapidly, and structures to support the 
testing of more advanced missiles are being built. Shore facilities for Polaris 
submarines and other naval craft are being expanded. The Army and Air Force 
integrated air defense system within the United States has been greatly improved, 
and work on Nike Zeus and the ballistic missile early warning system is being 
pushed as rapidly as practicable. 

Objectives of the fiscal year 1960 construction program.—tThe projects com- 
prising S. 1086 will permit work to continue on the programs I have just referred 
to, and on other essential activities which are underway throughout our defense 
base establishment. The bill provides for a total of $1,299,297,000, in new con- 
struction authority for the Active Forces, of which $231,252,000 is for the Army ; 
$195,284,000 is for the Navy; and $872,761,000 is for the Air Force. Of the 
total amount requested, $408,551,000, or 31 percent, is directly in support of our 
ballistic missile programs; approximately $266,700,000, or 20 percent, is for ex- 
panded air defense systems; $222,823,000, or 17 percent, is to support research 
and development, missile defense, and new activities; and $109,956,000, or 
9 percent, is for improving the capabilities of the Strategic Air Command. Sub- 
stantial amounts are also included in support of combat training, submarine 
and antisubmarine activities, fighter aircraft programs, and for required modern- 
ization of existing physical plant. This bill also provides new construction au- 
thority for the Reserve components, and details covering this are contained in 
another part of this statement. 
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Procedure used in developing and reviewing the fiscal year 1960 construction 
program.—I wish to assure the committee that each project in this bill was 
individually and specifically reviewed and screened, in order to assure that the 
facilities being requested were strictly limited only to those definitely required to 
properly support the missions assigned to our military forces. 

During the examination of this program in my office, and in the other offices 
of the Secretary of Defense, particular care was taken to verify that those proj- 
ects selected for inclusion in this bill were needed to support long-term future 
objectives, military plans, and force levels. We are well aware that heavy 
expenditures for new weapons will create a tremendous financial burden for 
the next several years. For this reason, the items requested in this bill haye 
been strictly limited to those for which a compelling military necessity exists. 
Projects which were merely desirable, but not essential, have been eliminated, 
Moreover, those projects which were approved for inclusion in this bill were 
each scrutinized from the standpoint of size, cost, location, and proper designs, 

Questionable projects were discussed in detail with the respective service 
representatives, and this year, as a result of our review and screening procedures, 
the programs submitted by all of the departments were reduced from their 
original total of $2,130,604,000, to an approved total of $1,368,554,000. Then; the 
Bureau of the Budget conducted a still further review, during which the pro- 
gram was further reduced to $1,299,297,000, which is the amount now before your 
committee. We feel that this is the minimum amount needed to satisfactorily 
support the missions assigned to our military forces. 

Summary of the bill—tIn order to present to the committee in brief form the 
major construction activties for the Active Forces which are proposed by this 
legislation, a summary of the most important projects in titles I, II, and III is 
given, showing the amount and percentage of authoritzation devoted to each. 
A further analysis is also provided showing a summation of the various cate. 


gories of facilities for which authorization is requested in each of these three 
titles. 


Summary of program objectives contained in title I (Army) 





| 
Objective Amount Percent 


For facilities in support of research, development and test activities on the Nike- 


PI hoes Seed... Wedustisbudipecanewcs dda nghie adi binming cet PEE, Oe 9.2 
For construction of Nike-Hercules, Hawk, and missile master facilities in conti- | 


nental United States and overseas areas-__...........--...-------.-------------| 49,464,000 21.4 
For construction of facilities to support new weapons developments, new research 

and development activities, and new mission requirements -_--__-_...------ 17, 500, 000 7.6 
For maintenance and storage facilities at major installations throughout the 

United States and in overseas areas... ....-..----.---.-------- eictaeeiiisie shi 14, 522, 000 6.3 
For essential utilities projects at major installations throughout the United States. 10, 996, 000 47 
For community, welfare, and morale facilities, and family housing in the United 

States and in overseas areas, including service clubs, chapels, post exchanges, 

and other community-support facilities including dependent schools in Ger- 

ge ON 10, 010, 000 4.3 


For construction of facilities to support Army training activities, including 
$2,200,000 to provide for training in missile-tracking techniques at Fort Bliss, 
Tex.; $1,400,000 for facilities at the Missile Training Command at Fort Sill, 
Okla.; and $5,600,000 for small arms Trainfire facilities in the continental 
United States and overseas areaS.............-......-.--..--------------- ee 9, 219, 000 4.0 

For the construction of hospital and medical facilities including $4,300,000 for a 
150 to 300-bed hospital at Fort Eustis, Va.; $1,200,000 for a medical laboratory 
at Fort Meade, Md.; and $800,000 for the rehabilitation of a 46-bed hospital at 





nen ANOS SEE St 2 colt Uy ce stea cde edi. zat 7, 503, 000 3.2 
For essential airfield and heliport facilities at major installations throughout the 

United States and in overseas areas to support the Army’s aviation program _-- 6, 817, 000 3.0 
For the U.S. Military Academy, to provide 156 units of family quarters, and the 

expansion and rehabilitation of the installation’s heating systems. _-_-__.-._--- 6, 417, 000 2.8 


For construction of troop housing and messing facilities in the continental United 
States and overseas areas. - - 


aaa Re AR i) IDS TE aaa 6, 178, 000 2.7 
For essential facilities, other than troop housing, in support of the Pacific scatter 

and strategic Army communications systems. --..-_-..-- wh tabs bile. tae 8 Aids 845504 4, 154, 000 1.8 
For research, development, and test facilities in support of programs other than 

Nike-Zeus- ----- T aEREatdh th, SIRE MRsaaah tte tte tacee cee oh ott Sige nao tehe ane 4 4, 150, 000 1.8 
For essential facilities other than troop housing, in support of the Army Security | 1 

Agency at installations in overseas areas_-_-.............-------.- ir tele waldiad bhece 3, 890, 000 1.7 
For fee acquisition of 1,147 acres of land_..............-.----------.------------.. 294, 000 A 
For continuation of various other essential programs worldwide___--- -----| 12,618,000 5.4 





Pe iededstetitepacnssoiainnnnce Regipebianidesbaienninde sie abacetiia a 231, 252, 000 | 100.0 
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ction Analysis of title I (Army) by category, type of facilities to be provided 
. Was , 
t the = eee amounts in millions] 
ed to — 
Categories Zone of | Percent | Overseas} Percent Total Percent 
flices Interior 
proj- a e Great 1 an vot a 
ture 1, Operational and training ------- ree $24.7 10.7 $31.3 13. 5 | $56. 0 24.2 
eay I caene-inigecvansoscees 10. 4 4.5 1.9 3 12.3 5.3 
¥ | — & Research, development and test... 4.2 1.8 67.5 209.21! 71.7 31.0 
1 for 4, Supply...------ Soabucaereckokee 3.7 1.6 8.9 3.8 12.6 5.4 
have 5. Fee ai and medical. saeieacestGol 7.9 3.4 2 1 8.1 3.5 
cists 6. Administrative... ---- ieaewsantee 1.9 8 3 2 is 1.0 
F 7, Housing and community ----.--.-.-- 22.1 9.5 8.0 | 3.5 30. 1 13.0 
ated. 8. Utilities and ground improvements - -- 15.2 6.6 5.3 | 2.3 20.5 8.9 
Were @ Reel estate. ....-..--.-+-----------<--- a2 oe od [onnen-eas 3 od 
igns, Pcp snccccos<e 17.5 bs ee Been ---]-------- -: 17.5 i 7.6 
rvice MN ee 3 20- dt 528 Seca cccesees 107.8 46.6 123. 5 53. 4 231.3 100.0 
ures, 6 
their 
, the Summary of program objectives contained in title II (Navy) 
pro- Seeks | 
your | 
orily Objective Amount Percent 
| 
1 the | For construction of facilities at continental and overseas naval air shore installa- 
this tions to support aircraft and carriers of the Navy carrier striking force... --..-- | $35, 144, 000 18.0 
For construction of troop housing and messing facilities in the continental United 
II is SI ORG GRO ocd See de ae oh gens dbo 4 onetime ik aide 29, 209, 000 14.9 
2ach. For construction of Pacific missile range facilities in support of missile evaluation 
pate. PeeEnenanie, Gill BDOCO VORIOIO BODEE. 66. nn os nig cmndoniansecnebedenesnndsne 27, 691, 000 14.2 
For construction of facilities to support new weapons developments, new research 
hree and development activities, and new mission requirements-__.....-.-.....-.-- 17, 500, 000 9.0 
For construction needed to support eastward extension of the DEW line___-_-.-- 11, 782, 000 6.0 
For construction in support of supply activities, improvement and modernization 
of utilities, and miscellaneous support items-_---_-........-.-.-----..----------- 11, 607, 000 6.0 
For construction of additional electric power facilities for Navy and Air Force 
OE Cn panini enbas one age aemnae Aggie onttesin 10, 667, 000 5.5 
. For construction of facilities to support Navy training activities in the continental 
‘cent United States and overseas areas... --......-.-----.---------------------------- 9, 491, 000 4.9 
For construction of facilities necessary to support antisubmarine warfare training 8, 785, 000 4.5 
er activities. 
For research and development facilities.....................-....-..---.-------.-- 7, 319, 000 3.7 
29.2 For construction of facilities in support of shipbuilding and ship repair activities 
: IIIEOE: 9) MAON TROON os. cic icepapwanendenedermtebhsehed din chawene 6, 554, 000 3.4 
21.4 For construction of facilities in support of worldwide communications systems -_. 5, 189, 000 2.6 ‘ 
For construction of facilities in support of Marine Corps ground forces in the con- ‘ 
2.6 MOLL... 1453. hinpdicnnanndahueembenaeteseninentnabibubgutGess 5, 166, 000 2.6 1 
For construction of facilities in support of test, development and operation of the é 
6.3 in csnnen ian Gundohinichananeneonkennnsantensaeenknaiisnbmmnninaen 4, 416, 000 2.3 Z 
7 For the construction of hospital and medical facilities including $2,300,000 for a e 
67-bed hospital at the Naval Air Station, Lemoore, Calif., and $900,000 for a 3 
| 40-bed hospital addition at the Naval Station, Roosevelt Roads, P.R--...-.-.-- 3, 617, 000 1.8 a 
For fee acquisition of 1,864 acres of land at a cost of $1,085,000 and easements over 
43 Tar 0 GON OL ULOOR. 2 noon neediest edeienhpebonesnsé Lobedaccccaces 1, 147, 000 6 
ace cn es oer are ce en | 195, 284, 000 = 100.0 
° Analysis of title II (Navy) by category, type of facilities to be provided 
[Dollar amounts in millions] 
3.2 SE 
3.0 Zone of | Percent | Overseas} Percent Total Percent 
Interior 
2.8 Sr anf —_—_—_—_— 
2.7 1, Operational and training---____-...-.. $31.3 16.0 $28. 4 14.5 $59. 7 30.5 
2. Maintenance and production cepghaniga a 19.8 10.0 9 -5 20.6 10.5 
1.8 3. Research, Een and test_...-. 16.8 8.6 0 0 16.8 8.6 
| 4. Supply... _- Sears 2.4 1.3 5.3 2.7 tn 4.0 
18 | 5. Hospital and medical. -._- 3 2.8 1.4 9 | 5 3.7 1.9 
6. Administrative................-------- 3.7 1.9 .2 1 3.9 2.0 
1.7 7. Housing and community... een 22.3 11.4 11.7 6.0 34.0 17.4 
1 8. Utilities and een aera ments... 16.0 8.2 14.3 | 7.3 30.3 15.5 
5.4 ©. Heal estate............ 1.1 .6 0 0 1.1 .6 
— a ila cc ewea ences I 17.5 9.0 0 | 0 17.8 9.0 
100.0 |) + 
ME cickacane a." 6 | 68.4| 61.7] 31.6] 195.3 100.0 
| 
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Summary of program objectives contained in title III (Air Force) 














Objective | Amount Percent 
For construction of necessary facilities in support of ballistic missiles $374, 085, 000 42. 
For construction of additional SAGE centers and for other support facilities for | 9 
the continued buildup of the present SAGE system _._- 89, 884, 000 10.3 
For construction of facilities at bases in the United States, required to support | , 
Strategic Air Command-manned aircraft missions---.-...._..-..-....-------.--. | 76,834,000 8.8 
For the vonstruction of necessary facilities in support of fig! iter interceptor squad- 
rons, at various bases worldwide._.._...........-.---- 34, 354, 000 3.9 
For additional facilities required in sup] sort of the ballistic missile early warning ; 
i hatte nese hesban bu wobdhsdtoenccapan al .-| 33,456,000 38 
For additional facilities required in support of A.C. & W. and DEW line: stations, : 
and 21 radar gap filler sites__-. -- --| 30, 603, 000 35 
For the construction of facilities re ai uired to ‘reduce ope rational and m: iintenance | . 
deficiencies at various Air Force bases in support of missions other than strate- 
ING 23 nul d Min koneeed stbbeé~<bngubbusasuhde ae} ipbedaks leek .---| 28,349, 000 3.2 
For construction of operational facilities in support of the Bomarc missile at | 7 
locations in the United States_-_-..........-.......--..- 3 SameweRe | 26,000, 000 3.0 
For research and development facilities__._............._....-.--- | 22, 266, 000 26 
For construction of troop housing and messing facilities in the continental United S 
States and Overseas areas. --| 21,691, 000 2.5 
For the second increment of construction required for the expansion of Andrews | ; 
Air Force Base to accommodate Air Force units now located at Bolling Air | 
Force Base and Washington National Airport. _---.._- 20, 955, 000 2.4 


For construction of facilities to support new weapons developments, new research 
and devellpment activities and new mission requirements - 17, 500, 000 2.0 
For the construction of hospital and medical facilities, including $1, 983,900 for a 
39/50 bed hospital at Clinton County Air Force Base, Ohio; $6,934 000 for a 
300/500 bed hospital at She ypard Air Force Base, Tex.; $2,222,060 for a 50/50 
bed hospital at George Air Force Base, Calif., and $4,900,000 for a 200/200 bed 


hospital at Clark Air Force Base, Philippine Tslands___- ; 17, 488, 000 2.0 
For community, welfar2, and morale facilities in the United States and in over- 
a Btn t his ond ~ heen adbakgd nd ch kien getn mene 4 ome >a en eraeine tek ob 11, 875, 009 L4 
For the continued construction of facilities in support of worldwide communica- 
I A gta ONT ee og Ee A ee ee eas 10, 639, 000 1.2 
For construction of necessary facilities in | support of the Mace missile at various 
locations overseas-__-__- 10, 100, 000 12 
For construction of nere: ssary facilities in support of strategic missiles in the con- 
NINO ST NN i aa oe 10, C00, 000 Ll 
For the construction of facilities in support of Strategic ‘Air Command missions 
IE Go che sesh ccain ciadetevcdokedakédebeeteeonen 6, 898, 000 8 
For the construction of facilities at Air Materiel Command depots in the conti- 
EEN EEL Ee ER ee eee 6, 353, 000 7 
For construction of 135 family housing units at 5 aircraft control and warning 
stations in the continental United ’States___.......-.-- 2, 295, 008 3 
For fee acquisition of 1,563 acres of land at a cost of $850,000 and easements over 
582 acres at a cost of $214,000 ter, Ser ene Rhee ee 1, 064, 000 ll 
For facilities supporting various other essential programs ‘worldwide....-..--_-- 20, 072, ( 000 2.3 
' 
ee nn cee CS spoereveudedeonweneudsdu seousees 872, 761, 000° 100.0 





Analysis of title III (Air Force) by category, type of facilities to be provided 


[Dollar amounts in millions] 


| | 
Categories Zone of Percent 




















Overseas} Percent | Total | Percent 
interior | 
——— oe a RS ir a ea ae = 
1. Operational and training..........-.-- $614. 1 70. 4 $38. 2 4.3 | $652.3 74.7 
RRs nah sictcuSecuddncwunade oo 53.7 6.2 5.5 ivi 59. 2 6.9 
3. Research, development, and test __-__- 22.3 2.6 Om hicccsccsuct 22.3 2.6 
NE AE eh deh gn cee kalneil 10.8 1.2 | 32 4) 14.0 1.6 
5. Hospital and medical - _.....-.-...---- 11.9 1.3 | 5.6 i 17.5 20 
6. Administrative __......-------------- 3.8 4] eee bee oo 3.8 4 
7. Housing and community ___....._--.- | 22.4 2.5 13. 6 1.6 | 36.0 4.1 
8. Utilities and ground improvements. -.| 27.1 3.1 | 22.0 | 2.5 49.1 5.6 
RA, SS a 1.1 an | Cr eon feos 1. A | 
SE IES cobb twas cnaedncpaebend 17.5 2.0 | OP ener 17.5 2.0 
SS ee eee 
ed ee a 8 00.0 
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Summary of military construction authorizations.—In order that the commit- 
tee may review the status of all military construction authorization for the Ac- 
tive Forees through fiscal yea rs 1948 to date, the following summary is 
provided (all figures represent $1 million) : 


LOS — ‘ i 
_ | 


| Army | Navy | Air Force | Total 
izations, fiscal year 1948 through fiscal year | | 

— : 4,744 4,107 13, 215 | 22, 066 

aa ded authorizations repealed and rescinded | 
Lap ae hocal year 1958 ~= =~. | —674 —356 —1, 307 | —2, 337 
Less estimated unfunded authorization to be repealed | | | | 

by sec. 507 of pails =i 7 - eo —142 | —182 —943 | —1, 267 

jations, fiscal year 1948 through fiscal year | 

—r | —s,588|  -3,307} 10,402] 17,297 
Less dollar equivalent of counterpart fund pesetas | 

utilized through fiscal year 1959--- - 0 | —50 —72 | —12 
Residual authorization to be available at end of fiscal | 

vear 1959 340 | 212 491 1, 043 
Additional new authorization proposed by fiscal year | | | 4 

1960 bill_.....----- ceerese-se oaend {+231 +195 +873 | +-1, 299 
Inereases in prior year’s authorization proposed by | j } 

fiseal year 1960 bill - Sid +1 | 44 | 42 +4 
Total of fiscal year 1959 residual and proposed fiscal year | | ‘ 

1960 authorizations - ok lial re nn} 572 | 408 1, 366 | 2, 346 
Less unfunded authorizations to be repealed by secs. | 

103(b); 203(b); 303(b); and 406 of fiscal year 1960 bill —100 | —86 —227 | —413 
Less proposed fiscal year 1960 appropriation seb cycess —341 | —244 | —894 —1,479 
Less counterpart fund pesetas proposed for utilization 

in fiscal year 1960---_- ~anpeeon th ame : 0 | —10 | 0 | —10 
Residual authorization to be available at end fiscal year | 

Ae roe os 131 | 68 | 245 | 444 





This tabulation illustrates that the amount of residual authorization available 
to the three military departments is being steadily reduced each fiscal year. This 
means that each year the lowest priority projects are eliminated through the 
annual rescission of unfunded authorization, as provided under section 406 of 
this bill. Consequently, the balance of residual authorization left available con- 
sists of both urgently needed projects, and other projects for which the require- 
ment has changed due to revisions in missions and weapons. The military depart- 
ments are each using part of their annual construction appropriations to assure 
continued progress on the most urgent of these residual projects. The remainder 
of their annual appropriation is applied to essential new project authorizations. 
It is necessary that a proper balance and control be maintained between these 
two segments of the program, so that construction can satisfactorily proceed on 
both residual and new authorization, at a rate which is in proper relationship to 
the entire military construction program. In order to achieve this, the amount 
of new project authorization requested this year has been closely limited. It is 
intended to utilize all of this new authorization during fiscal year 1960. 

Construction activities now in progress.—The obligation of funds for military 
construction is now actively under way, and will accelerate rapidly during the 
next several months due to more favorable weather conditions. However, during 
this impending period of peak construction activity, no change will be made in 
work standards, program management, or contracting procedures which would 
cause waste of construction funds. Contracts will be advertised only after design 
has been completed and checked, and the scope of the work to be undertaken 
carefully determined and defined, in order to prevent expensive contract revi- 
sions. 

Except under unusual circumstances, all contracts are being awarded on a 
competitive basis to the lowest responsible bidder, and during fiscal year 1958, 
96 percent of all work placed under contract was handled in this manner. Every 
effort will be made to continue our practice of advertising for bids on the open 
market. Reports on this important aspect of our contracting activity will con- 
tinue to be made to this committee semiannually, as outlined by section 405 of 
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this bill, and by similar provisions in previous legislation. Placement of gop. 
tracts by negotiation will be utilized only where such procurement is in the inter- 
est of national defense. 

Continued progress has been made in the establishment of economical and uni- 
form quality for military construction. This has been accomplished by the issv- 
ance of Department of Defense instructions which prescribe standards anq 
criteria for most of the principal repetitive-type facilities common to the three 
military departments. These instructions, while establishing quality standards 
and space criteria, provide a measure of flexibility for the varying requirements 
of the services. Our efforts in this area will be continued, in order that adqj- 
tional improvements in design and economies in construction will be attained, 

Real estate.—The real property management program of the Department of 
Defense is based on firm military installation requirements in accordance with 
long-range military planning and with the size, composition and deployment of 
authorized force levels. These requirements in turn are determined by the fol. 
lowing considerations: (1) warning of enemy attack; (2) retaliation in event 
of enemy attack; (3) defense to deter enemy attack and to protect retaliation 
forces; and (4) the capability to cope effectively with limited wars and prevent 
the outbreak of general wars. Full consideration is given to the effect of new 
weapons systems and advance strategic and logistic methods upon such require 
ments. All items for land acquisition and facilities expansion are evaluated 
within the framework described above in addition to the justification of the 
project itself. 

The job of tailoring our installation complex to achieve the most effective sup- 
port under rapidly changing conditions is not an easy one. A majority of our 
installations were constructed during World War II. Some of them were ac. 
quired during World War I and a few prior to that time. A number of installa- 
tions have become obsolescent or represent capacity which is beyond that which 
is needed now for assigned missions. Whenever it is economical and feasible such 
installations are converted for effective utilization to support new missions pro 
vided for by long range plans. A certain number, however, which do not lend 
themselves to conversion and for which a continuing requirement no longer exists, 
must be closed. 

In this connection, a pool of installations not in active use has been assembled 
by States in which they are located. Action has been taken to supplement this 
pool with a listing of all outgranted land and vacant or unprogramed building 
space in major categories of permanent and semipermanent buildings located on 
active installations. This complete assemblage will be screened by the Military 
Departments in preparing, and by the Office of the Assistant Secretary of De- 
fense (P&I) in reviewing, all subsequent MCA submissions to assure that exist- 
ing facilities are utilized to the maximum extent possible in lieu of land acquisi- 
tion and new construction. Actually, this screening process has been conducted 
by this office since 1955 through the use of the inactive and excess categories 
of the inventory of military real property, but the additional means described 
herein should result in even a more precise and thorough process in the future. 

In addition, each military department is required to conduct studies of each 
installation under its control on a continuing basis to determine the extent to 
which each installation is essential in whole or in part in the light of long-range 
planning. The studies also reveal where consolidations can be made to reduce 
operating and maintenance costs, and indicate land areas and buildings which 
can be made available to other military departments. Instructions for making 
the studies were revised in August 1958 so that requirements and capabilities 
are coordinated on a current basis within the long-range military planning 
referred to above. The studies are reviewed in my office to assure that no 
opportunity is overlooked to make full use of existing facilities and to close 
and dispose of excess installations which cannot be converted to other use. 

Following are some examples of the results obtained under these procedures: 
Existing installations will be used as support facilities for all new missile 
projects in this year’s program; through transfer of Parks Air Force Base to 
the Army the latter department was enabled to excess Camp Stoneman which 
not only required heavy maintenance costs, but was located on extremely val- 
uable real estate; Navy use of Vincent Air Force Base eliminates the necessity 
of constructing, by increments, what would ultimately have become a new 
Naval Air Station at Mojave; Campbell Air Force Base, Ky., is being trans- 
ferred to the Army, reducing the Army’s requirement for airfield and support- 
ing facilities at Fort Campbell; the Naval Industrial Reserve Aircraft Plant, 
Bronx, N.Y., is being utilized by the Army in lieu of constructing a new 1,400 
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man reserve armory ; land at Fort Custer, Mich., is being transferred by the 
Army to the Air Force to provide a site for Capehart housing; the Naval In- 
dustrial Reserve Plant, Mineola, N.Y., is being utilized by the Navy in lieu of 
constructing new facilities for the Naval Training Devices Center; portions of 
Twin Cities Arsenal at New Brighton, Minn., and the Elwood Ordnance Plant 
at Joliet, Ill., are being converted from conventional ammunition manufacturing 
and loading to the production of warheads for missiles. 

Although each inactive installation is screened thoroughly as to suitability 
for new activities, a certain number do not lend themselves to economic and 
efficient conversion and must be closed or excessed. In addition, changing 
requirements and new weapons systems generate a need for the acquisition of 
additional real estate for operations even though existing installations are 
utilized for support activities. During fiscal year 1960 the lengthening of 
existing runways and the construction of missile-launching sites will be the 
principal reasons for new land acquisition. 

A summary of the real estate acquisitions proposed in titles I, II, and III of 
the bill is shown in the following tabulation : 








Fee Easement Easement 
acquisition Fee cost acquisition cost Total cost 
(acres) (acres) 
SR ths. Sidi ws eee aes 1, 147. 28 $294, 000 0 
Ss dat cinth new on nes aida’ 1, 864. 31 1, 085, 000 704. 00 $62, 000 1, 147, 000 
Cs cnc dncnncensepsen 1, 563. 11 ‘ 583. 47 214, 000 , 000 
NN 4, 574.70 2, 229, 000 1, 287. 47 276, 000 2, 505, 000 





1 Land and dollars, in addition to that shown above, will be required for Sage and missile construction 
at various locations where the exact acreage and cost have not yet n established. 


Military family housing 

Great strides have been made in the past 3 years in meeting the family hous- 
ing deficit, especially in the United States, Territories, and possessions. Under 
the Capehart program, for example, 70,046 units have been placed under con- 
struction through February 2, 1959, and 18,646 of these are completed and oc- 
cupied. It is estimated that by June 30, 1959, the number of Capehart units 
under construction will have risen to about 90,000 and all of these should be oc- 
cupied within 2 years. 

To a degree, therefore, our emphasis has shifted from meeting a known sizable 
deficit to a more intensive screening of additional requirements. In this con- 
nection it might be well to summarize briefly our basic policy for the provision 
of family housing : 

1. Consideration will be given to meeting the housing requirements of military 
personnel entitled to quarters allowances under permanent legislation, and of 
essential civilian employees. 

2. In programs to meet housing requirements, existing community support 
will be utilized to the greatest practicable degree. Government-owned or con- 
trolled housing will be provided for personnel required to reside onstation by 
reason of military necessity, and for other personnel for whom it is impractic- 
able to obtain adequate private housing at reasonable rentals and locations. 

There are three major factors which have a bearing on formulation of spe- 
cific housing programs in implementation of this general policy : 

1. The importance of adequate family housing for retention of highly skilled 
career personnel. 

2. The possibility of harmful economic effect on adjacent communities (which 
may have been supplying private housing), brought about by the sudden impact 
of a sizable volume of military construction. 

3. The problems in long-range planning resulting from changes in weapons 
and uncertainties as to future deployments. 

To strike a balance between these frequently conflicting considerations re- 
quires the continuing exercise of judgment and caution. We are especially con- 
cerned to determine that additional housing authorized represents an essential 
requirement consistent with long-term troop strengths and basic missions. 


Magnitude of need 


As will be seen in the attached tabulation (tab A), gross family housing re- 
quirements for the currently authorized military strength of 2,520,000 amount 
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to 859,345 for married male officers and upper enlisted grades: bachelors, lo 

grade enlisted personnel, and personnel in certain categories of assignments a. 
excluded. Including eligible key civilian personnel and mnilitary perso = 
housed by a service other than their own, the requirements total 877,225 = E 
worldwide. This figure is higher than that reported last year because of - 
continued rise in the percentage of married personnel, and because the requi c 
ments of Navy fleet personnel (135,750 units) have been included. - 

It will also be noted that existing adequate assets (including fiscal year 1959 
authorizations) total 542,936 units as of December 31, 1958. These includ 
various categories of Government-controlled assets totaling 329,029 units ona 
213,907 units of adequate private housing. Against the present gross statistical 
requirement of 334,289 units, our programed construction (proposed fiscal yea 
1960 authorizations plus rehabilitation) totals 25,718 units, leaving a continued 
gross statistical deficit of 308,571 units. A breakdown of these figures for the 
aes United States, Territories, and possessions, and overseas, is set forth 
n tab B. 

It should be noted that the gross statistical deficit does not represent a 
programing objective. A large portion of it (about 175,000 units) represents 
the conservative safety factors discussed below. Some of it represents certain 
foreign areas where we may never plan construction of family housing, and 
still more represents community support which may be expected to improve 
concurrently with our own construction programs. We recognize that as the 
approximately 70,000 military families move into the Capehart units now under 
construction, a corresponding number of units located for the most part in the 
civilian community will become available for occupancy by either military or 
civilian tenants. Because of these factors we are proceeding to meet our 
requirements on the basis of modest annual increments. In addition to the units 
requested in this year’s bill, it is expected that a further 50,000 units will meet 
the most essential future requirements for the continental United States and 
Territories. 

Considerable interest has been shown by the Congress in how requirements 
are determined, so I want to explain that in calculating the gross requirements 
for a particular installation, the servicewide marriage factors for officers and 
upper enlisted grades are applied to the projected long-range strengths, based 
on the latest available forecasts for the installation and its component activities. 
(The married percentage factors for these two categories, i.e. officers and 
upper enlisted grades, currently are: Army, 84 and 21; Navy, 75 and 35; 
Air Force, 80 and 32.) Requirements for key civilian personnel are then 
aded to produce the overall gross requirement. 

In determining the size of a proposed project, the gross requirements for 
the installation are then reduced by all existing and anticipated adequate 
assets, both Government-owned and private. In addition, a safety factor 
amounting to at least 10 percent (20 percent in foreign countries) of the gross 
requirement is deducted; this factor is increased for nonisolated areas. As a 
further precaution against overbuilding in the United States, Territories, and 
possesisons, on-post construction is limited to a maximum of 55 percent of 
gross requirements (75 percent in isolated areas or where required by military 
necessity). Field requests for projects are carefully scrutinized during the 
course of review, in order to insure that priority is given to the more urgently 
needed projects. Moreover, large projects are normally broken down into two 
or more increments. 


This year’s bill 
A summary of the family housing authorizations proposed as line items in 
this year’s bill is as follows: 
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Number of | Number of | Number of Total 
appropriated | Capehart surplus number of 
fund units | units in bill | commodity units in bill 
in bill units in bill 

6, 199 557 7, 082 
4,322 100 4, 422 
. 8, 025 2, 037 10, 197 
Re a tice edicescu stab tin sabeausbene 461 18, 546 2, 694 21, 701 
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The 461 appropriated fund units consists of 156 units for West Point, 80 units 
for Army Nike sites, 135 units for Air Force radar sites, 40 in Alaska, and 50 
at a classified Army intailation overseas where it is infeasible or impossible to 
puild under the Capehart or surplus commodity programs. The 18,546 Capehart 
units are all in the United States, except for 150 in Puerto Rico, and the 2,694 
surplus commodity units are divided into 700 for Army and Air Force in France, 
100 for Navy in Bermuda, 1,404 for Air Force in England, and 490 for Army and 
Air Foree at classified locations. J 

The Capehart program.—As of February 2, 1959, a total of 91,092 units have 
peen cleared for development under the section 803 program. As indicated in 
the attached summary (tab C), 18,646 units are in completed projects, 51,400 
are under contract, and the balance are in various stages of development. It 
will be noted that for projects which have reached the contracting stage, the 
mortgages average $15,479 a unit, and total $1,084,223,384. Of this sum, 
$659,993,382 (61 percent) represents private commitments and $424,230,002 (39 
percent ) commitments of the Federal National Mortgage Association. 

Last year, on April 1, 1958, Public Law 85-364 provided for an increase in the 
interest ceiling for Capehart mortgages from 4 to 4% percent. Immediately 
thereafter, following consultation with the Office of the Secretary of Defense, the 
Federal Housing Administration Commissioner established 44 percent as the 
current rate. Subsequently, private mortgage placements moved rapidly; from 
April 1958 to January 1959 90 projects with 31,025 units have been placed under 
contract, with commitments for private mortgage financing totaling $491,762,000. 

Whereas the 4144 percent mortgages approached par in the spring of 1958 
(99 to 9944), the market has gradually tightened, and a discount of 4 to 4% 
points is now required. Although our present ceiling of 4% is adequate for the 
moment, we have supported an increase in the ceiling to 5% percent, in order 
to provide for flexibility in the event of future adverse trends in the market. 
We have also sought an extension in the expiration date of the program, from 
June 30, 1959, to June 30, 1961, in order to allow for continued orderly program 
development. 

Wherry acquisition.—The Office of the Secretary of Defense has taken action 
to bring increased uniformity into the administration of the Wherry acquisi- 
tion program by the military departments. Acquisitions have continued at a 
reasonable pace, and as of December 31, 1958, had covered over half the pro- 
gram: 53,776 units out of 83,727, These were divided as follows: 


Neen en en cet edaraeet eters moment enemies inne stan crsen ovina idles 14, 009 
an ara ne aoe lhe escent eeansh ak ete taeinrend tetdnenh Soin ieee 8, 387 
a anak ae eh ot Sr ee ta chins aes aes ainda fa. uer pe ccenisteeeniin eimai 31, 380 


In addition to the above, the Army plans to acquire 2,443 units and the Navy 
4,152 units prior to the end of fiscal year 1959, for a new total of 60,371. 

Foreign programs.—I should like to review briefly our programs for construc- 
tion of family housing in foreign countries. To begin with, a total of 7,120 
units Were built under the rental guaranty program: 4,838 units in France, 700 
units in Moroceo, and 1,582 units in Spain, later transferred to the surplus 
commodity program. The rental guaranty program provides foreign builders 
with guaranties of 95 percent of a stipulated rent schedule for a specific term 
of years, as an inducement to build and make available to U.S. military families 
acceptable housing at acceptable locations. The guaranteed rents averaged from 
$105 to $121 per mouth for periods from 5 to 7 years in France, and $110 per 
month for 10 years in Morocco. 

We support continued use of the rental guaranty program because it is an 
economical one, particularly adapted to areas where there is a highly developed 
local economy, and where the long-range stay of U.S. forces may be uncertain. 
The program has advantages over appropriated funds construction, because it 
has been possible to reduce the liability of the United States by the amount of 
the residual value of the projects in the local economy. Rents are paid by the 
individual occupants from housing allowances received. To date the guaranty 
liabilities actually incurred by the United States have been gratifyingly 
small ($486,000) . 

The surplus commodity program, which utilizes the foreign currency proceeds 
of agricultural commodity sales, has produced (completed or under contract) 
family housing in the following principal countries: 2,059 units in Great Britain, 
2,048 units in Spain, 2,258 units in France, 1,313 units in Japan, and 493 units 
in Italy. Total costs for these 8,171 units amount to $105.8 million. Additional 
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construction is contemplated in Great Britain, Spain, Italy, France, the Azores 
the Philippines, Bermuda, Iceland, and various classified locations, depending on 
the availability of foreign currencies. 

In the fulfillment of requirements in foreign countries we first attempt to use 
the surplus commodity program because foreign currencies are employed, and 
dollar expenditures are limited to a maximum of 25 percent of the total costs. 
However, we consider it important to have the rental guaranty authority as q 
backstop in areas where the commodity program will not work. One such area 
is Germany, where we propose consideration of a substantial number of rental] 
guaranty units under 5-year commitments. Another is Great Britain, where 
the commodity housing program may come to a halt for lack of sterling, ang 
rental guaranty may be the only possibility for meeting a continued housing 
shortage except by the expenditure of appropriated funds. 

Rental of inadequate quarters.—The Military Construction Authorization Act 
of 1957 (sec. 407, Public Law 84-241, August 20, 1957), authorized the See. 
retary of Defense to operate inadequate public quarters on a rental basis. Pyr- 
suant to a directive issued by the Secretary of Defense (DOD Directive 4165.34 
July 31, 1958) and an Executive order (10766, May 1, 1958) the military de. 
partments have reviewed all existing public quarters to determine which are 
inadequate and can be operated as rental housing. Under this plan, the fair 
market rent is determined in accordance with a Bureau of the Budget circular 
this amount is deducted from the serviceman’s quarters allowance, and the bal- 
ance of the alolwance is paid to him in cash. All inadequate quarters must be 
brought up to acceptable standards or they must be demolished, converted to 
nondwelling use or otherwise disposed of by July 1, 1961. It should be noted 
that Wherry housing cannot be designated as inadequate under this authority. 

The military departments have virtually completed their review of potentially 
inadequate public quarters; of the more than 71,600 units evaluated, over 52,000 
units have been determined to be adequate and are being continued as public 
quarters, while about 19,000, or 27 percent, were found to be inadequate. Rea- 
sons for inadequacy were: (1) Deteriorated conditions, (2) structural and design 
defects, and (3) inadequate bathrooms, services, or equipment ; practically all of 
the inadequate units were found to be deficient under all three categories. Of 
the 19,000 units found to be inadequate, determinations of action to be taken 
have been made for 5,572. Of these, 1,641 units are to be rehabilitated and 
converted to permanent public quarters, and the remaining 3,931 units are to 
be demolished, sold, or converted to other use. It is expected that during the 
next year, determination will be made in regard to the rehabilitation or demo- 
lition of the remaining 13,500 units currently considered inadequate. 

The rehabilitation work is being reviewed very carefully prior to contract 
award in order to avoid the provision of unnecessary amenities and excessive 
costs. Usually the work is limited to modernization, such as modifying electri- 
eal and plumbing systems, replacing combustible or damaged interior finishes, 
installing new kitchen and bath equipment, providing extra storage facilities, 
and improving exterior entrances and porches. 

General provisions.—Sections 401 through 406 of the general provisions per- 
taining to the Active Forces, as shown in title IV, follow the pattern established 
in prior Military Construction Acts. 

Section 407 would extend through fiscal year 1962, and increase from 5,000 
units to 7,500 units, the leasing authority for housing at tactical installations 
now contained in section 515 of Public Law 161, 84th Congress, as amended by 
section 509 of Public Law 85-685. This will permit Nike and other tactical 
site housing requirements to be met by utilizing existing private housing to 
the greatest possible extent, thereby reducing the necessity for construction of 
military quarters. 

Section 408 corresponds to section 512 of Public Law 85-685, and would amend 
section 406 of Public Law 85-241 so as to exempt one additional category of 
family housing—i.e., rental guarantee housing—from the present requirement 
for inclusion in the annual Military Construction Act. The reason for this 
additional exemption is that rental guarantee housing is, in reality, not military 
construction. Rental guarantee projects are constructed with foreign capital 
and are maintained and operated by foreign owners. Our interest in them 1s 
simply the guarantee of a certain level of rental income for a limited period of 
time, in order to encourage the foreign investors to construct the housing and to 
reserve the houses for U.S. personnel. The rental guarantee program is now 
planned for use only in areas where it is infeasible to build family housing 
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projects with foreign currencies generated by the sale of surplus agricultural 
commodities. Because of the many complexities involved in both programs, it 
is not possible to anticipate where the latter might fail and the former succeed ; 
but a degree of administrative flexibility is necessary in the development of 
programs in foreign countries. It should be noted that rental guarantee proj- 
ects customarily are cleared with the House and Senate Armed Services Com- 
mittees in advance. 

Section 409 amends the authority contained in Public Law 85-241 to make it 
clear that the authority to operate inadequate quarters as rental housing, pend- 
ing improvement, demolition, or disposal by other means, may be exercised only 
with respect to quarters which are owned by the Government. This is necessary 
pecause some quarters under military control are inleased from private owners 
or are furnished by foreign governments and are therefore not subject to im- 
provement or disposal. This amendment also makes it clear that the statute 
does not affect or repeal the authority, contained in Public Law 79-120 to rent 
housing which was not constructed as public quarters. 

Section 410 amends the limitations on net floor areas of military family hous- 
ing, contained in title 10, United States Code, to provide that not more than 10 
percent of the units built for company grade officers may be four-bedroom units 
and may exceed present floor area limitations (1,250 sq. ft.) by 150 square feet. 
This is necessary because families which are large enough to require four bed- 
rooms also require additional space in the living, dining, and cooking areas. 

Section 411 provides that housing authorized to be built in foreign countries 
with appropriated funds under Public Law 85-685, or this act, may be built 
under the surplus commodity program with foreign currencies generated by the 
sale of surplus commodities. 

Section 412 corresponds to section 514 of Public Law 85-685, and prescribes 
the customary cost limitations on certain common and repetitive categories 
of construction. 

Section 413 amends Public Law 85-364, so as to increase from $500,000 to 
$900,000 the authorization for activities which the Armed Forces are providing 
in support of the Olympic winter games. 

Section 414 would repeal section 2662, title 10, United States Code, and section 
43 of the act of August 10, 1956 (70 Stat. 636). These provisions, formerly 
contained in title VI of Public Law 155, 82d Congress, provide that the Secre- 
taries of the military departments and the Administrator of the Federal Civil 
Defense Administration shall come into agreement with the Armed Services 
Committee with respect to certain real estate actions involving $25,000 or more. 
The recommended repeal of these sections is in conformity with the recommen- 
dation of the President to the Congress in his budget message earlier this year. 

Section 415 corresponds to section 515 of Public Law 85-685, and is required 
to differentiate between the Military Construction Act and the Reserve Forces 
Facilities Act, which is included under title V of this bill. 

Authorization requested for the Reserve components.—Title V of S. 1086 
contains the authorization required for facilities for all of the Reserve com- 
ponents of the Army, Navy, and Air Force. A total of $56,993,000 of authoriza- 
tion for new projects, including expansions and alterations, is requested, divided 
as follows: $20,748,000 for the Army Reserve, $8,316,000 for the Army National 
Guard, $8,300,000 for the Naval and Marine Corps Reserves, $4,093,000 for the 
Air Force Reserve, and $15,536,000 for the Air National Guard. 

Before discussing these authorization requests, a few brief remarks on the 
recent history of this program area may be helpful. During hearings on Reserve 
Forces facilities legislation in the 1st session of the 85th Congress, the com- 
mittees expressed the desire that, beginning with the fiscal year 1959, authoriza- 
tion for facilities for the Reserve Forces be requested in the form of specific 
projects or so-called line items, thereby supplanting the general or “consulta- 
tion” type authorization which had been the procedure since enactment of the 
National Defense Facilities Act of 1950. 

Last year’s bill, the Reserve Forces Facilities Act of 1958, which became 
title VI of Public Law 85-685, was designed to effect that transition to line- 
item authorization, and provided the first authorizations for Reserve Forces 
facilities under this system. While the new procedure has been in effect only 
a short period, it appears to be working quite satisfactorily. It will be recalled 
that provision was made in that act for a carryover of project authorization 
previously obtained under the consultation procedure, to the extent that it could 
be liquidated during a 2-year period from funds previously appropriated. Under 
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current execution plans, the bulk of that carryover authorization should be 
under construction within the first year of that period. 
In order to give the committee a concise view of the status of the cons 


tructi 
program for the Reserve Forces, the following summary is provided: - 


[All ficures represent $1,000,000] 
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Reserve | Guard | Reserves| Reserve | National | 
| | Guard 
RN peemectenn ff cemeesocgnerinenncnes seen | ——— | cent ied eine dy pS 
Carryover authorization into fiscal year 
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Residual authorization to be avail- | 
able at end of fiscal year 1960_-____ 4.8 | 14.2 1.0 7 1.4 22.1 
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This tabulation indicates that the amount of residual authorization is being 
held well within reasonable limits, except in the case of the Army Nationa} 
Guard, the reason for which will be discussed later. 

Army Reserve Forces.—As the committee is aware, both the Army Reserve 
and Army National Guard are undergoing a major reorganization in order to 
aline their troop structures with the revised organizational structure of the Ac- 
tive Army. Extensive studies are being made, concurrently as the reorganization 
plans are progressing to reassess the overall facilities requirements of these two 
components, and every effort is being exerted to keep the construction programs 
correlated with the changes in the composition of the components. 

For the Army Reserve, authorization proposed for fiscal year 1960 comprises 
62 new Army Reserve centers and approximately 75 projects of the nature of 
additions to present centers. Of the 62 new centers, 52 are the two smallest 
standard sizes—with capacities of 100 and 200 reservists, respectively—and 
are proposed for the smaller cities and towns throughout the country, The 
proposed projects other than the new centers are mainly additions of training 
and vehicle maintenance space which have been found to be essential to the 
training program. 

For the Army National Guard, the proposed fiscal year 1960 authorization com- 
prises 45 new armories, 13 projects for conversion of present armories, and 5 
nonarmory projects which are maintenance and supply-administrative facilities. 
The nonarmory projects comprise less than 10 percent of the total dollar amount 
of the authorization requested for the Army National Guard. 

The major portion of the new authorization proposed for both Army Reserve 
and Army National Guard consists of projects which originally were contained 
in the so-called carryover of consultation-type authorization, and were listed in 
the data furnished to the Armed Services Committees of the House and Senate 
in June 1958. At that time it was pointed out that, for reasons of needed flexi- 
bility in the Army programs, the lists of projects totaled up to more than the 
appropriations available, and that only those projects which could be con- 
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structed within the limits of the available funds actually constituted “carry- 
over authorization,” as subsequently provided in section 604 of Public Law 85- 
g85. This facet is pointed out since, without a clear recollection of the effect 
of the law relative to the carryover, it might appear that duplication of project 
authorization is being sought this year. These unfundable residual items of 
the carryover list generally were of higher priority than were the projects 
written into the Reserve Forces Facilities Act of 1958 by the Congress, and, 
therefore, are proposed for authorization as line items in this year’s bill. This 
also accounts for the substantial amount of residual authorization shown for 
the Army National Guard in the foregoing tabulation. 

Naval and Marine Corps Reserves.—Nearly half of the $8.3 million of new 
project authorization proposed for these Reserve components is for essential 
additional facilities at established Naval Air Reserve installations which serve 
poth Naval Reserve and Marine Corps Reserve aviation. The remainder is 
divided almost evenly between the Naval Surface Reserve, for five berthing 
piers and four training buildings, and the Marine Corps Reserve for five train- 
ing centers. The berthing facilities are essential requirements for the destroyer 
escort vessels assigned to the Selected Reserve program and are similar to 
several urgent projects which have been approved recently, with concurrent 
notification of the Congress, under the provisions of section 603(4) of Public 
Law 85-685. 

Air Force Reserve components.—The relatively small authorization proposed 
for the Air Force Reserve reflects the substantial fulfillment of the most urgent 
requirements for this component, and consists of a variety of operational and 
support facilities at eight locations, four of which are municipal airports and 
the remainder jointly utilized military airfields. 

For the Air National Guard, the proposed authorization consists of high 
priority requirements for the operation and support of the Air National Guard 
aircraft at 20 locations, 3 aircraft control and warning facilities—2 of which 
are located in the Territory of Hawaii, and site preparation for 1 new airfield. 
Of the 20 flying installations, 16 are at civil airports and 4 at jointly utilized 
military airfields. 

Additional detailed information on the specific projects will be presented 
by representatives of the military departments during the examination of the 
items by your committee. 

Certain general provisions are included in title V, which correspond to those 
contained in the Reserve Forces Facilities Act of 1958; namely, section 501(4), 
a provision for authorization of urgent projects made necessary by changes 
in assignment of weapons or equipment; section 503 which relates to certain 
provisions of existing law pertaining to execution of the projects; and section 
505 which provides for a limited degree of flexibility of costs indicated for the 
individual line items within the overall dollar totals for the respective Reserve 
component programs. 

Title V also contains provisions for correction of deficiencies in estimated 
costs of certain items in the Reserve Forces Facilities Act of 1958, as well as 
for the rescission of a number of projects at locations which have been deleted 
from the stationing plans of the respective Reserve components. 

In closing, I should like to inform the committee that this proposed legisla- 
tion has been reviewed by the Director of the Budget who states that there is 
no objection to its submission to the Congress and that it is in accord with the 
program of the President. The Secretary of Defense recommends its enactment. 

I appreciate the privilege of meeting with you here, and it is my wish together 
with the departmental representatives who will also appear before you, to 
provide this committee with any information it desires in connection with its 
consideration of this legislation. 
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Tas A.—Military family housing requirements and assets, as of Dec. 3 1, 1958 
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Total Army Navy Air Force 

Currently authorized strength. .........--------------- 2, 520, 000 870, 000 805, 000 845, 000 
Projected gross requirements !___....--....--.-------.-- 877, 225 253, 300 985, 205 338, 720. 
LS Sig i ellen 242,380 | 73,790} 64,3901 104, 900 
NN d 5 ics icites sh ~h bts den ben dase dnt 616, 965 171, 300 216, 965 228° 700 
i 17, 880 8, 210 3, 850 5, 820 
ete Do onlin G28 oi) sad 2 Lasoxed $42,986 | 164,778 | 163,880 | a4. om 
EI O66 «in enlemung natiectoannkeshe 329, 029 123, 792 58, 804 146, 433 

oor ncn ot ain tanerotenecees ---| (128, 926) (66, 545) (22,041)! (40, 340) 
NRL 4. etn enciidssdihliiniet lle d (91, 078) (26, 786) (11, 318) (52; 974) 
TE dil on kindiss ache ake eben gencd (81, 887) (20, 111) (24, 128) (37, 648) 
ER (6, 431) (5, 700) (66) (665) 
Surplus commodity ----.....--- semapceanatedesd (15, 169) (2, 498) (1, 251) (11, 420) 
I Ano cunucs abel ces edd bhubiode (5, 538) (2, 152) 0 (3, 386) 
SN BOI ii sicitctsintingendassuesedso=t 213, 907 40, 986 105, 076 67, 845 
Mt? ANU ie, oe Meas ey 334, 289 88,522 | 121,325| 194 449 
Programed construction (military)#__.........--..----- 25, 718 7,311 4,914 13, 493 

Public quarters: 

Se tcl ben. tenbBancesecagabel 1, 517 79 | 492 946 
IIINNIND 0 5 US die cet iwen coitus 461 326 0 135 
NS Bit iiss Spine sk-Seekienibides ben -eainek te 18, 546 6, 199 4, 322 8, 025 
Nn cain catekias>qnesinagl 2, 694 557 100 2, 037 
PENNRIeR sat doknscss Cedbksestcss~cecdeneos 2, 500 150 0 2, 350 
aN tate ect panel acini 308, 571 81,211 | 116,411 | 110, 949 


i 





1 Estimated as of June 30, 1962; includes 135,700 for Navy fleet personnel. 

2 Includes existing, under contract and authorized but not under contract, excludes 21,800 Navy rental 
units adequate for junior enlisted men and nonkey civilians. 

an 1,223 units not planned for acquisition and about 600 units to be lost in rehabilitation and 
m cation. 


4 All, except public quarters to be rehabilitated, included in military construction authorization bill for 
fiscal year 1960. 


Tas B.—Military family housing requirements and assets, as of Dec. 31, 1958 
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1 Estimated as of June 30, 1962; includes 135,700 for Navy fleet personnel. 

2 Includes existing, under contract, and authorized but not under contract; exeludes 21,800 Navy rental 
units aerate for junior enlisted men and nonkey civilians. 

en es 1,223 units not planned for acquisition and about 600 units to be lost in rehabilitation and 
modification. 

4 All, except public quarters to be rehabilitated. included in military construction, authorization bill for 
fiscal year 1960. 
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Tas C.—Title VIII (Capehart) housing program—Summary of development 
program as of Feb. 2, 1959 


a 








Total Army | Navy Air Force 
Be i a eee EE 
| 
Approved Remo UP. & £) 20s. sed 91, 092 (238) 27,075 (96) 11,318 (32)} 52,699 (110) 
In goes... ..------~-.--.,-----------<--- 13,742 (49) 3, 382 (20) 2,780 (10)} 7,580 (19) 
osc ono tro nieneannanndoderete 5,053 (15) 1,306 (4) 1,164 (4)} 2,583 (7) 
Bidder accepted... --.....----.----------.-- 2,251 (8) 874 (4) (1) 577 (3) 
IES. nn uncanceomopeianeded 7C,046 (170)| 21, 513 (71) 6, 574 (14)|} 41,959 (85) 
Private.....-- Sade a testacbtt cnt ietaets 42,400 (114)} 9,384 (42)| 4.645 (10)| 28,371 (62) 
PNMA. ...-2-2002-- 4-2 - - 00-52 ooo none oo ose 27,646 (56) 12, 129 (29) 1,929 (4)| 13,588 (23) 





1 Includes 18,646 (51) units in completed projects (Army, 9,120 (33); Navy, 955 (3); Air Force, 8,571 (15). 


Note.—Number of projects shown in parentheses; sum of numbers in various stages may not equal 
numbers approved due to combination and incrementation of projects for contract purposes. 











Total Army Navy Air Force 
Total cost of units under contract $354, 4.9, 405 | $105, 737,687 | $678, 993, 409 
a AR SU Ua a ny 16, 268 16, 491 16, 084 16, 182 
Mortgage proceeds. ...-........---.--.------- ' 384 | $335, 184,051 | $162, 490,467 | $646, 548, 866 
SE liincctn tance a ane 15.4 15, 580 15, 590 . 
SE odehasawntcce 45 , : $148, 177, 586 $71, 744,410 | $440, 071, 386 
iar as ssi 4, 230, 002 | $187, 006, 465 $30, 746, 057 $206, 477, 480 





NMA. 
Appropriated funds $19, 595, 354 $3, 247, 220 $32, 444, 543 
911 494 773 





Mr. Bryant. Briefly, the total new authorization request amounts 
to $1,356,290,000, of which $231,252,000 is for the Army, $195,284,000 
is for the Navy, $872,761,000 is for the Air Force, and $56,993,000 
is for the Reserve components. The programs which this additional 
new construction will support are principal elements of our long- 
range defense objectives. Much of the work consists of additional 
increments in the advancement of key offensive and defensive weapons 
systems which are already well underway. Substantial progress in 
jun programs has been accomplished under authorization previously 
approved by this committee. 

For example, alert facilities have been provided and more are now 
under construction which enable a greater proportion of our B-47 
and B-52 bombers to react omni. Construction to permit the 
dispersal of these Strategic Air Command strike forces is also well 
underway. 

Atlas launching sites at several locations are progressing rapidly 
and structures to support the testing of more advanced missiles are 
being built. Shore facilities for Polaris submarines and other naval 
craft are being expanded. 

The Army and Air Force integrated air defense system within, the 
United States has been greatly improved, and work on Nike-Zeus 
and the ballistic missile early warning system is being pushed as 
rapidly as practicable. The projects comprising S. 1086 will permit 
work to continue on the programs I have just referred to and on 
other essential activities which are underway throughout our defense 
based establishment. 

For example, $408,551,000, or 31 percent, is directly in support of 
our ballistic missile programs. Approximately $266,700,000, or 20 
percent, is for expanded air defense systems. An amount of $222,- 
$23,000, or 17 percent, is to support research and development missile 
defense and new activities, and $109,956,000, or 9 percent, is for im- 
proving the capabilities of the Strategic Air Command. 
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Substantial amounts are also included in support of combat train. 
ing, submarine activities, required modernization of existing physica] 
plant, and other necessary programs. ; 

Mr. Chairman, I wish to assure the committee that each project in 
this bill was individually and specifically reviewed and screened jn 
order to assure that the facilities being requested were strictly limited 
only to those definitely required to properly support the missions 
assigned to our military forces. 

Projects which were merely desirable but not essential have been 
eliminated. We feel that the new authorizations requested is the 
minimum amount needed satisfactorily to support the missions 
assigned to our military forces, and it is intended to utilize all of 
this new authorization during fiscal year 1960. 

My prepared statement gives full details on the contents of the 
respective titles within this bill and also provides the committee with 
information on the status of construction, including our various pro- 
grams for the construction and acquisition of family housing. 

An explanation of each of the og ese general provisions is also 
provided. The obligation of funds for military construction is now 
actively underway, and will accelerate rapidly during the next several 
months due to more favorable weather conditions. However, during 
this impending period of peak construction activity, no change will be 
made in work standards, program management or contracting pro- 
cedures which would cause waste of construction funds. 

Contracts will be advertised only after design has been completed 
and checked, and the scope of the work to be undertaken carefully 
determined and defined in order to prevent expensive contract 
revisions. 

I appreciate the privilege Mr. Chairman, of meeting with you here 
today. It is my wish together with the Departmental representatives 
who will at your election also appear before you, to provide this 
committee with any information it desires in connection with this 
legislation. 

Obviously, Mr. Chairman, I have made this very short and only 
indicated the relative proportions of the segments of the construction 
program. 

Senator Stennis. Thank you very much, Mr. Secretary. Did you 
say all these authorizations will be included in the current military 
construction appropriation bill? 

Mr. Bryant. That’s right, sir. 

Senator Stennis. That is a new policy, a new pattern at least, and I 
commend you for it, as I see the picture. 

Mr. Bryant. When you look through the prepared text, Mr. Chair- 
man, I think you will find some further identification of that fact 
in the light of the figures which are shown on some of our tables, and 
that has to do with the continually declining authorization funds 
which are left unfunded in the past. é 

We are, for example, down to a contemplated residual authorization 
to be available at the end of fiscal 1960 of the magnitude of less 
than half a billion dollars, $444 million. ( 

Senator Stennis. You might enlarge on that a little now. Explain 
how the automatic cancellation occurred. Senator Cannon and Sen- 
ator Beall, this is a major point being covered now. 
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Mr. Bryant. That’s right. This has been occasioned starting with 
the congressional requirement of dropping out of the program, Sen- 
ator Cannon, after a 3-year period those unfunded authorizations 
which were not picked up in the program; obviously because of shift- 
ing requirements many of these were felt to be of a lower and lower 
order of priority and finally became obsolete or obsolescent. The 
arbitrary requirement of withdrawing those or dropping them from 
the program, plus a more careful relationship between the authority 
requested of this committee and the appropriations requested to sup- 

rt those has given us what I think now is, at least to my knowledge, 
the healthiest balance that I have been yet able to report to this 
committee. 

So to answer your question, Mr. Chairman, I do state with all pos- 
sible emphasis that we intend to accomplish the construction of these 


requested authorized projects this year with the appropriations that 


we are seeking. 

Senator Stennis. In your appropriation bill there may be addi- 
tional authorizations for prior years, I suppose ? 

Mr. Bryant. Yes, sir, that will be a combination, as always, of 
a certain proportion of those that otherwise would be lost in this 
process of elimination after 3 years. In other words, the carryover 
proportion of previous authorizations together with the new author- 
izations requested, in this fiscal year. 

Senator Stennis. In the course of time all of that backlog will be 
absorbed and be taken up if you get the money that you ask for each 

ear. 

, Mr. Bryant. Yes. There will always be, and I think there properly 
should be, a reasonable balance left, because there is a holdover at the 
end of the fiscal year before the appropriations are available perhaps 
in the following fiscal year, and particularly the funding programs 
are worked out, which are covered by these funds which are not there- 
tofore used up. So with this type of remaining authorization in case 
of delay in the initiation of a new program, we can maintain a work- 
load at a rather regular pace. 

Senator Srennis. It is the definite policy then of the Department 
of Defense in this year, and in future years, not to ask for an author- 
ization for military construction unless you expect to ask for an 
appropriation the same year; is that correct ? 

Mr. Bryant. That is correct. 

Senator Stennis. I think that simplifies matters a great deal and 
it will certainly be helpful to us and the Appropriations Committee. 

Now, if I may ask you, do you remember the concern of this sub- 
committee for several years about these alleged duplications in these 
missile programs, and what we had before us, and what we did on the 
Talos missile. You will remember our recommendation last year, to 
reconsider the Bomare and the Nike. You heard the questions 
asked of General Partridge. You don’t have a military background 
but you have a businessman’s background and a layman’s viewpoint. 

Did you try to help work out a decision there between those two? 
Were you called on, or did you have a chance to give your opinion 
on it ! 

Mr. Bryant. Not very much I would say, sir. This is a matter of 
providing construction. 


maze * 
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Of course, obviously it is the end result of policy determinations 
Certainly I have been in committee meetings within the Office of the 
Secretary of Defense, but not, as I think you would understand, in 
the creation of a policy as closely connected with the development of 
those policies with people like the Joint Chiefs, as the program man- 
agers would be. 

But I know that you are familiar with the fact that the Secre 
and our office took very seriously the admonitions of this committee 
in the report which you rendered last year. And I know that you 
are also familiar with the fact that the Secretary of Defense did, in 
conformance with the requirements of your report, issue you a semi- 
annual statement dated January 28, 1959, which I know you will have 
in your files. In connection with the subject matter that you just 
mentioned, that is, to wit, your concern about the duplication of 
weapons, defense weapons particularly, the Secretary advised you 
what was being done and oe , steps were being taken to insure the 
greatest possible review to avoid any unnecessary duplication. 

Isimply offer that as a reference. 

Senator Srennis. We have this in our file now, do we not, this 
letter of January ? 

Mr. Bryant. Yes, sir. 

It is a memorandum which was directed to the President of the 
Senate and to the Speaker of the House. 

Dated January 28, 1959, copies of which were given to both the 
ae of the Armed Services Committee of the House and of the 
senate. 

Senator Srennis. Mr. Secretary, we have a provision of the law 
which you are familiar with. Section 414 in this bill pertains to that 
law and you propose to amend the provision which requires the Sec- 
retary of the services and the Administrator of the Office of Civil 
and Defense Mobilization to come into agreement with the Armed 
Services Committee with respect to certain real estate action involving 
$25,000 or more. 

Why do you think that law should be changed? What is your 
recommendation on it ? 

Mr. Bryant. Mr. Chairman, I am for the recommendation of the 
President of the United States in his message to the Congress. 

Senator Srennis. You don’t care to comment on that any more 
at this point ? 

Mr. Bryant. I don’t think it would be quite proper. 

Senator Srennis. Thank you. We don’t want to embarrass you 
at all. I knew you had worked with us on that law and had always 
been very cooperative in giving us information on it. (See Appendix 
I, p. 789.) 

Beasen Jackson, do you have some questions ? 

Senator Jackson. Just one question. What is the carryover on 
appropriations? JI mean we will authorize a project and in the past 
we have had a problem with requesting the funds. But then when 
the funds have been appropriated we go through an extended situation 
in which the funds for the given project will have to be reappropriated 
for failure to obligate the funds. What is the situation? I know of 
a couple of projects where first there was a delay after the authoriza- 
tion asking for funds. After they got the money, no action was taken 
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for 12 months and then money was reappropriated. There have been 
a couple of projects that I can remember — that line. 

It seems to me that this is another area, while it is outside the juris- 
diction of this committee, where we might be able to save some man- 

wer, because some of these projects eventually are canceled. 

Mr. Bryant. That's right. 

Senator Jackson. When you stop to consider the amount of work, 
and we hold hearings and the services come up and say the projects are 
essential and vital, and then the whole thing is frozen. 

Mr. Bryant. There are a number of reasons, I think, Senator Jack- 
son, that you probably would think of and have thought of yourself. 
At the time that the service’s requirements are generated, it is because 
of our cycle quite far ahead timewise, and circumstances do intervene, 
changes in policies, in missions and requirements which come along 
and so forth which suggest the deferral of what at the time had every 
reason to be accepted as a prime requirement. 

Senator Jackson. But right at that point though when they come 
back and ask that the money be reappropriated, then one must assume 
that the project continues to be one of some urgency ? 

Mr. Bryant. Yes, it would be. Either it is because the appropria- 
tion has lapsed or that in order to perform this, along with other re- 
quirements, a new appropriation is needed. I am not able to put my 
finger on an example. 

nator Jackson. I will give you the Whidbey Island Naval Station 
runway, and the Bremerton drydock. 

I just think of two in my own area where we had to reappropriate 
the money after a long authorization. I just citethat. It seems tome 
that there ought to be some way in which these things can be updated. 
They finally went ahead on the drydock, and on the air station I don’t 
think they have done anything, but this has been going on for quite 
some time. 

It necessitates a hearing, you folks have to come up and so on. I 
realize that this may be outside of your department, but I think it is 
something that we ought to watch. It would save a lot of manpower. 

Mr. Bryant. There isn’t any question about that. 

Senator Jackson. I raise it only where they come in and ask for 
reappropriation so the assumption is that of course there is a need for 
it. 

I can well understand that even in the budget which you have sub- 
mitted that you will ask for funds at thistime. Even after asking for 
funds, there may be a change or two to a minor degree so that you 
may not want to go ahead with it. 

In that connection I wonder if it is not too much trouble—if it is 
forget about it, but if it is not too much trouble—could you get the 
— on the total dollar amount where you have had to come in and 
ask for reappropriation. 

I think it would be good to have because you have made a really fine 
effort here, Mr. Secretary, in bringing the authorizations in line with 
the requests for appropriations, and I want to commend you for it. 

What I have just asked I don’t mean in a critical vein at all because 
somes of these things are beyond your control. 
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Mr. Bryant. Yes, and I think it would probably be useful for me 
as = as for you, Senator, so I will try to get that together for you and 
supply it. 

(The following information was subsequently submitted :) 


In the military construction appropriation legislation enacted by Congress 
during the past several years, the total amount of construction projects approved 
has considerably exceeded the amount of construction funds provided, 

A typical example is the 1959 Military Construction Appropriation Act (Public 
Law 85-852) for which the following details are summarized: 


{In millions of dollars} 

















Funding Funding Appropri- Appropri- 
program program ation re- ation ap- 
requested approved quested proved 
Army ew en ww ee oo ot en on en ee ee enn ene e nee 386 307 341 215 
Gee Jan OU BEL 2 ile IR 58 : 412 353 380 274 
cilia Lice acelin piinnbeiin whiney Gini 1, 149 908 992 
sik da dtiddb ccccngbigtbpenbutstedas}- 1, 947 1, 568 1, 693 1,176 





This illustrates that although the funding program was reduced by $379 mil- 
lion, the appropriation provided for this construction was reduced by $517 mil- 
lion. As a result of this imbalance, it is necessary to again seek funds for 
many of the same projects in subsequent years’ appropriation acts. 

Senator Stennis. Let me say one additional word here to the new 
members of this subcommittee. The office that Secretary Bryant now 
holds originated right here; the original concept originated here 
with this subcommittee in an amendment to a military construction 
bill that had a very simple proviso, saying that there would be a 
Director of Installations responsible directly to the Secretary of De- 
fense who would exercise surveillance over the military construction 
program. 

I think it says he can have a staff of not over three, and that was 
several years ago, and the work started on that basis. 

Later, under the Defense Reorganization Act submitted by Presi- 
dent Eisenhower when the subject was first approached, I thought 
they were fixing to abolish it and I was preparing to go to battle on 
it, and I found that they were upping it to a sub-Cabinet status. 

It was made an Assistant Secretary of Defense and Mr. Bryant 
has been in that office for 314 years, and he has been very helpful to 
this subcommittee on the military construction bill. 

Senator Beall? 

Senator Beau. No questions, Mr. Chairman, but I do want to state 
that I am glad to hear that because I think we have seen, as Members 
of Congress, how very efficiently this has functioned, just as an 
observation. 

Mr. Bryant. Thank you, sir. 

Senator Stennis. Do you have any questions? 

Senator Breaux. No questions. 

Mr. Bryant. May I say at this moment, I think in all fairness I 
have said it before, particularly because the Senator here has been 
kind enough as all of you have to endorse this office, that without the 
staff that I have I would not get very far. 

Senator Jackson. You are doing a fine job. 

Mr. Bryant. Thank you, sir. 
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Senator Stennis. I am glad to hear you say that. I know you 
have an excellent staff. I know several of them personally. Senator 
Cannon ? ; 

Senator Cannon. No questions. ’ 

Senator Stennis. Secretary Bryant, I have some more questions 
here. We have gone over the bill some and Mr. Nease has worked on 
it, and here are some more matters now that are going to come up. 

Last year we authorized to be constructed not more than 4,000 
Commodity Credit housing units. How many have been constructed 
or how many are in the process of being constructed under that provi- 
sion, Mr. Secretary? 

Mr. Bryant. I have it all in my text and I am trying to find it. 

Senator Srennis. Your statement does cover that ? 

Mr. Bryant. Yes, sir. Bay 

I can tell you briefly that we have maintained a margin of safety 
within the outside figures which this committee suggested to us should. 
be followed, so that in our program abroad in the Commodity Credit 
area, as well as the construction within the continental United States 
with the Capehart program, it is well within those limits. We have 
some 18,500 Capeharts. ’ 1 

Senator Stennis. You mean in the present bill? What is going 
to be the estimated cost of those Capehart houses ? 

Give us that too while you are at it. You don’t get that money out 
of the Treasury so you don’t have to spell it out near as much in 
dollars. 

Mr, Bryant. We have as you know, a ceiling of $16,500 average 
per unit in any project. 

Senator Stennis. Yes. 

Mr. Bryant. And we do, however, have to supply the land which 
is in most instances on the reservation, and the outside utilities up to 
the project boundary that will run about $800 on an average per 
house, so that with the internal plumbing and facilities required and 
completion of the house itself, the $16,500, plus this additional amount, 
is about what it will run as an average. 

Senator Stennis. What does it run, the average per house? 

Mr. Bryant. That would be about $17,000. 

Senator Stennis. So it is inaccurate to say $16,500 limitation. It 
is really $17,000 in actuality, isn’t it? 

Mr. Bryant. That is right, although in defense of putting it that 
way, the limitations imposed by the Congress had to do only with the 
construction of the house. 

Senator Srennis. I understand. Well, what is the figure though 
for the total amount that you are asking for, for Capehart housing 
in this bill ? 

Mr. Bryant. You mean the total dollars? 

Senator Stennis. Yes. 

_ Mr. Bryant. It would be in numbers 18,546 and in dollars the total 
initial costs $315,282,000. Is that what you wanted, Senator ? 

Senator Stennis. Yes, if that is the corerct figure. I just thought 
that it would come to more than that but you have figured it up and 
that is all right. That is what I wanted to know. 

Mr. Bryant. Yes, sir; that is right, total initial cost. 
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Senator Stennis. All right, we will supply for the record here an 
estimate of what the ultimate cost will be and then also against that 
is the amount of the estimated lease money that will come in to apply 
against it, 

“We will supply that for the record so that we will have it if we 
want to cover those matters in the report. 

(The information referred to follows :) 


CAaPEHART Hovusine Costs 


The average cost per unit of Capehart housing now under contract amounts 
to $16,268, which consists of onsite construction costs of $15,479 and offsite 
construction costs of $789, making a total of $16,268 per unit. The offsite cost of 
$789 is paid for out of appropriated funds. 

It is anticipated, however, that the Capehart units included in the current 
bill will average approximately $17,000, consisting of $16,200 onsite and $800 off- 
site costs. This is due primarily to the increase in building costs. 


Cost oF FAMILY Hovusine ITEMS IN §S. 1086 
Total initial cost 





lasts elaine agnabainhimaratentiaimeimaartinns $388, 099, 000, 
I BIR iti tetttneitiint nine ined cw ntihabaliendins * 12, 457, 000 
hae cldarin each bahibieil eta Na Laila cen dacoelbt dans dren tien dymenpticinatinial * 315, 282, 000 
I i a i ci ait deh a th oh hack eriseeecbinreytoeesi * 46, 860, 000 
Te lickin AN aE a sk Celts was cipioeeesinnas * 13, 500, 000 


1461 units ; estimated cost (authorization requested) for housing and other site improve- 
ments, such as utilities, landscaping, streets, sidewalks, etc., and offsite utilities and roads. 

218,546 units ; estimated cost of housing and other site improvements, such as utilities, 
landscaping, streets, sidewalks, etc. ($16,200 per unit), and offsite utilities and roads, site 
acquisition and/or preparation ($800 per unit). 

$2,694 units; estimated cost of housing and other related site improvements as above 
($15,000 per unit in United Kingdom, an average of $20,000 per unit elsewhere) ; excludes 
cost of community facility buildings (hospitals, schools, etc.), for which authorization 
requested, because these are not strictly housing. 

*7,500 units, continued authorization for 5,000 and new authorization for 2,500; 
maximum cost of 12-month lease ($150 per unit per month). 


Total eventual cost. 


Nene nn nnn nnn ene en demeneereenaee 219, 725 ,790 
Ce ee er Se ea ed * 535, 441, 566 
eeerenenmneitty oo A re se es suse le lS * 53, 612, 384 
RIE oo Beas tensh caticci adel gett ats ecerkpabgene cham ermeinti * 13, 500, 000 


; 1 Same as above, except $7,268,790 added as cost of Treasury borrowing (4 percent over 
5-year term). 

2Same as above, except cost of financing private mortgages ($200,426,622 interest at 
4% percent, or $10,807 per unit), cost of mortgage insurance premium ($11,071,962 based 
on %4 of 1 percent on declining balances for 25 years, or $597 per unit) and cost of 
Treasury borrowing of appropriated funds for offsite costs ($8,660,982 based-on 4 percent 
over 25-year term, or $467 per unit). Total added cost, $220,159,566. 

S$ Same as above, except $6,752,384 added as cost of Treasury borrowing (4 percent over 
25-year term) on 25 percent of total initial cost which may be expended from appropriated 
dollars rather than foreign currencies. Foreign currencies expended are considered as 
loan from Commodity Credit Corporation and no interest is paid thereon. 


Same as above; no financing or borrowing cost added because initial cost is 1-year 
appropriation only. 


ee a ctenasianatiesnecpuiianinpraiienarasasionatlewn 1 $594, 027, 000 
I OT OE ss ccesennsaniaeenigomnd genes ? 12, 447, 000 
a a i ge caihcmeeee * 500, 742, 000 
Ee eR lA Lt td te dlc aD Sole be * 72, 738, 000 
ee Sethe cele OAd oak lhe edd eb patted nacdahibine tibet es qhtvnckdseins ® 8, 100, 000 


2 Amount of quarters allowances forfeited or budgeted from pay and allowance funds 


based on Armed Forces average of $90 per month. This recovery amounts to 95,5 percent 
of total eventual cost. 


? Based on 461 units for 25 years. 

® Based on 18,546 units for 25 years. 

* Based on 2,694 units for 25 years. 

5 Based on 7,500 units for 1 year only. 
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Houstne Cost COMPARISON—CAPEHART AND APPROPRIATED FUND PROGRAMS 


In computing the cost of Capehart housing (time-payment plan), considera- 
tion must be given not only to the cost of initial construction, but also to the 
cost of interest and mortgage insurance premiums over the 25-year amortization 
term. To compute the cost of appropriated fund housing on a comparable basis, 
consideration should be given to the cost of money to the Government, since 
it is fair to assume that Treasury borrowing would be increased to the extent 
that authorized housing is built with appropriated funds rather than under 
the time-payment plan. Moreover, expenditure of appropriated funds is required 
in connection with Capehart housing and the cost of borrowing such funds must 
also be considered. 

If we assume that initial construction costs were identical under the two 
programs, then the total cost of Capehart housing would be greater than the 
total cost of appropriated fund housing because of the difference in financing 
costs. This is shown in the following hypothetical unit comparison: 





Cost items Capehart | Appropriated 
housing fund housing 








I, CI hss cn hgsscntes Seeders alecgs dd iesaaaeee italia oral $28, 871 $27, 010 
IE a iden nuitaaneemien sass coi ashe cia sczineass i osetia ieee 16, 200 16, 200 
NW Sn ao Fe nena naga cemipanuge eno nmienetie ieediaienmia die 10, 807 9, 543 
Pees seamranen gremiunn ©... ...). ...- 2 enn nsacabdmeseasoduscoameee 597 0 
as ecikcbwanannnns sand enwn ns akoeee aver enihnnsaeus eaten seaiennnmena 800 800 
I IE os accessed wl chemise bata deepen ekoats 467 467 

| 





1 Covers house, including range and refrigerator, and all onsite improvements, such as streets, sidewalks, 
landscaping, and utility distribution systems. 

2 Computed on the basis of 300 monthly payments over a 25-year term; rate for Capehart is 444 percent as 
specified by current FHA rules and regulations; rate for appropriated fund is 4 percent, the current cost of 
long-term Treasury borrowing. 

2 Based on one-fourth of 1 percent of declining balances. 

4 Covers site acquisition and preparation and offsite utilities and access roads. 

5 Based on 4-percent rate, the current cost of long-term Treasury borrowing. 


Thus, the additional cost of a Capehart housing unit is shown to be $1,861; 
$1,264 for interest and $597 for mortgage insurance. Of course there are 
other minor differences, but these are compensating to some extent and the net 
effect is not significant in relation to the total development cost. 

‘ Under existing statutory cost limitations and DOD regulations and develop- 
ment procedures, however, a comparison of construction costs for Capehart 
and appropriated-fund housing cannot be realistic. While an accurate esti- 
mate of the cost of a typical Capehart unit can be made, a comparable evalua- 
tion cannot be made under the appropriated-fund program, which in recent 
years has been used only under exceptional circumstances, such as where small 
projects in isolated locations are required, where title is not adequate for 
Capehart mortgaging, where housing for higher rank officers is needed, and in 
cerain overseas areas. Moreover, there are marked differences in the division 
of cost segments under the two programs. 

Under the Capehart program, for example, the cost of dwellings and other 
improvements, such as streets, sidewalks, landscaping and utility distribution 
systems to the boundary line of the project site, are limited by statute to 
$16,500 per unit (Public Law 84-1020, sec. 505); the costs of site acquisition, 
rough site preparation and offsite utilities are limited by statute to an average 
of $1,000 per unit (Public Law 82-155, sec. 505). 

On the other hand, under the appropriated-fund program, the costs of the 
dwelling and utilities to a line 5 feet from the house are limited by statute 
from $13,200 for enlisted men to $22,000 for general and flag officers (Public 
Law 85-852, sec. 610); the costs of utilities and improvements beyond the 
5-foot line and rough site preparation are not limited by statute and sites may 
be acquired under separate authorization and funding. 


38060—59—— 6 
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These differences are shown by the following chart: 

Oapehart housing: 
Limited to average of $16,500 per unit : 
Dwelling costs: 
Construction 
Heating system 
Cooling system (it any) 
Range 
Refrigerator 
ikHA commitment fees 
Other improvement costs: 
Streets, sidewalks, curbs and gutters 
Utility distribution 
Landscaping 
Limited to average of $1,000 per unit 
Site preparation (rough) 
Offsite utilities 
Access roads 
Site acquisition 
Appropriated fund housing: 
Various limits:* 
Dwelling costs: 
Construction 
Heating system 
Cooling system (if any) 
Runge 
Utilities to 5-foot line 
No limit: ? 
Other improvement costs 
Streets, sidewalks, curbs and gutters 
Utility distribution 
Landscaping 
Site preparation 
O.fsite utilities 
Access roads 
No limit: 
Site acquisition. 

Senator Stennis. Last year we could not get a satisfactory report 
on substandard housing. That is the number declared substandard. 
I notice from your statment that the military departments have vir- 
oy completed their review. 

When can the committee expect a complete report on this matter? 

Mr. Bryant. I am satisfied that you will have a complete report on 
the matter by the end of the calendar year. 

Senator Stennis. It is going to take the rest of this calendar year. 

Mr. Bryant. I think we have made quite a little progress if you 
will observe what has been done already. The difficult part of the 
thing is just now ahead of us. We have found satisfactory and up to 
standard a large majority of these houses. 

We have limited the number therefore that are substandard. The 
determination now is the number of those and some of those are 
already underway in the way of rehabilitation. How many remaining 


1 Limits are: Generals or equivalent, $22,000; colonels or equivalent, $19,800 ; Heutenant 
colonels and majors or equivalents, $17,600; captains, lieutenants, and second lieutenants 
or equivalents, $15,400; enlisted men, $13,200; in Alaska and overseas locations, maximum 
cost per unit is $40,000, with average cost of $32,000. Typical distribution of 1 general 
5 colonels; 30 lieutenant colonels and majors; 164 captains, lieutenants, and secon 
lieutenants ; and 300 enlisted men; in a 500-unit project, costs based on specified maximum 
for the continental United States would average $14,270 per unit. 


2 These costs usually approach $3,000 per unit for a large project, and run considerably 
more for smaller ones. 
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of that final number do not justify or can’t justify the use of funds. 


‘s isnot an easy question. 

a takes time ihe sure that we are right. We don’t want to put 
money after bad. 

Senator STENNIS. You are not going to file a report then, an interim 

ort? 
a Bryant. I will be very happy to give you a report earlier as to 
what is being done. 

Senator STENNIS. Sometimes it is a lot of trouble to give a report. 

Mr. Bryant. No, sir, it is quite all right, we will be very happy to. 

Senator Stennis. I think it would be mighty well to cover it before 
we write up our committee report, so if you could give us an interim 
report on that, it would be quite helpful and you could point out 
when you expect to complete the project. 

Mr. Bryant. Yes,sir. I will dothat. 

Senator Stennis. You have done some mighty good work I think on 
that matter. 

Now another question: It is gratifying to notice that during the 
fiscal year 1958, 96 percent of all work placed under contract was han- 
dled on a competitive basis to the lowest responsible bidder. Will you 
submit for the record a comparative table showing the percentage of 
competitive bids versus negotiated contracts for the past 5 years in- 
cluding the first half of fiscal year 1959? 

Perhaps you have already done that for some of these preceding 

ears # 
; Mr. Bryant. I think we have pretty largely collected that material, 
Mr. Chairman, but we will provide it for the record. 

Senator Stennis. Try and get that for us because we like to cover 
those in our report. 

Mr. Bryant. Yes, sir, it will be done. 

(The following information was subsequently submitted :) 


Comparative percentage of competitive bid contracts versus negotiated contracts 
for all Department of Defense military construction during the past 5 years 





Percentage + work performed 
y— 








‘ 


Competitive- Negotiated 
bid contracts contracts 


93 | 


‘ 
80 120 
91 | 9 
91 | 2 

4 











1 This high percentage is mainly due to the DEW line construction contracts. 

* The data covering contract awards for the first half of fiscal year 1959 will not be received from the various 
worldwide field commands until Mar. 31, 1959. At that time, the customary report on contract awards 
an first half of fiscal year 1959 will be submitted to the Congress, as required by sec. 506 of Public Law 


Senator Stennis. I was very much surprised yesterday to read an 
article in a New York paper, if it is correct, about the percentage of 
procurement contracts that has been held on a negotiated basis with- 
out bids. I don’t know what, the facts are in that case but I knew 
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it did not apply to military construction when I saw that news story. 
I imagine that will be followed up by someone. 

Last year, this committee deleted certain authorization for hos- 
pital construction until it was convinced that maximum utilization 
is being accomplished at existing facilities. 

Does the current bill contain requests for authorization for reno- 
vation of existing facilities, or for new ones? What is the hospital 
situation in this bill ? 

Mr. Bryant. I am looking for it, sir. 

Senator Stennis. Last year you will recall we had the question 
of medicare, and we carried those matters forward. 

Mr. Bryant. We have no request in here, Mr. Chairman, for author- 
izations for renovation or expansion, but we do have requirements 
for each of the services for new construction which are identified in 
my report in the case of the Army some $7,503,000 for the construc- 
tion of hospital and medical facilities including $3.4 million for a 
new 150 on a 300-bed chassis hospital at Fort Eustis, and $1.2 million 
for a medical lab at Fort Meade, Md., and $800,000 for the rehabili- 
tation of the 46-bed hospital at Redstone Arsenal, Ala., which is in- 
consistent with what I first said. 

Air Force, a total of $17,488,000 which comprises 2 percent of the 
total authorization for the Air Force for the construction of hospital 
and medical facilities including $1,983,000 for a 30 on 50-bed chassis 
hospital at Clinton County Air Force Base, Ohio, $6,934,000 for a 
300 on a 500-bed chassis hospital at Shepherd Air Force Base, Tex., 
$2,222,000 for a 50-bed hospital at George Air Force Base, Calif., and 
$4,900,000 for a 200-bed hospital at Clark Air Force Base, Philippine 
Tslands. 

Senator Stennis. Did you make any survey from your Office about 
the situation with reference to those hospitals ¢ 

Mr. Bryant. Yes, sir. 

Senator Stennis. The availability of other hospitals nearby, even 
though not in the same service ? 

Mr. Bryant. Yes. As a matter of fact this was carefully corre- 
lated between my Office and the Office of the Assistant Secretary of 
Health and Medicine, and I believe that last year the committee asked 
for certain information which is being supplied in the interim by the 
Assistant Secretary of Health and Medical, is that not correct, Mr. 
Nease? Are you familiar with that? 

Mr. Nease. There is a report, yes. 

Mr. Bryant. Yes, he madea report. 

Senator Stennis. That had to do I think with the medicare pro- 
gram ? 

Mr. Bryant. Yes, sir. 

Senator Stennis. The impact of the medicare program, was not 
that it? 

Mr. Bryant. That is right, it did deal with that. 

Senator Stennis. Another question. I notice you propose several 
amendments to the 

Senator Cannon. Excuse me, Mr. Chairman. He was asked about 
the Navy. I don’t believe he got the Navy in the record. There is 
some on the Navy. 

Mr. Bryant. $3,617,000, Mr. Chairman, or 1% 9 percent of the 
Navy’s total authorization request for the construction of hospital 
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and medical facilities including $2.3 million for a 67-bed hospital at 
the Naval Air Station, Lemoore, Calif., and $900,000 for a 40-bed 
hospital addition at the Naval Station, Roosevelt Roads, Puerto Rico, 
and that is all. 

Senator Stennis. That is all of your program? 

Mr. Bryant. That is all of the program including the three 
ervices. 

: Senator Stennis. We held it up last year on account of the impact 
of the medicare program, and since then you have filed a report here. 
Then, you made this check yourself you say with reference to the 
actual needs. Did your staff actually check these matters? 

Mr. Byrant. To the extent that we were capable, certainly, and 
insofar as our awareness of medical needs is concerned, but working 
with the Assistant Secretary, Health and Medical, and with the assur- 
ance that he understands the policies and particularly the attitude of 
the Congress with respect to these matters. We were convinced during 
these discussions that the requirements here are limited, are justified, 
and that the costs which we can speak to more directly are correct. 

Senator Stennis. What checking was there though to see if, say 
the Army, could use an existing facility from an Air Force hospital 
or vice versa or any of the related agencies? Was that gone into? 

Mr. Bryant. Yes. These matters, of course, are primarily the 
responsibility of the health and medical people, but I can assure you 
that their job was very carefully done. 

However, the details of it I am sure could be best stated by a repre- 
sentative of that office. 

Senator Stennis. Yes, but that is not the question, Mr. Secretary. 
The question is did anyone in your Office, of your staff, check upon 
the reasonableness of using some available area existing service hospi- 
tal rather than build a new one? 

Mr. Bryant. Yes, sir. 

Senator Srennis. Or build an annex. That is what we want to 
get at. 

Mr. Bryant. Yes, sir. 

Senator Stennis. All right, that is good. And these items in the 
bill then did go through that test ? 

Mr. Bryant. That is right. 

Senator Stennis. That is very good. That is what we all want. 

The next question I have here is this: You have recognized that 
about 70,000 military families will move into Capehart units now 
under construction. A corresponding number of units located for the 
most part in the civilian community will become available for occu- 
paney by either military or civiilan tenants, as these 70,000 move out. 

oes this not indicate that the local economy has been fulfilling the 
needs of the military, at least in part, and perhaps that some, or all, 
of these Capehart units were not necessary at all? Now, what is your 
answer to that question ? 

Mr. Bryant. My answer to that question is that we have been, not 
only because it is my own philosophy but because I know that it is 
well spelled out in the committee philosophy, particularly careful to 
insure that local community support is carefully considered in the 
determination of the net requirement. 
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What I meant by that was, that as these people who are being taken 
care of must have been formerly in some quarters provided by the 
economy, although I know that in many instances quite inadequately 
that this will serve the purpose of providing access—I will withdraw 
that—the purpose of providing housing for that portion of the mili- 
tary who are not presently authorized to be provided houses, and to 
that extent then it should fill up any gap really created in the local 
economy. This matter of judging how far the local economy not 
only has gone but may go is something that we try to watch very 
carefully and that is why we keep our percentages down to within 
workable limits. 

I am reminded, of course, as the chairman well knows that many of 
the houses that are made available for the military personnel are for 
those who have no means of having their family join them except for 
this construction program and were not in the local economy at the 
time. 

Senator Stennis. They were living back home though? 

Mr. Bryant. Yes, sir. 

Senator Stennis. And to meet that end of bringing the family to- 
gether, this was your guiding purpose in your housing ? 

Mr. Bryant. That is right, sir. 

Senator Stennis. A very commendable purpose. All right, have 
you finished your answer ¢ 

Mr. Bryant. Yes, sir. 

Senator Stennis. We certainly have to keep in mind, members’of 
the committee, that we have had a rule of thumb here, and a rule of 
the committee, with reference to this housing in which we try to keep 
some balance between the actual needs and, then, what the commu- 
nities can supply. 

Do you have anything further that you wish tosay ? 

Mr. Bryant. No. I just wish to say that that is a very difficult 
battle, and unfortunately the philosophy I know that I have, and I 
am sure that this committee has expressed, is not shared entirely 
throughout either the legislative or the military departments. 

Senator Stennis. Yes. Well, we appreciate the attention you have 
given it and it has been helpful to this committee in trying to get at 
a sound program. 

I think if we have the power left to blush, there are going to be 
some red faces here as this personnel picture swings around and 
changes and there are a lot of fine houses left standing vacant at vari- 
ous places that were military installations. 

What is the prevailing rate on your Capehart housing ? 

Do you write off that figure as to the mortgages on Capehart 
financing ¢ 

Mr. Bryant. You are asking about interest rate ? 

Senator Stennis. Yes. 

Mr. Bryant. It is now 414 percent. It was, as you will recall, up 
until just a week ago, at 414. We were authorized to go up bo, 
but not beyond 414 percent a year ago, with the consent and approval 
of the Federal Housing Administration. Because of difficulty of 
finding mortgage buyers at 414 percent, which became rather obvious 
this last fall, we were obliged to move this up by one-quarter of a 
percent to 414 percent ceiling. 
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Senator Stennis. What rate of interest do long-range Federal 
bonds bear at this point? — 

Mr. Bryant. Mr. Arrington says up to about 4 percent. 

Senator Srennis. You are familiar with oversea housing and you 
have worked on it and gone into it. 

The Navy in the present bill proposes 334 units for Argentia, 
Canada. What is your recommendation? What is your position 
with reference to this housing? Give us something about the liabili- 
ties incurred. I thought we were pretty much away from that whole 
program. . 

Mr. Arrtincron. The Navy has a proposal for Argentia and I be- 
lieve it is on the basis of rental guarantee. The surplus commodity 
program won’t work in Canada. We haven’t had any Public Law 
480 programs with the Canadian Government. We have not yet ex- 
plored the yossibility of rental guarantee in Argentia. 

Senator atte nis. You have not? 

Mr. Bryant. We have not, sir. 

Senator Srennis. In order to refresh our recollection, you have a 

rogram for housing beyond the borders of the United States. You 
a this provision for commodity houses, as we call it. I know they 
are called tobacco houses in London, some that I saw. 

Mr. Bryant. Yes, sir. 

Senator Srennis. Those are funds that are derived from our ex- 
cess commodities. And then we have Public Law 480 that is a simi- 
lar but different program. The funds are derived from our agri- 
cultural surpluses. 

Mr. Bryant. That is right. 

Senator Stennis. And then you have this rental program and that 
is what we are talking about now. 

Mr. Bryant. Of course, wherever possible we strive to utilize the 
commodity credit route for obvious reasons, but due to the fact that 
in some instances these funds are not generated, the United Kingdom 
now is drying up so far as that source is concerned, it is an impossible 
thing in Canada, it is an impossible thing in Germany, we find our- 
selves at times obliged to look into the propriety of rental guar- 
antee. It has in my opinion, as I stated last year, Mr. Chairman, 
still a considerable amount of value, depending upon the circum- 
stances in the country. 

If we can get the term of guarantee minimized on the order of 5 
or 6 years, we think that it is a very useful weapon. Not only is it 
reasonable to suppose that we can look that far ahead and therefore 

arantee the tenancy, which is the guarantee we make, 90-odd percent 

as to be guaranteed to be occupied, it also serves later on to benefit 
the economy of the country in which it is constructed. In effect it 
is an incentive to a local contractor to put his money into an indigenous 
housing project because he feels that if he can be insured against 
loss within a limited time period, he can afford the rest of the risk. 
Then if our missions change radically, we can leave those houses with- 
out concern. 

Senator Srennis. Another question here. It is noted, as you 
pointed out, that rental guarantee housing is not in reality a part of the 
military construction, and you are asking an exemption from the 
oe: requirement that it be included in the annual authorization 
egislation. 
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Nevertheless it is an integral part of the housing program and can 
and does result in the expenditure of appropriated funds. I know in 
your statement that the guarantee liabilities thus far incurred haye 
amounted to $486,000. Over how long a period has this occurred and 
what was the resulting cost ? 

Mr. Bryant. How long. 

Senator Stennis. How longa period does that cover ? 

Mr. ArriNeton. Since 1953, sir, a little less than 6 years. 

Senator Stennis. Before then it had been unsatisfactory, had it? 
It did not work well in France? 

Mr. Arrineton. The rental guarantee program was initiated in 
calendar 1953. 

Senator Stennis. $486,000 of liability since then. Are you stil] 
aE these that you have in France? Could you answer that 
right off 

Mr. Arrineton. Yes, sir. 

eer SreEnnIs. I saw some of them there and helped break the 
ground. 

Mr. Arrineton. That is right. 

Mr. Bryant. This amounts, Mr. Chairman, to something either on 
the order of or less than 1 percent of the total investment involved, 
this contingent liability. 

Senator Stennis. You mean the total investment in this kind of 
housing ¢ 
Mr. ane Yes, sir. 

Senator Stennis. Isthat right? 

Mr. Bryant. That is right. 

Senator Stennis. That is encouraging. Now I did not understand 
this. You want to get this excluded from this legislation. 

Mr. Bryant. Yes, sir, I will explain that if I may. As I told you, 
it is difficult for us to determine ahead of time just when this ty 
of an emergency may face us, and for that reason it is somewhat dif- 
ferent from the determination of line items in the continental United 
States, in the determination of projects which can be funded we know 
in advance with commodity credits. This is an emergency oppor- 
tunity which we can’t foresee at the time that a bill is made up. 

Again as usual we have got quite a lot of leadtime here, and we 
would like to be able to move into this area when we have to, even 
though at the time we come before this committee, we have not the 
information necessary to identify it as a line item. Now it has been 
our custom as you know and it will continue to be our custom to 
check with the committees of both Houses when we develop this type 
of a program under these circumstances that I speak about. 

My only concern, therefore, is that if we are obliged as a means 
of accomplishing this through rental guarantee, to identify it as a 
line item and we can’t do it at the time that a bill is being prepared, 
we will have foregone the possibility of using it when it does become 
an emergency. 

Senator Stennis. Perhaps you had better try to work out some 
alternative though. The committee may not want to waive it alto- 
gether but might give you some more discretion than you have now. 

Mr. Bryant. I would prefer before making an off-the-cuff estimate 
of what can be done to try to develop something to present before you. 


anc 


-h 


~m A A ot Cf 


—_— i- aoe ee ae 


W in 
have 


| it? 
1 in 


still 
that 


the 


r on 
ved, 


l of 


and 


rou, 
y 

if. 
ited 
10W 
or- 


ven 
the 
een 
. to 


ype 


ans 
Sa 
‘ed, 


me 


me 
ito- 
OW. 
ate 


MILITARY CONSTRUCTION AUTHORIZATION 73 


Senator Stennis. I don’t mean that you should do it just this 
minute. I just call it to your attention to see if you want to follow 

at up. 
ps 410 of the bill proposes to amend the limitations on net 
floor area of military family housing to provide that not more than 
10 percent of the units built for company grade officers may be four- 
avian units and may exceed present floor area limitations by 150 
square feet, the overall area being increased from 1,250 square feet 
to 1,400 square feet. By how much will this increase the unit costs 
and what effect will it have on the overall housing program? If you 
are not prepared to answer that now, why you can give us something 
on it later. 

Mr. Bryant. I could answer that right now, Senator. This is not 
designed to, and it will not increase the statutory limitations. It is 
simply a means of accomplishing what presently we are forbidden to 
do from the standpoint of the number of square footage limitations. 
We would in effect fit this into the total program so that the average 
per unit would not exceed the present statutory limits. 

Senator Srennis. What is a company grade officer, captain, 
lieutenant ? 

Mr. Bryant. Captain and below. 

Senator Stennis. All right. Is there anything else on that subject? 

Senator Engle, as I recall it, you were not ‘here. Did you have 
a chance to as Secretary Bryant any questions? I call on you now. 

Senator Enatz. I am sorry I had to leave, Mr. Chairman. I had 
set up some appointments. 

Senator Stennis. That is all right. I understand those things. 
Senator Cannon, I don’t believe I had called on you. Senator Engle, 
will you proceed, please ? 

Senator Eneote. I was just trying to get through the Secretary’s 
statement and review it a little, so I haven’t any questions at this 
time. I just want to say that I am glad to see my old friend Floyd 
Bryant here. He is a Californian and an old friend of mine. 

nator Stennis. He has already been introduced by the chairman 
as a veteran of the Pentagon and has been of service to the committee 
for many years. 

Do you have anything further, Senator Cannon? 

Senator Cannon. Just one further question. Senator Stennis men- 
tioned the importance of not waking up some day and finding out 
that we have some of these vacant houses on our hands, and I am 
wondering if your department has thoroughly gone into each indi- 
vidual request here for an increase in military housing, taking into 
consideration the local housing picture? - 

Mr. Bryant. Yes. It is impossible to visit every one of the com- 
munities, but I have found that it is almost inevitable, Senator Can- 
non, when a project is recommended by the military which is likely 
in the opinion of some of the local residents, to interfere with their 
own economy or their own building program, to register a protest, 
and we have reviewed every one of those. 

We have reviewed the adequacy of the services’ figures in quoting 
community support, the reasons why certain types of support are 
eliminated because of lack of room or circumstances of construction 
and so forth, mostly, and in many instances the high rentals which 
are exacted which can’t be paid by the services. 
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All of those things we do check very carefully, and we have made 
on-the-spot checks in many, many instances. 

Senator Cannon. My other question is on the extent of the check- 
ing on this request for acquisition of land, because we have so much 
Federal land around the country, Government-owned land, I want to 
make certain that we are not going in and buying land where we 
could, with some adjustments perhaps, use land that already belongs 
to the Federal Government. 

Mr. Bryant. This is something which is very carefully screened 
and which is close to my own heart, and I think the record over the 
last few years will show a diminishing requirement for new real 
property acquisitions. ; ie 

We have a very modest request in our bill this time and for the 
most part it will involve the acquisition of sites for aircraft control 
and warning which are at remote locations, additional land to extend 
SAC base runways, missile sites where they can’t be accommodated 
upon the reservation itself, such as would be the case in some of these 
new missile locations, but where they are adjacent to existing bases for 
logistical support. Vi 

To answer your question a little bit more positively about the screen- 
ing that we do with respect to these Capeharts, I can advise you that 
the total number of Capehart housing units requested by the depart- 
ments in their initial fiscal year 1960 MCA submittal to my office com- 
prised 51,215. We have asked for authorization in this bill of 18,546, 

Senator Stennis. Secretary Bryant’s office has done a world of 
work on these land matters, Senator Cannon, and also with reference 
to housing and of course all matters that come within his jurisdiction, 
but this is something that got scant attention if I may say in my opin- 
ion until this office took hold of the problem. 

I have one other question here. I note that in section 413, Mr. Secre- 
tary, you propose to amend last year’s authorization bill to provide 
for an increase in authorization for the Olympic winter games. Now 
we had this up last year before this subcommittee. 

I remember we especially had it over in the Appropriations Com- 
mittee, and it is going to face us there again. I want you to give us 
~ rockbottom on this now and I want you to be familiar with the 

acts. 

I don’t believe there is anything in the budget on it, is there, I mean 
the appropriations budget ? 

Mr. Bryant. There will be. 

Senator Stennis. There will be? 

Mr. Bryant. Yes, sir. 

Senator Stennis. What is the situation now ? 

Mr. Bryant. We are going to give you a little more detail from 
the services when it comes through on the service requests. But what 
happened was that when this money was first requested, it was deemed 
sufficient to accomplish the purposes that the administrators of the 
Olympic games felt was necessary, but they ran into some peculiar 
problems. Much of the material and some of the work, some of the 
equipment is provided by the services, but it was determined that cer- 
tain guarantees were required from the standpoint of insuring not 
only the equipment itself but the utilization of it and the return of it 
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and so forth, which meant some bonding expense on the part of the 
Olympic games committee. _ j ov. 

They have broken this thing down and explained it in detail, and 
it will be covered not only by the military representatives in their re- 
quest but also by a representative of the Olympic games committee 
who is standing by. 

Senator STENNIS. You mean it will be explained on this bill? 

Mr. Bryant. It will be explained in detail to the satisfaction of 
the eommittee. 

Senator Stennis. This is Squaw Valley, isn’t that where this is to be 
held ¢ 

Senator Cannon. Yes, 

Mr. Bryant. It has been suggested, and I think perhaps it might 
be something that you would want to, I can give you this memoran- 
dum for the record which amplifies the brief information which I 
just provided for you, and which I think will be persuasive. 

(The information requested is as follows :) 


MEMORANDUM ReE MILITARY SuPporT, OLYMPIC WINTER GAMES 


Public Law 85-365 provides among other things that the Secretary of a mili- 
tary department may, with respect to the VIII Olympic winter games— 

(1) permit personnel of the Armed Forces under his jurisdiction to prepare 
courses, fields, and rinks, maintain avalanche control, and provide communica- 
tions ; 

(2) lend necessary equipment; and 

(3) provide such other support as he considers appropriate. 

Section 4 of this act authorizes an appropriation not to exceed $500,000 to carry 
out the above motion. 

Early estimates of the cost of this military support, as well as the necessary 
extent of the support, have proven to be inadequate primarily because of 
the lack of complete information at the time of the enactment of Public Law 
85-365. 

While the support from all of the services has been very generously and freely 
provided within the limitations of the Congress, it has become necessary for 
the Department of the Army (coordinator of the military support activities) to 
require the organizing committee, VIII Olympic winter games to guarantee the 
return and rehabilitation of the military equipment and supplies which are being 
loaned to: the committee. 

This guarantee has had to take the form of a deposit in escrow, and, as of this 
date, the committee has irrevocably placed for disposition by the 6th Army 
$50,000 in an escrow account. 

It is estimated that by the time of the games in February 1960, the committee 
will have in its possession $2 million worth of military equipment. On the 
formula that for every half million dollars in equipment the committee shall 
deposit 10 percent, or $50,000 in this account, this contemplates an eventual 
tying up of the committee’s funds to the extent of $200,000. 

A portion of this money may be returned but it is obvious that the committee’s 
need for all of its available funds is now. The effect of the understandable re- 
quirement, therefore, results in a cost to the committee of $200,000 in order that 
it might receive the $500,000 of military support which has been authorized by 
the Congress. This, of course, is the committee’s primary cause for concern. 
Added to this apparently necessary freezing of $200,000 of the committee’s badly 
needed operating capital is the fact that other contemplated types of military 
support, such as snow, compaction, are running considerably in excess of the 
early estimates. 

It for these reasons, coupled with the necessity to do the job right, that 
the administration now seeks authorization raising the limitation from $500,000 
to $900,000 for this essential element of a successful Olympics—military support. 


Senator Stennis. What is the amount of the authorization in this 


bill? 
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Mr. Bryant. This is an additional $400,000. The basic authoriza- 
tion to which you refer was $500,000. This provision was designed to 
increase it to $900,000 or for an additional $400,000. 

Senator Srennis. All right, Mr. Secretary, is there anything else 
you wish to say or cover ? 

Mr. Bryant. No, sir; I don’t expect to assure you that I always 
ap reciate appearing before this committee and that I will be avail- 
able at any time that you wish to have me come back. 

Senator Stennis. We are glad to have you always, sir, and we may 
want you to come back too after we get into some of these knottier 
matters. We are going to have operational briefings now from the 
three services and anything special that the Marine Corps wants to 
bring in too, and then we will get down to the line items. When we 
get into the line items again why we will need your office for help. 

Are there any other questions? 

Again with the thanks of the committee, Mr. Secretary, and to 
the members of your staff, that will be all for today and if there is 
nothing further before the subcommittee, we will take a recess subject 
to the call of the Chair. 

(Whereupon, at 4:50 p.m. the hearing was recessed, subject to the 
call of the Chair.) 
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MILITARY CONSTRUCTION AUTHORIZATION, FISCAL 
YEAR 1960 


MONDAY, MARCH 16, 1959 
U.S. SENATE, 


SuBCOMMITTEE ON Mirirary ConstTRUCTION 
OF THE CoMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met, pursuant to recess, at 10:35 p.m. in room 
212, Senate Office Building. 

Present: Senators Stennis (presiding), Jackson, Engle, Cannon, 
and Case. 

Also present: Gordon A. Nease and Harry Wingate of the com- 
mittee staff. 

Senator Stennis. The subcommittee will come to order. The first 
part of our hearing this morning will be open. We began considera- 
tion of S. 1086, the military construction authorization bill for fiscal 
year 1960 on March 10, with the appearance of the Honorable Floyd 
S. Bryant, Assistant Secretary of Defense for Properties and Instal- 
lations, who gave us a very fine overall summary of the requirements 
set forth in this bill. 

We also had the benefit of a most enlightening briefing on the con- 
tinental air defense program by Gen. Earle E. Partridge, Commander 
in Chief of the North American Air Defense Command. We now 
propose to continue our hearings with an operations briefing by each 
of the military departments. Ordinarily we would begin with title 
I, the Army’s portion of the bill. 

Due, though, to conflicting commitments with other congressional 
committees, we will first address ourselves to title II which relates 
to the Navy. 

Weare pleased to have with us today the Honorable Fred A. Bantz, 
Assistant Dandies of Navy for Material, and his associates. It is 
my understanding that the operations briefing is to be given by Capt. 
W. S. Guest, Director, Program Analysis Group of the Office of the 
Chief of Naval Operations, and that this briefing is classified and 
will be in executive session. 

Secretary Bantz, I am going to call on you first and then we will 
call on the captain. I would like to make a brief statement, though, 
summarizing title II of S. 1086 relating to Navy requirements. A 
total authorization of $204,434,000 is being requested broken down 
as follows: Inside continental United States, $114,514,000; outside 
continental United States, $41,505,000; classified, $21,765,000; emer- 
gency construction, $17,500,000; Naval and Marine Corps Reserve, 


$8,300,000; deficit authorization, $850,000. 
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Also contained in the bill is a request for permission to build 4,499 
units of family housing consisting of 4,322 Capehart units and 100 
commodity credit units. In addition, permission is being requested 
for 564 rental guarantee units. 

Secretary Bantz, we are very glad to have you here this morning, 
and you may proceed now. At the conclusion of your testimony. 
Mr. Secretary, if you wish to excuse yourself why I think we shouht 
give you that opportunity. 

It doesn’t detract from our committee hearing if you think you have 
other matters that you should give your personal attention to. 

Mr. Bantz. Thank you, Mr. Chairman. I appreciate that. 

Senator STENNIs. Gentlemen, it is the custom, though I overlooked 
it at our first session the other day, but it is the custom of our sub- 
committee that all witnesses in our hearings be sworn, so will all of 
you who are going to testify today stand and be sworn, please? 

Do you, and each of you solemnly swear that your testimony before 
this subcommittee in this hearing will be the truth, the wits truth. 
and nothing but the truth, so help you God? 

Mr. Bantz. I do. 

Admiral Witson. I do. 

Mr. Mites G. WepEMAN. I do. 

Captain Cuew. I do. 

Senator Stennis. All right, Mr. Secretary, will you proceed ? 


TESTIMONY OF HON. FRED A. BANTZ, ASSISTANT SECRETARY OF 
THE NAVY (MATERIAL) 


Mr. Bantz. Mr. Chairman, members of the committee, I am happy 
to be here today to open the Department of the Navy’s presentation on 
its fiscal year 1960 military construction authorization program. 

In title II of the bill before you, the Department is requesting 
$177,784,000 in new authorization for specific line items of construc- 
tion. We are also asking for renewal of authority to construct facili- 
ties to meet emergency requirements; permission to build 4,422 units 
of family housing; and increases in authorizations for previously 
authorized projects in the amount of $850,000. 

The program is the smallest one submitted by the Navy since fiscal 
year 1954. It is less than we would like to have for military con- 
struction. However, we have made the decision to spend relatively 
little for this purpose in order to devote as much as possible of our 
resources to improving the readiness of the Navy in the service of 
national defense. Of course, we cannot go on for many years with 
construction programs of this magnitude if the Shore Establishment 
is to be maintained to meet its mission—which is, of course, to meet 
the needs of the fleet. 

In order to deal with this situation, we have the Shore Establish- 
ment under a continuing review to see what opportunities exist for 
ee and consolidation of activities consistent with the needs of 
the fleet. 

Within the last few years, we have had to make a number of im- 
portant decisions in this regard. The changing needs of the Navy 
to fulfill its mission—its part in the national defense—to provide 
adequately—have made these decisions necessary. 
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Turning to the construction program itself, and considering its 
relatively small size, we have screened all projects most rigorously to 
make sure we are providing only those items that are absolutely 
essential. 

I have reviewed with Admiral Wilson each project in the program 
to assure complete agreement as to the needs of each and every item. 
Qur review was paralleled by equally stringent reviews made within 
the Office of the Chief of Naval Operations and the sponsoring bureaus 
and offices. As a result, the fiscal year 1960 military construction au- 
thorization prograin is a tight program, and the minimum possible con- 
sistent with our responsibility to the national defense. 

Admiral Wilson and Captain Chew will discuss with you the gen- 
eral and specific objectives to be met by this program. I should like 
to underscore what they have to say by analyzing the program from 
another point of view. The major portion of the program must, of 
course, be devoted to meeting new operational requirements and com- 
pleting new stations which have been authorized by the Congress over 
the last few years. 

Of the total of $177,784,000 requested for individual line items, ap- 
proxilmately $74.7 million is for projects urgently needed to meet 
new operational requirements. In this category, for example, are 
projects for the Pacific Missile Range for approximately $30 million, 
and other projects for classified installations; $60.1 million is re- 
quested to complete new stations now under construction, such as the 
naval auxiliary air station at Meridian, the naval radio research sta- 
tion at Sugar Grove, and the naval radio station in Washington 
County, Maine. 

The sums requested in this class are essential in order to put these 
news installations into operation. Together, these two types of proj- 
ects make up just over 75 percent of the entire program. ‘They repre- 
sent commitments which must be met. 

The ramaining 25 percent of our program is allocated among proj- 
ects, first, to replace facilities which either have reached the end of 
their usefulness or have been made obsolescent by technological 
changes; second, to improve the efficiency and economy of our opera- 
tions; and, third, for research and development facilities. In total, 
they come to approximately $43 million. This is far less than we 
should like to have to devote to making our Shore Establishment a bet- 
ter instrument to serve the fleet but, considering the overriding need 
to meet new operational requirements and complete new stations, in 
our judgment, the program presented is the best possible. 

It has been a very difficult job to select replacement projects or 
ee which would improve our efficiency of operation because the 

acklog is so great. Notable by way of replacements are projects for 
barracks at the Marine Corps Air Facility, Santa Ana, and the Naval 
Training Center, Great Lakes, at a total cost of $6,658,000. In the 
category of projects needed to improve our operations are a break- 
water at Newport in the amount of $7,353,000; barracks at New Lon- 
don in the amount of $2,225,000; and alteration of facilities at Corry 
Field. We are also asking authority for subsidence remadial meas- 
sures at the Naval Shipyard, Long Beach. This project will be dis- 
cussed in detail by other Navy witnesses. 
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We have applied the same principle in dealing with the request for 
housing. The Department recognizes the importance of housin but, 
at the same time, is determined to keep the construction of new hous- 
ing at a level which will minimize the possibility of a surplus of hous- 
ing should there be significant changes in the size of the Naval Es- 
tablishment, and its locations, over the next 10 to 20 years. 

The latter consideration is significant because of the longtime charge 
to Navy appropriations ee by the obligation to pay off mort- 
gages on housing built under the Capehart Act, which is the authority 
for most housing now being constructed. 

With this in mind, we are concentrating our efforts toward meeting 
housing requirements where there is a minimum of community sup- 
port in relation to the size of the military housing requirement. 

I think you will find that all of the housing units requested in the 
fiscal year 1960 program reflect this policy. _ 

Last year before this committee, I mentioned in my statement on 
the fiscal year 1959 military construction authorization program ac- 
tions being taken by the Department to bring about better utilization 
of our Shore Establishment. Since that time, we have instituted a 
new program for the systematic and comprehensive review of our 
property holdings. 

Also, we have streamlined our procedures for handling the disposal 
of excess property so that property can be made available for disposal 
by the General Services Administration at the earliest possible 
moment. 

This will be my last appearance as Assistant Secretary before this 
committee in connection with military construction programs, 

My successor, Mr. Cecil P. Milne, now Deputy Assistant Secretary 
of Defense (Supply and Logistics), is here today. I know that he 
will find the military construction program as challenging and in- 
teresting as I have, and that you will find him most cooperative in 
working with you on facilities matters. 

I think the Navy is fortunate in having the services of Mr. Milne, 
who has a background of many years of successful business admin- 
istration. 

For myself, I thank you gentlemen. It has been a privilege and a 
pleasure for me to appear before this committee. 

Senator Stennis. We first want to tell Mr. Milne we are certainly 
glad to have him here today and we look forward to his being here 
with our subcommittee in the future. 

Mr. Mitne. Thank you, Senator. 

Senator Stennis. Secretary Bantz, we appreciate greatly your fine 
services to the Navy in the Pentagon, here and elsewhere, and we will 
miss yov a lot. e think you have brought a lot of very fine atten- 
tion based on your ability and your devotion to duty to these pro- 
grams, and we certainly wish you well. 

Mr. Bantz. Thank you, sir. 

Senator Stennis. I have several questions to ask you. If we donot 
get to ask them all we will send them over if we may, and let you 
— them for the record because these are matters we need to know 
about. 

May I refer now to page 4 of your statement, the bottom of the 
page, the last paragraph? I want to ask youa general question before 
this. You have personally gone over these items; haven’t you? 
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Mr. Bantz. Yes, sir. 

Senator Stennis. And weighed them one against the other? 

Mr. Bantz. Yes, sir. 

Senator Stennis. And they reflect the Navy’s judgment and then 
your judgment as civilian Secretary ; is that correct ? 

Mr. Bantz. They reflect my judgment and that of Admiral Wilson, 
and those who are responsible for it, as to where we can best allot the 
amount of moneys that we feel we have a right to ask you for. 

Senator STenNIs. It seems to me as a total that this is a modest 
amount, and as I have said before, the Navy has a way of knowing its 
lessons mighty well before it comes up here. You have farflung in- 
stallations. With these farflung, worldwide installations and opera- 
tions, it just takes a world of money to keep them going and make 
the necessary additions. I am sure of that. 

I was referring there to the bottom of page 4. You say that it is 
hard to make a choice. 

It has been very difficult to select replacement projects or projects which 
would improve our efficiency of operations. 

I see you have a relatively small amount here. Do you mean that 
many were left out through necessity of the ceiling that was on you 
asto how you could allow; is that right? 

Mr. Bantz. It was not a ceiling, but the Navy felt it had so much 
to do within the Navy implementation of the program or weapons 
systems that we had better put our money there. 

Senator Stennis. In other words, for this year you are emphasizing 
things that have to go with the weapons and the weapons system 
rather than the-—— 

Mr. Bantz. And the completion, sir, of stations that the committee 
has previously approved. 

Senator Stennis. Yes. 

Mr. Bantz. Which are under construction and for which we must 
have additional moneys in order to put into operation. 

Senator Stennis. In the first paragraph ending on page 5, you men- 
tion this problem out at the Long Beach Naval Shipyard. Have you 
given that your personal attention? I know it is a matter that con- 
cerned the committee last year. We considered it again then in the 
Appropriations Committee and soforth. 

Mr. Bantz. I spent a lot of time on that, Senator. 

Senator Stennis. What are you recommending? 

Mr. Banrz. There is $500,000 in there which the Bureau of Yards 
and Docks feels is absolutely essential in order to continue to protect 
the yard. As you know last year $6 million was approved by the two 
committees but there was a rider provision in each one of the state- 
ments that only a half million dollars could be used and over and 
above that the Secretary of the Navy would have to decide whether 
sufficient work was being done by the oil companies who were with- 
drawing oil in order to justify any further expenditure. 

Senator Stennis. Have you spent anything over that half million 
dollars? 

Mr, Bantz. No, sir; we are not authorized to. 

Senator Stennis. You have not? 

Mr. Bantz. No. 

Senator Stennis. I mean there has been no determination ? 

38060—59——_—7 








82 MILITARY CONSTRUCTION AUTHORIZATION 


Mr. Bantz. That’s right. This $500,000 in the opinion of BuDocks 
would take care of it through fiscal 1960. 

Senator Stennis. The other matter then is just left pending like jt 
was last year? 

Mr. Banrz. We are following it up very carefully and when we are 
convinced, if we are, that they are doing everything necessary to meet 
the needs, then, of course, we will probably ask for more. 

Senator Enere. Mr. Chairman, with respect to that matter, | 
observe that the question will be discussed in detail by other witnesses, 

Mr. Bantz. That is correct. 

Senator Stennis. That is correct. I wanted the benefit of the Sec- 
retary’s overall opinion on it now while he is before the committee 
rather than to ask him to come back. 

Senator Eneiz. May I ask him a question ? 

Senator Stennis. Yes,certainly. 

Senator Enete. Is it your view, Mr. Secretary, that if they are able 
to. stop this subsidence, the Long Beach facilities ought to be con- 
tinued ? 

Mr. Bantz,. Yes, sir. It isa very valuable yard. It is a fine asset 
to the Navy and if we can be assured that the measures they are taking, 
that the oil companies are taking, will protect it for the future, then 
we would go ahead. 

Senator Eneiz. Thank you very much. 

Senator Stennis. It carries on a major function of the Navy? 

Mr. Bantz. Yes, sir. 

Senator Stennis. As I remember, it gave us quite a bit of concern. 

All right, gentlemen of the committee, I will announce again we 
were hearing Secretary Bantz this morning, and now we are going to 
have the operational briefing to begin shortly in executive session. | 
have quite a few questions here prepared for the committee by the 
staff on which we need the Secretary’s opinion. We can submit them 
to him and he can answer them for the record. Are you ready to start 
the operational briefing ? 

Ali right, are there any other questions for the Secretary now? 
I think 4 will have to leave any question with you, Mr. Secretary, that 
I was going to ask. 

Senator Jackson ? 

Senator Jackson. I have perhaps one question, Mr. Chairman. 
How are you coming along on projects that we have authorized and 
appropriated money for and then the money is not spent¢ This has 
been a troublesome thing, you know. 

Mr. Banrz. Do you have any specific question on a specific project, 
Senator ¢ 

Senator Jackson. I know of several where this has occurred and 1 
just hope that we can avoid that sort of situation. I realize the prob- 
lem of funding is one that you have to wrestle with with the Bureau 
of the Budget, but I do think, Mr. Chairman, it is a bad situation where 
we take the time of the committee and the time of the services and we 
go ahead and authorize a project and then the money is appropriated 
and the funds are trozen. We are told it is urgent and yet they are 
held up for a couple of years at a time. 

Mr. Banvz. 1 don’t know of any urgent projects being held up, do 
you, Admiral Peltier ? 
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Senator Jackson. Weare told they areurgent. I will give you one, 
the Whidbey Island Navy Air Station runway. 

Mr. Bantz. I guess they are all urgent. 

Senator Jackson. They are represented to me as urgent. I don’t 
know. 

Admiral Petter. I agree they are urgent, Senator Jackson. But 
we do have, of course, more authorization than we have funds and that 
jg when you start getting 

Senator Jackson. I am talking about where the funds have been 
authorized and appropriated. 

Admiral Peirier. You still have more authorization than you have 
funds to match and some of them slip. 

Senator STENNis. Senator Jackson, after we finished our work on 
this subcommittee last year, the Appropriations Committee was rather 
severe on some of their figures, and there was much more authorized 
for the Navy on the list of approved items than there was money actu- 
ally appropriated. 

Mr. Banrz. That is right. 

‘Senator Jackson. In this particular instance they reappropriated 
funds twice. 

Admiral Pevrier. I am not familiar with that particularly, Senator 
Jackson. It was on the funding list twice you mean. 

Senator Jackson. Under the rule you know, if it is not spent or obli- 
gated, it has to be reappropriated. 

Senator STeNNis. ‘That is a very timely question. I just did not 
know whether you had any figures in mind about those. 

One question here, Mr. Secretary. Let me ask a question for the 
committee. You propose to ask for the money for every item that you 
have in this present authorization bill this year; isn’t that correct? 

Mr. Bantz. That is right, sir. 

Senator Stennis. The Navy appropriation bill now is to ask for 
funds to cover every item in this bill, and that is the new policy. 

Mr. Banrz. Yes, sir. 

Senator Stennis. That is certainly one that I approve, and I think 
we ought to get back on the track, gentlemen, and have these things 
run more or less on parallel lines. Everything was suspended, of 
course, during World War II and then again during the Korean war, 
and we never have really gotten back on the track in running these 
appropriations along with the authorizations. 

bs course, there will be exceptions. Also, I hope that the Appro- 
priations Committee this time can have a list of those items and then 
the money will more nearly correspond to the total amount of those 
two items. 

Senator Engle, do you have further questions? Senator Cannon? 

Senator Enaie. Mr. Chairman, 1 might say I agree wholeheartedly. 

Senator Stennis. Thank you. Now Secretary Bantz has given his 
personal attention, gentlemen, to the Navy’s part of this whole bill 
and has personal knowledge of it. We have about 17 or 18 questions 
here that I am going to ask him to take along. 

Mr, Banvz. All right, sir. 

Senator Stennis. And send back to us-for insertion in the record 
at the proper place. 
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Senator Stennis We might have to communicate with you further 
Mr. Secretary. 

Mr. Bantz. We will we happy to render any service we can, 

Senator Stennis. If there are no other questions and with an invi- 
tation to stay, but we do not expect you necessarily to stay, may we 
proceed over to the operational part of the briefing which will be in 
executive session. 

If there is anyone here who does not have clearance, why, we are 
sorry but we will have to ask you to retire. 

(Whereupon, at 10:55 a. m., the committee went into executive 
session. ) 

OPEN HEARINGS—RESUMED 


Senator Stennis. The next witness is Admiral Wilson. 

All right, Admiral Wilson, you are here next on our list. We are 
back on schedule. 

Do you have a prepared statement? 

Admiral Wuson. Yes, I do. 

Senator Stennis. Do you wish to read your statement, Admiral? 
Sometimes it is more effective to put it in the record for the benefit 
of the committee and staff, and emphasize the high points, although 
you always have the privilege of reading it if you wish. 

Admiral Wixson. Well, it is rather short, Mr. Chairman. 

Senator Stennis. All right, proceed in your own way. 

Admiral Wuson. All right, sir. 


TESTIMONY OF VICE ADM. RALPH E. WILSON, U.S. NAVY, DEPUTY 
CHIEF OF NAVAL OPERATIONS (LOGISTICS) 


Admiral Wizson. Mr. Chairman and members of the committee, I 
am Vice Adm. Ralph E. Wilson, U.S. Navy, Deputy Chief of Naval 
Operations for Logistics. It is a pleasure to appear before this com- 
mittee to discuss our fiscal year 1960 military construction program. 
I shall briefly outline the military requirements which are the basis 
for its formulation. 

The Navy is expending considerable effort to modernize the fleet. 
Steady progress is being made toward this goal. To gain the greatest 
effectiveness, however, we must, at the same time, modernize our 
supporting Shore Establishment. 

Every line item in this program has been repeatedly tested for need 
and urgency. Each item has withstood a succession of searching re- 
views within the Navy, the Department of Defense, and the Bureau 
of the Budget. 

The coon ar of our planning and this close examination is the 
program you are now considering. It is relatively small in — but 
well balanced and integrated in relation to the support provided to the 
various segments of our operating forces. It provides for increased 
ship-support capability; for safe operation of high-performance air- 
craft; for necessary improvements in research and development fa- 
cilities; for up-to-date personnel training; and for more tolerable 
living} accommodations for Navy and Marine Corps officers and 
enlisted men. 

The program is designed to achieve four major objectives. In order 
to illustrate the close relationship of the military construction pro- 
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m to other Navy programs, I shall cite these objectives and several 
of the implementing construction. projects. 

The direct support of fleet operations is one of these objectives. 
An example of this support is the breakwater at the Naval Station, 
Newport, R.I. This facility is needed to provide a safe harbor where 
maintenance work may be done on our destroyers while moored at 
the piers. This facility will make it unnecessary for the ships to keep 
steam up so they can sail quickly for open water aus storms or 
threats of storms—a frequent occurrence in this area. Many man- 
hours will be saved which can be devoted to ship maintenance. 

An oversea example is the Naval Air Station, Atsugi, Japan. 
Here we propose to rehabilitate the deteriorated runway pavement. 
Runway rere must be made to insure safe operation of our jet 
aircraft. Still another item of direct fleet support is the project 
for dredging the harbor at the Naval Air Station, Rota, Spain. The 
present water depth is approximately 33 feet. We need 40 feet to 
allow our large carriers to moor at the pier to discharge unflyable 
aircraft and to receive necessary services. The increased depth will 
allow large tankers to tie up at. the fueling pier for direct discharge 
of fuel. The wharf and piers were designed and built for the 40-foot 
depth. 

A second objective is to support the air and ground forces of the 
Marine Corps. A project in the program for such support is for 
construction of barracks at the Marine Corps Air Facility, Santa 
Ana, Calif. This will provide decent quarters for the enlisted men 
stationed there. At Santa Ana the Marines engage in operational 
training in the vertical envelopment concept of amphibious warfare, 
working closely with the nearby Marine ground forces at Camp 
Pendleton. Another project for the Marines is the construction of 
facilities for the use of modern weapons at Twentynine Palms, Calif. 

A third objective is to support the guided missile program. A 
classified project in the military construction program is to provide 
for development of the fleet ballistic missile of the Polaris weapon 
system. Another project will provide an increment for construction 
of the Pacific Missile Range. The various facilities included will 
be at Point Mugu and Point Arguello, Calif., and at several Pacific 
islands. This is a high priority project of the Navy and Department 
of Defense. It will be administered by the Navy for training and 
other purposes in the guided missile field by all of the military 
services, 

The support of research, development, and test programs is the 
fourth objective. An example of the several projects in the program 
supporting this objective is for the expansion of the acoustic analysis 
center at the Model Basin, Carderock, Md. This will provide more 
rapid and precise noise data analysis urgently needed to improve 
sonar detection ranges and submarine noise levels. A second project 
in this field of research is the high-level radiation laboratory at the 
naval research laboratory in the District of Columbia. This facility 
is needed for the conduct of basic research on the effects on various 
materials of high-level radiation. Many problems in the design of 
authorized nuclear-powered ships, submarines, and aircraft can be 
solved only after radiation data are obtained. 








86 MILITARY CONSTRUCTION AUTHORIZATION 


We are making every effort to utilize good existing facilities when- 
ever possible. The special Naval Communication Training Center 
Imperial Beach, Calif., is now housed in deteriorated temporary facili. 
ties. These facilities are worn out and have been condemned as unsani- 
tary by medical officials of the Navy. To replace them would cost 
approximately $14 million. We found that permanent facilities at 
the inactivated Naval Auxiliary Air Station, Corry Field, near Penga- 
cola, Fla., could be converted to satisfy the requirement at a cost of 
about $1 million. A project is in the program for this purpose. 

Our 1960 military construction program is a modest one. It will 
meet our most urgent needs. I recommend your favorable considera- 
tion. 

Thank you, sir. 

Senator Stennis. Admiral, without accepting all of these items, I 
feel that your program is very modest, indeed, from what I know about 
your subject. 

I have been on the Preparedness Subcommittee and hearing the tes- 
timony there about the needs of the fleet. I am about to decide that 
this program for the Navy just represents a big deferment rather than 
anehing else not only in construction but in other matters, in modern- 
ization of the fleet, in replacements, in many other items that I won’t 
go into here now. 

The captain made a point there about not having the special landing 
ships, I don’t know about the exact name, but he talked about the 
Marines. Do you consider this an acute situation? 

Admiral Witson. I think that is.one of the reasons why in effecting 
a balance in our overall programs, we have deliberately reduced mili- 
tary construction to the point we have. We recognize our pressing 
needs in new construction of ships and.research, and in all the major 
areas of our program, the guided missiles, the expense of providing 
an adequate number of them, so we have deliberately reduced this until 
our needs are met and no more. 

Senator Srennis. The military needs have yielded to other parts of 
the Navy program which are considered more important. 

Getting back to my question, though, my question was that you 
consider this added carrying power here as an urgent matter, and as 
demanding in its nature ? 

Admiral Wixson. Yes, sir; and we are meeting that in our shi 
construction program, along with our needs for other shipping. We 
have new amphibious types in our ship construction program. 

Senator Stennis. Well, you do have new ships in your present con- 
struction program to take care of that need. 

Admiral Witson. Yes, sir; we do. 

Senator Stennis. Well, that is encouraging to know that you do. 

You mentioned this installation at Rota. TI visited all of the instal- 
lations in Spain hurriedly last September that the Navy constructed 
there for the Air Force as well as yourself, and it is a mighty clean, 
fine-looking job. I was very much pleased, frankly, with what I saw. 
I want to commend the Navy for the construction job that they did 
out there. This installation at Rota, it seems to me when you do get 
it finished, will be about an answer to an admiral’s prayer almost in 
the layout and everything that you have there. 

I had the pleasure of being with Senator Case in Spain when he 
was negotiating the signing of the original agreements over there. 
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Senator Case. I didn’t negotiate; we witnessed it. 

Senator Stennis. Well, you were there and you were in conference 
with the Ambassador and others, and I hope you have been back 
recently and have seen some of the progress. 

Senator Case, do you have some questions ? 

Senator Case. Mr. Chairman, I have questions on two points in the 
admiral’s statement. 

The first, both with respect to Rota and Atsugi, Japan, I would 
like to raise this question of the security of the usability. 

Earlier in the testimony today reference was made to the, I think 
it was perhaps in the Stern statement, or in the classified 
briefing, that if we could not use these overseas bases the require- 
ments would be greater in terms of supporting ships. 

Are you satisfied with the prospect of the security usability of 
the station in Japan and also of this station in Spain? 

Admiral Wison. Insofar as Atsugi is concerned, yes, sir, I think, 
Iam quite sure of that. We, of course, reduced some of our holdings 
in Japan, and quite considerably. We have deployed some forces 
out of it—I am speaking now of all the services—but we have a mini- 
mum number of bases, both air and ship bases, in Japan and underway 
that are not under any pressure for us to vacate, and so far as I can 
appraise the situation now, we will not be forced to relinquish those 
particular ones. \ 

Senator Case. And do you think that the prospect of being able to 
use the harbor at Rota, Spain, warrants our deepening the capability 
of the harbor from 33 to 40 feet ? 

Admiral Wiuuson. Yes, sir. Of course, our agreement in Spain is 
up for negotiation or renewal in about 3 years, I believe. But we have 
no indication at the present time, none whatever, that favorable nego- 
tiations could not be made to continue it. 

Senator Case. Are efforts underway now to effect the renewal? 

Admiral Wixson. Not directly, as yet ; no, sir. 

Senator Casr. From time to time it has been our observation here 
that if we delay these negotiations until the last 6 months before they 
expire, they are much more difficult to renew 

Admiral Wixson. It will be, sir. 

Senator Case. Than being more forehanded. 

Admiral Wiutson. We are watching that, but we haven’t quite come 
to the time when we feel it should be reopened, as yet. 

Senator Casr. I have always thought that when there was a favor- 
able climate of opinion with the Government in power that we should 
use those opportunities to get the leasehold, or whatever the agreement 
calls for. We cannot control the shift of political fortunes in these 
other countries, but sometimes they are less favorable than at other 
times. So I hope you do not wait until the end of the 3 years. 

_I suppose the initiation, the initial responsibility for the renegotia- 
tion is with the State Department. 

Admiral Wixson. Yes, sir; in close coordination with Defense, I am 
sure. 

Senator Casr. The other question was with reference to the guided 
missile program and the increment. for construction of the Pacific 
missile range. 
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When I was there last December there was some concern expressed 
over the additional land requirements. How are you getting along 
there? There was one large ranch, as I recall; there was a question 
as to whether or not you could be able to get it. 

Admiral Perrier. That was the Sudden Ranch, Mr. Case. 

Senator Case. Yes. 

Admiral Pettrer. Our requirements indicate that we will probably 
have to take that over, and we are negotiating now with the people 
whether we can get it on a long-term Sedsh or purchase. He is very 
reluctant, of course, to sellit. But the requirements 

Senator Case. We discussed that at some length at the briefing we 
had there, and I feel a little sympathetic with the man who has built 
up over a period of years a good operating unit, as apparently the 
Suddens had. 

I was wondering if you could not accomplish your purpose by nego- 
tiating an easement rather than outright condemnation or purchase, 

Admiral Pettier. That is what we are looking at. 

Senator Case. It was indicated that the operation could be carried 
on with very little interference with the cattle operations out there, 
but what you wanted to be sure of was that there would not be some 
development that would put up some buildings or bring in some more 
settlement, or something like that, that would create a hazard. 

Mr. Bantz. In addition to that, Senator, we would be firing over this 
particular land this man owns. 

Senator Case. There would be firings, but we have had the Air Force 
aerial gunnery ranges, and bombing ranges, where arrangements have 
been made with the livestock operators to accept the risk, and it has 
been cheaper to pay for an additional critter than it would be to con- 
demn and take the whole place outright. 

Senator Enete. Mr. Chairman, would the Senator yield? 

Senator Stennis. Yes, Senator Engle. 

Senator Eneite. There have been some discussions about that and 
what the landowner is going to be worried about is they are going to 
take this land, and then when the time comes to dispose of the land it 
goes to GSA, and he has a bunch of fellows sitting right in the middle 
of his operations, and, of course, it deteriorates substantially the value 
of his property. 

As I understand, what the landowner wants to do, he is willing 
to give a lease, but when the military gets through with it he wants 
to be in a position to get his land back so that the operating unit 
he had is intact and he doesn’t have a bunch of people who are 
wholly foreign to his operation right in the middle of his proper- 
ty as a result of the GSA putting that land up for sale to the highest 

idder. 

Now it seems to me that kind of an arrangement where the owner 
is willing to cooperate ought to be worked out, rather than under- 
taking a system whereby at a later date—and we know how transi- 
tory these things are; you may be there for 20 years or 50, or you 
may be there for 10 months, we don’t know. 

Senator Casr. That could be accomplished by an easement and 
lease. 

Senator Enexr. That is correct. 
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Senator Case. He could stay right there and he could be as- 
sured of it, or his heirs could be. As I understand it, there is a 
younger generation of Suddens coming back. 

Senator Enaez. That is right. When they get out, he gets his 
land back. 

Senator Case. We have an identical situation of what Mr. Engle 
js stating in connection with the Air Force. There is an aerial gun- 
nery range where they took a lot of land when they were training 
B-17 gunners, they needed it then. It is going to be put on the 
market, and under the law relating to disposable surplus proper- 
ty, the former landowners have no priority. 

They are after us now to try to get us to introduce some legis- 
lation which will give them some sort of a preference in the bid- 
ding on the land. They not merely will have to take the risk of 
rebidding at today’s prices, which are different from what they 
were when they took that land, but they have no guarantee of any 
riority. 

I think that these people would be much easier to negotiate with 
if they could be assured if the land is surrendered that it could come 
back to them, and that during the time that the Government needs 
it, that they will hold the Government safe against any kind of 
a development which would decrease the human population and make 
the risk greater. 

Mr. Bantz. Admiral Peltier, where do we stand on negotiation? 

Admiral Preutrer. We haven’t had a real project to buy this land 
let. Itisstill in the planning stage. 

As I understand, the later planning of the missile range indi- 
cates they will locate some facilities on that ranch. That still could 
be worked out on a lease basis, although we do sometimes have trou- 
ble with the Department of Defense locating facilities on leased 
land. But I think some arrangement may be made because it is 
a real hardship to people who want to keep this land in the fam- 
ily when you buy that outright and then try to dispose of it. They 
don’t always get a chance to repurchase. 

Mr. Bantz. Admiral Monroe, who is in charge of the Pacific Mis- 
sile Range, will be down here on Wednesday, and we will be happy 
tosubmit to you the status of it. 

Senator Case. One other angle of it is the Southern Pacific Rail- 
road track. I was down there the day the first Thor was fired, 
and they were all ready to go along with the countdown, and it 
was deferred. I don’t suppose that is too serious for testing op- 
erations, and I assume pt that if you were using—if the Air 
Force were using Vandenberg for launching missiles in the war, 
that no one would worry too much about whether the train came 
long at the time you were ready to go ahead with the count- 
own. 

Do you contemplate having to take the land controlled by the South- 
ern Pacific for its passenger and freight train operations there in 
order to make this range efficient ? 

Admiral Pretrer. I am sure to make it efficient it should be bought, 
but it is rather an expensive item, and I think right now the arrange- 
ments I last heard on this were we would control by traffic control, 
maybe set up some signal system, to provide so that there would not 
be too much delay either in the firing or the train running. 
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Senator Case. Again, I think a carefully worked out operating 
agreement probably could save some money and result in a satisfactory 
arrangement. 

Admiral Pexrrer. That is what we are working on now. 

Mr. WepeMAN. Senator case, there is an agreement between the 
Defense Department and the Southern Pacific governing the meshin 
of the operations of the railroad with the range. It isa fairly detailed 
agreement. It provided for advance notice and actual control of 
traffic through the range itself and Vandenberg. 

Senator Srennis. All right. 

Senator Case. Thank you, Mr. Chairman. 

Senator Stennis. Thank you, Senator. 

Senator Jackson, do you have some questions ? 

Senator Jackson. Mr. Chairman, 1 share the concern you expressed 
a moment ago that they are deferring a lot of maybe important proj- 
ects here so far as military construction is concerned. 

I assume you started out in the usual way and received your overall 
budget ceiling and tried to work all the Navy programs under that as 
best. you could, and it looks to me like a big chunk of it came out of 
military construction. 

I think for our purpose, Mr. Chairman, rather than getting this 
bill 2 or 3 years from now, it would be helpful if the Navy could sub- 
mit some indications of their long-range program in the next 2 or 3 
years on what they are really going to need on construction. There 
is no sense in deluding ourselves in thinking because we have a small 
bill this year that it is going to be light next year and the year after. 

I. know there is one item that at least is important, and that is the 
question of fleet dispersal. You have a problem there that you haven't 
completed, and you will need money for shore facilities which is, I 
assume, being deferred, and you have got a lot of other programs that 
are being deferred. 

Could you submit something to us, Admiral, so that we know what 
you are thinking about in terms of the future in the way of military 
construction ? 

Admiral Wiuson. In the area of fleet dispersal we don’t have any 
large program of added facilities. 

Senator Jackson. No, but there have been recommendations but 
tle matter has been deferred because of budget ceilings and trying to 
stick within the certain ceiling for military construction, as I under- 
stand it, as it was told to us a short time ago. 

Mr. Banrtz. I don’t think it is so much the operational facilities as 
the backup and support of such things as hospitals and barracks, 
things of that nature, things that» were actually deferred. So far as 
the operation’s facilities problem, we haven’t got much of that. 

Senator Jackson. But new weapons systems are coming in all the 
time, you are going to have new construction. This is just as inevi- 
table as night follows day, is it not ? 

Mr. Bantz. Well, as the new weapons part, so far as the Navy is 
concerned, as far as military construction, I wouldn’t think so because 
obviously we don’t have any land-based launching sites. 

Admiral Witson. We have been pretty well keeping up so far as 
weapons systems are concerned, Senator. 
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Senator Jackson. Research and development, you don’t need—I 
know they are talking about new ranges, new facilities here, there, 
and everywhere. Well, maybe not. I wouldn’t want to go on record 
here looking ahead a year or two that you are not going to need quite 
a bit more. I mean, there are always new breakthroughs coming in. 
Just your West Virginia project off here, that is not a very small one. 

Well, if you are satisfied you are not going to need any more money, 
that is fine with me. 

Mr. Bantz. We didn’t say we were satisfied. Again I think the 
big majority of it comes out of the backup, the hospitals, ‘barracks, 
messhalls, and recreation, and things of that nature; those are the 
things we are deferring. 

Senator Jackson. I think we really ought to have a look ahead to 
see what actually was deferred, you see. I would like to know. Be- 
cause we will be wrestling with these problems for the next few years, 
and I think it would be helpful, Mr. Chairman, to see what the long- 
range program is. 

Senator Stennis. All right. 

Senator Jackson. That is No, 1, and No. 2, what was cut out of 
this budget that would have otherwise been in, had it not been for 
the need to shift the funds from military construction to new ships 
and other more critical items. 

Senator Stennis. Well, do you want ‘to rephrase your question: in 
writing, or are you satisfied with it as you have stated it, or ‘just 
what? 

Senator Jackson. I will restate it.. I think it is very simple. I 
will put it in a letter, if you want me to: 

One, what you cut out by reason of higher priority items, military 
constructions requests. 

No. 2, what your long-range program is for the next 3 years in the 
way of military construction items. 

Those two things. 

(The question 1 information requested is as follows:) 

The Navy has firm requirements for a minimum of $350 million a year in-new 
authorization for military construction for the next 3 years, In addition to 
providing support for planned new weapons systems and operational coneepts, 
we need to replace many temporary World War II structures which have 
deteriorated so badly that it is uneconomical to maintain or repair them. 

(The question 2 information requested is as follows:) 


The overriding priority of the Pacific missile range and support facilities for 
Polaris made it necessary to cut out projects such as the hydroballistics tank 
at NOL, White Oak, the noise measurement facility at the Naval Shipyard, 
Portsmouth, N.H., the Rocket Component Test Laboratory, Lake Denmark, N.J., 
the hospital at Twenty-Nine Palms, Calif., and the replacement of numerous 
deteriorated operational and personnel facilities. 


Senator Encore. Mr. Chairman, will you add to that two more 
questions? I would like to know what you requested in what you 
submitted to the Department of Defense, and what they took out, if 
anything, or added, and then what the Bureau of the Budget did to 

ou after you got over there with respect to items either requested 
y you and not disallowed by the Department of Defense, or added 
by the Department of Defense. 
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In other words, let’s see how this thing went, rogressively ; what 
° ’ 
you asked for, what you got in both places, the Senora of De- 
fense and the Bureau of the Budget. 
_ Senator Stennis. Well, the members of the committee, let’s have 
it understood we are asking for that as a general overall policy in- 
formation. We will try to avoid getting bogged down on different 
projects ourselves that were left out. 

Senator Ener. That is right. 

Senator Stennis. You want the general policy and general picture 
of the future, that is what the committee desires; is that correct ? 

Mr. Banrz. It was a little more specific than the way Senator 
Engle asked. He asked specifically what, if anything, the Depart- 
ment of Defense and what the Bureau of the Budget had cut out of 
our program, 

Senator Stennis. I want the committee to have an understanding 
what we are calling for primarily on that basis. 

All right, you have heard the requests of the committee. 

Any objection to that being requested by the committee ? 

(No response. ) 

Senator Stennis. I think it would be helpful to us, myself, but I 
don’t favor going into all those items. 

(The information requested by Senator Engle is as follows:) 

Navy’s submission for new military construction authorization for fiscal year 
1960 to the Department of Defense totaled $246,725,000. After review by the 
Department of Defense and in consultation with the Navy, this program was 
reduced to $178,853,000. This reduction was brought about by some refinement 
in scope of certain projects by the Department of Defense, but primarily by 
Navy withdrawing projects in order to bring the requested new authorization 
into line with the new obligational authority for fiscal year 1960 of $244- million 
for military construction allowed by the overall Navy budget. 

The Bureau of the Budget, in its review, eliminated one project for land acqui- 


sition and refined scope of a station hospital at Naval Air Station, Lemoore, 
Calif., reducing the total of nev authorization to $177,784,000. 


Senator Stennis. Senator Cannon, do you have any questions? 

Senator Cannon. No questions. 

Senator Stennis. Senator Engle. 

Senator Encrz. I wanted to ask you about Point Mugu. Dol 
understand you are going to put some instrumentation out in the 
Pacific ? 

Admiral Witson. Yes, sir. 

Senator Eneie. Do you have any plans to put some instrumenta- 
tion on San Nicolas Island ? | 

Admiral Witson. Yes. 

Senator Eneie. Are you prepared to support the proposition that 
the instrumentation proposed on San Nicolas Island is inconsistent 
with oil drilling on or adjacent to the island ? 

Admiral Witson. I believe that would be our view at the moment, 
Senator. I don’t think we have completely resolved that issue. 
There have been some inquiries with regard to it. 

Senator Enciz. Are there no bases in the United States, according 
to your information, where you have instrumentation which is ad- 
jacent to operations for oil drilling or similar to oil drilling? 

What I am driving at, Admiral, is: There are oil applications for 
San Nicolas Island or on the perimeter of it. Those oil applications, 
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if implemented, would bring substantial revenues to the Federal Gov- 
ernment. ‘ 

Now, there is no use for the Navy being’a dog in the manger. 
Unless the Navy can establish that the Federal Government is being 
deprived of those revenues for reasons that are wholly inconsistent 
with their operation for the main purpose for which the island is 
maintained, the multiple use ought to be permitted, and I would lke 
to see some justification of that. 

I have a letter on it, but I don’t believe it, and I want to find out. 

Admiral Wiuson. All right, sir. I can’t give you the answer im- 
mediately as to what the effects would be on the instrumentation. We 
can certainly look into it and give you a complete answer to it. 

Senator Enexie. I would like to have that. 

(The information requested is as follows :) 

San Nicolas Island provides sensitive radar, telemetry, and data processing 
instrumentation associated with the flight of missiles and satellite vehicles in 
the Pacific missile range. The Navy also conducts electronically controlled drone 
flight operations from the island. Large electrical power sources necessary for 
drilling and pumping operations would seriously impede the military mission 
through emissions of electromagnetic interference. 

A highly classified electronics project of the Bureau of Ships on the island is 
seriously hampered by earthborne low frequency mechanical interference of a 
seismic nature incident to drilling, pumping, and other mining activities in the 
geographical proximity. 

In addition, the installation at San Nicolas Island has been designated a maxi- 
mum security area by direction of the President. 

Senator Encie. Now, with reference to your installation at Im- 
perial Beach, I observe you say that these facilities are worn out 
and have been condemned. Are you going to give up that property ? 

Admiral Wiison. Not entirely, sir. 

Senator Eneir. Why don’t you? 

Admiral Witson. I am talking about a radio communications fa- 
cility which takes part of it. We will give up some facilities as soon 
as this school is relocated. 

Senator Eneie. My observation has been when the military gets 
hold of something they never let loose of it whether they can use it 
or not, and if you are going to sit there and do nothing on Imperial 
Beach, you ought to turn that property back so that it can go into pri- 
vate ownership and private development. 

I don’t object to your not giving it up or using it so long as it is 
for the Navy use. 

Admiral Wirson. Senator, we do not retain property for which 
we have no use. We have been studying that thing continuously. 

Senator Ener. I hope you are right, Admiral. I went through 2 
years of hearings on that, and I would like to have submitted, Mr. 
Chairman, for the record here a statement as to what uses are going 
to be made of Imperial Beach, if any, and what portions of Imperial 
Beach, if any, can now, because of the deteriorated condition and the 
fact. that the Navy can no longer use it for its main purpose, be turned 
back to private ownership and to other uses. 

Senator Stennis. Your point is that you want it, if possible, turned 
back to private use? 

Senator Enete. That is correct. 

Senator Stennis. If it is going to be vacated ? 
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Senator Eneiz. That is right, and any time they let loose they 
ought to let loose and not hang on to it. 

Senator Srennis. All right, Admiral, if you can submit a state- 
ment, one of you gentlemen, as to the prospective use of this property, 
it isa very relevant and material inquiry. 

(The information requested is as follows :) 

The deteriorated unsanitary structures now used for the special communica- 
tion training center for Imperial Beach will be razed. The underlying land and 
the other facilities comprising the Naval Radio Station, Imperial Beach, must 
be continued in use by the Navy since there is a military requirement for the 
facility. 

Mr. Bantz. Senator, can I say something in addition to what Ad- 
miral Wilson has said, because I know he has been working very hard 
to evaluate all of the shore holdings of the Navy to declare as excess 
those things we don’t need, 

As you men can well appreciate, you can’t very well tell 4 or 5 years 
from now whether we need a project. There is no question about it, 
sometimes we carry a project too long before we declare it excess, but 
there was a basic reason. 

I think we have had a more aggressive program under Admiral 
Wilson’s leadership than we have had for a long time in declaring 
property excess. That is a continuing part of the program of Ad- 
miral Wilson and Captain Chew, to declare everything surplus that is 
not necessary. 

There are times when a classified project is to come up, or some other 
reasons sometimes we hold on to it too long, but in the main we are 
searching carefully. 

Senator Stennis. We are glad to get that statement, and commend 
Admiral Wilson and Captain Chew for their efforts. 

I think most of us here, though, as the Senator just remarked, think 
that the military holds on to a thing, everyone holds on to a thing; but 
I do think though you have so much land now and installations that 
the military being alert as they are to public opinion, can well recon- 
sider their position, as the Secretary suggests, and turn loose this 
property whenever they can. 

It will create more and more resentment on the part of the public 
if they feel that you do not actually need it. But I think your state- 
men is very helpful to us. 

Anything else, Senator? 

Senator Eneix. No thank you, sir. 

Senator Srennis. Senator Cannon. 

Senator Cannon. No. 

Senator Srennis. We thank you very much. You are going to 
stay here for the rest of the hearing, Admiral. 

That brings us to you, Captain Chew. You have a prepared state- 
ment. If you wish to read it, you may. 

Captain Cuew. It is a short one. 

Senator Srennis. But before we have your statement, Captain 
Chew, I'd like to have inserted in the record at this point, the answers 
tothe questions that were submitted to the Navy at the beginning of 
these hearings. 
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(The information requested is as follows :) 


QUESTIONNAIRE ON Navy Fiscat Year 1960 Mivitary CONSTRUCTION 
AUTHORIZATION PROGRAM 


I. Do you propose to ask for funding during fiscal year 1960 for the entire pro- 

am described in this bill? ; 

Answer. The Department of the Navy will request full funding for all classi- 
fied and unclassified line items contained in S. 1086. Because of the nature of 
the authorization, no funding will be requested for section 203. t 

Il. In compiling this bill, were true operational requirements given priority 
over marginal ones? We want to be certain that projects authorized are abso- 
lutely essential to the overall combat effectiveness of the Navy. 

Answer. In compiling this bill, every effort was made to insure that true oper- 
ational requirements were given priority over marginal ones and to insure that 
projects authorized are absolutely essential to the overall combat effectiveness 
of the Navy. 

Ill. I note in your statement that your current request is austere and the 
smallest since 1954. What was the original request for new authorization made 
to your office by the various bureaus of the Navy as compared to what you finally 
requested? This will give us some idea as to the stringency of your review. 

Answer. The 1960 program reviewed by the Office of the Assistant Secretary 
of the Navy (Material) was that submitted by the Chief of Naval Operations 
in the amount of $246,408,000. As a result of an intensive review of the program 
with the Office of the Chief of Naval Operations, and after consultation and 
agreement with the Department of Defense, the program was finally approved by 
that Department in the amount of $178,544,000. 

IV. I know that you make a continuing study to insure full use is made of 
existing facilities and to dispose of excess installations which cannot be con- 
verted to other use. Can you give us, or supply for the record, a list by States 
of those bases inactivated during the past 2 years and those contemplated to be 
inactivated in the near future? 

Answer. Fiscal year 1957, see tab A. Fiscal year 1958, see tab B. Fiscal year 
1959, see tab C. 

V. Last year, this committee expressed concern over the fact that funds were 
being requested for renovation or construction of new hospitals when maximum 
utilization was not being accomplished at existing facilities. How much new 
authorization are you requesting for hospital construction or renovation? 

Answer. Authorization is being requested for two station hospitals—one 67- 
bed station hospital for a new air station at Lemoore, Calif., and one 40-bed 
station hospital addition at the Naval Station, Roosevelt Roads, P.R. Medical 
care from civilian or other military sources is not available within a reasonable 
distance of either of these two locations. With the exception of these two sta- 
tion hospitals, there is no new authorization requested for hospital construction 
or renovation. 

VI. (a) Can you assure us that there are no other existing Government facili- 
ties that can be utilized in place of these your authorization requests relate to? 

Answer. I can assure you that there are no other existing Government facili- 
ties within any reasonably economical distance that can be utilized in place of the 
facilities for which authorization is being requested. These construction proj- 
ects were cleared for this purpose with the. other armed services, with the 
Department of Defense, and with the Bureau of the Budget, prior to submission 
to the Congress. 

VI. (b) Will you submit for the record a tabulation showing the bed capacity 
of naval hospitals during fiscal year 1958, together with the average number of 
beds occupied by both military personnel and dependents, and the cost per 
patient-day ? 

Answer. The total normal bed capacity of the naval hospitals is 24,030. Of 
these, 15,575 beds were staffed, equipped, and prepared for the receipt of patients 
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under the term “Authorized Operating Beds.” There were, 


on the a erage 
12,052 beds occupied during the fiscal year 1958, as follows: " 
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This represents an average daily occupancy of 80.38 percent of the author- 
ized operating beds. 

Average bassinets, occupied, not included in the census, 263. 

The average cost per inpatient day in all naval hospitals, both continenta) 
and extracontinental, during fiscal year 1958 was $18.19. This cost is inclusive 
of military pay, civilian salaries, maintenance, upkeep, food, and all other 
aspects of inpatient care. 

VII. What percent of your total authorization is for overseas construction? 
In the past, this committee has expressed a desire that greater vigilance be 
exercised to insure that overseas construction is kept to a minimum, and that 
the stationing of dependents in areas of potential combat be severely questioned. 

Answer. 35 percent. 

VII. (a) How many Navy dependents are now overseas? 

Answer. As of September 30, 1958 : 


Foreign countries: 
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VII. (b) In view of world conditions, particularly the Berlin crisis, are there 
any plans to evacuate dependents from overseas areas? 

Answer. The U.S. Armed Forces worldwide have contingency plans, including 
possible evacuation of dependents. Implementation of evacuation plans de- 
pends on military considerations and safety of the dependents involved. A 
general evacuation will not be ordered except as a result of decision at the 
highest levels of Government. 

VIII. You are requesting additional authorization for the Pacific Missile 
Range. Is this range not a duplication of existing Army and Air Force ranges? 

Answer. The Pacific Missile Range augments but does not duplicate this 
country’s capability for conducting tests of missiles, satellites, and space 
vehicles. The Pacific Missile Range is the Nation’s primary range on which 
military presonnel are trained in servicing and launching ballistic missiles for 
defense. The U.S. programs for testing ballistic missiles and space vehicles 
require additional launching sites that are contiguous to a usable ocean area. 
The PMR provides a completely unique capability for testing astronautic 
vehicles, specifically safe southward launchings from U.S. soil for polar orbiting 
vehicles. The geography of the PMR Point Arguello launching site has no 
land obstruction between it and the South Pole. This eliminates international 
complications that could arise if a booster or a malfunctioning missile were 
to fall on foreign territory. All U.S. territory is essentially clear. The ICBM 
pads at Vandenberg Air Force Base are reserved for operational employment 
and are an integral part of the Strategic Air Command’s complex of ICBM 
bases. The Atlantic Missile Range is an R. & D. range and should be used for 
this purpose only. The White Sands Missile Range is intracontinental and 
limited in nature. The Army work with missiles at the WSMR and the Air 
Force work at the AMR in no sense duplicate work to be accomplished at PMR. 
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The three ranges are a complex of national ranges, each contributing to the 
overall national effort in astronautics. 

1X. (a) Are there any significant changes in this program such as reloca- 
tion of tracking stations, etc. ? 

Answer. Qualifiedly, yes; but predictable and planned accordingly. In fiscal 
year 1959, several mobile tracking stations were moved from an inland range 
(Point Mugu, Calif., to Dugway, Utah) to the Naval Missile Center, Point Mugu, 
upon the eancellation of the REGULUS II program. These will be used else- 
where on the PMR. Recently, the Director of Guided Missiles, Mr. Holaday, 
authorized the siting of NIKE/ZEUS tests in the Pacific Missile Range, utilizing 
one of the central Pacific Islands (Kwajalein). There have been certain adjust- 
ments in cognizance of worldwide tracking stations, one of which brought a track- 
ing radar on Hawaii under the commander of PMR. 

X. Does your 1960 program call for any reduction in combat effectiveness? 
(a) How about the Marine Corps? 

Answer. The 1960 program will not result in any reduction in combat effective- 
ness either for the Navy or the Marine Corps. 

XI. Section 414 of the general provisions is designed to repeal the law 
requiring the. military departments to come. into agreement with the Armed 
Services Committees in respect to certain real estate actions involving $25,000 
or more. What is your feeling in the matter and why is it being requested? 

Answer. Section 414 would repeal section 2662, title 10, United States Code, 
and section 43 of the act of August 10, 1956 (70 Stat. 636). The recommended 
repeal of these sections is in conformity with the recommendation of the Presi- 
dent to the Congress in his budget message earlier this year. 

XII. Will you submit for the record a chart showing land acquisitions con- 
tained in title II of this bill and for what purpose. Also a comparison of such 
acquisitions for the past 5 years. 

Answer. See tab D. 
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TABLE D 


Land acquisitions contained in title II of current bill 





—_—_—— 











Station and location Estate Acres Cost Purpose 
MCON: | 
Submarine Base, New London, | Fee-..------ ‘ 19. 30 $27,000 | Barracks construction. 
Conn. 
Auxiliary Air Station, Meridian, |----- do_.... .. ..] 1, 860. 00 744, 000 | New outlying field. 
Miss. 
Easement. ._._| 2, 080.00 104, 000 
Utilities... 25. -fooas is ic 58. 000 
Auxiliary Air Station, Whiting | Fee... .-...-. 240. 00 82,000 | Runway end zones and 
Field, Fla. Easement.....| 389.00 45, 000 approach clearances. 
ae ee 3. 00 1, 000 
SPUR esac s ofaee sande 1, 000 
Station, Norfolk, Va....-.... --- , REEL Te $7. 01 81,000 | Recreational areas. 
Public Works Center, Guam, |...-. id, ant 30. 00 280, 000 | Powerplant site and power- 
Marianas Islands. line right-of-way. 
SUES bocacefencunorpyitemes Undeter- fing oo dedde oe ~teneeae 
mined. 
EMMY - - --.-------------< 202] -2--- iteosints ee ee ee 
ESS nacapdncianncekcceapeaereecnedscsa aay ae ne ee 
MONRF: 
Marine Corps Reserve Training | Fee.--..----.- 30. 00 20,000 | Site for the center. 
Center, Johnson City, Tenn. 
es eee ee ee EE 





Land acquisitions, 1955-59 














Authorized 
Military construction programs 
Acres | Cost 

} 
Pe Tw Ba OO6 COGS) in nw nse Sack seb emecwedssiekent LO ds sete 56, 550 | $3, 009, 000 
Public Law 84-161 (1956 flight clearance) .........-...------..-.-------------- 131, 590 23, 000, 000 
ee ey OIE CLOUO) on noe NW , B ehh il cckedsdietceseccectund 64, 717 10, 715, 000 
EO BOW OF-G08 C067) «oc cnet eno ck db piwe deste 4asb po bd ntatdeSpibeesdde 1, 145, 600 26, 610, 000 
EE, GR ns canon cnatsandebishebabaukabdalnadeuddnadabue 32, 733 6, 048, 000 
I ne eh vedaesieieasees 5, 514 | 3, 805, 000 


TESTIMONY OF CAPT. J. L. CHEW, U.S. NAVY, DIRECTOR, SHORE 
ESTABLISHMENT DEVELOPMENT AND MAINTENANCE DIVISION, 
OFFICE OF CHIEF OF NAVAL OPERATIONS 


Capain Curw. I am Capt, John L. Chew, U.S. Navy, Director of 
the Shore Establishment Development and Maintenance Division in 
the Office of the Chief of Naval Operations. 

Title II of the bill before you would authorize the construction 
of various facilities to meet military requirements of the Navy. 
These facilities include a number of projects at specific locations both 
inside the United States and overseas. These are covered by sections 
201 and 202 of the bill at a total estimated cost of $177,784,000. 

Section 203 would renew authorization granted last year in the 
amount of $17,500,000 for construction of facilities to meet emer- 
gency requirements which may arise from such things as a break- 
through in research or development, a speedup of weapons produc- 
tion, a change in mission, or conditions of a similar nature. 

Section 204 would authorize 100 units of Commodity Credit and 
4,322 units of Capehart family housing for naval and Marine Corps 
personnel at stations both overseas and in the continental United 
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States. The authorization of the 4,322 units, of course, is contingent 
on extension of the “Capehart” legislation. 

The final portions of title II, sections 205, 206, and 207, would 
authorize the amendment of three previous authorization acts b 
increasing the amounts for several projects by the relatively sma 
total of $850,000. This is necessitated by rising costs which have 
caused a revision of our original estimates. 

Military construction is not a self-sufficient program. It exists for 
the sole purpose of supporting other Navy programs—all of which are 
pointed to increasing the combat readiness of the operating forces, 
To illustrate this support, the construction projects in sections 201 
and 202 of the bill may be grouped under the four major objectives 
of this program as: 











rl ance dackbntennencpcnsincnddievntencoseteramenectnmmanwinarsimmenirenae $126, 097, 000 
Se) ee CIID “FRc csc ral nwt rommananecueus 41, 706, 000 
STD Un annrrnrnre OUI Os cceetameniacion 8, 804, 000 
(6) Gommnentss-air-etenne..., —-..........-.-...—..~---- 23, 133, 000 
en ee 2 a a eameieninbnessbarnetar abe 23, 506, 000 
rs leeds rabies ove cared vemos snes sinew nen nae ene ceili ead 28, 948, 000 
ee ee et oben wae<ctcawenesn 34, 466, 000 
te) Paeet Ballistic miasiie: Poleris._._......._............=- 4, 416, 000 
ee ree OID Te emscitecnenasenunaonien 30, 050, 000 


Senator Srennis. May I ask a question there? All of these missile 
ranges, is that one the Navy has of itsown? 

Captain Cuew. This is the Department of Defense commitment. 
The Navy is the executive agent and it will handle missiles from all 
services, including other agencies. 

Senator Stennis. That is all I wanted toknow. You may proceed, 

Captain Caew. Under the third category : 


TU ne ek ee $9, 022, 000 
4. Marine Corps Air and Ground Forces_...........-.....----~- 8, 199, 000 
NS a Sdn a decks ts en geld eb eh sheet Ban aed non $177, 784, 000 


The other portions of title II also support one or more of these 
major objectives. To further indicate the Navy’s need to replace de- 
teriorated and obsolescent facilities, $22 million of the $177 million in 
title II is for specific construction projects for replacement. That is 
12.3 percent of the total. 

There are 11 classes of facilities in the Navy’s program. They are 
sponsored by the several bureaus and offices, including the Office of 
the Chief of Naval Operations and the Marine Corps. A summary 
of the classes is shown on the first page of the program book which 
you have before you. Details are shown on the remaining pages of 
the book. Title IT of the bill you are now considering lists the titles 
of the classes and the proposed authorization in corresponding se- 
quence. With your permission, Mr. Chairman, I shall list these 
facilities classes, the total amount of authorization recommended and 
examples of projects included ineach. They are: 

Shipyard facilities, $10,525,000: Projects included in this class are 
for replacement of wornout, defective parts of existing drydocks at 
the Boston and Brooklyn Naval Shipyards; for construction of bar- 
racks at the Navy Submarine Base, New London, Conn., which ac- 
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commodate students and other enlisted men who are assigned pri- 
marily in connection with the nuclear and Polaris submarine pro- 

ms; and a project at the naval ship repair cea Guam, to 
rebuild the deteriorated wharves so as to assure suitable berthing 
of the ships undergoing repairs there. act 

Fleet base facilities, $7,353,000: There is one project in this class, 
but it is most important. It will provide for construction of a break- 
water at the Naval Station, Newport, R.I., the major home port of 
Atlantic Fleet destroyers, and it is the one Admiral Wilson mentioned 
previously. | oe iat ke . 

Aviation facilities, $117,220,000: Projects in this class are required 
to support basic air training at the Naval Auxiliary Air Stations at 
Meridian, Miss., and at Whiting Field, Fla.; for the development of 
a Master Jet Field at Lemoore, Calif.; for developmental facilities 
at the Naval Air Station, Patuxent River, Md.; and various facilities 
at several strategic stations overseas. 

Supply facilities, $5,132,000: Four projects in this class will pro- 
vide tionic data processing machine installations for three con- 
tinental supply activities and for the Naval Supply Center, Pearl 
Harbor. Efficient supply operations require these modern manage- 
ment tools. Another important project at the Pearl Harbor Center 
is the provision of facilities for underground storage of aviation fuel. 

Marine Corps facilities, $1,897,000: The program for the Marine 
Corps includes projects for improved utilities at the supply center 
at Barstow and the base at Twentynine Palms, Calif. The program 
also includes projects for atomic assembly and checkout structures and 
related magazine at Twentynine Palms, Calif., and Camp Lejeune, 
N.C. 

Ordnance facilities, $2,682,000: This class includes only one un- 
classified project which is to be constructed at the Naval Propellant 
Plant, Indian Head, Md. It includes three classified projects, one for 
our top priority Polaris program, and the other two for antisub- 
marine weapons support facilities. 

Service school facilities, $7,499,000: Included in this class are proj- 
ects for new utilities at the Naval Academy, Annapolis, Md., and at 
the San Diego, Calif., Naval Training Center; for communication 
training facilities at Corry Field, Fla., which Admiral Wilson just 
mentioned, and for replacement of recruit barracks at the Naval 
Training Center, Great Lakes, Tl. 

Medical facilities, $75,000: This class includes only one project. It 
will provide a medical research laboratory at the Naval Subeisithe 
Base, New London, Conn. 

Communication facilities, $13,863,000: Included in this class are 
projects for base facilities of the Naval Radio Research Station, Sugar 
Grove, W. Va.; additional facilities for the Naval Radio Station in 
Washington County, Maine; utilities at four overseas activities; and 
facilities at our Okinawa naval security group activity. 

Office of Naval Research Facilities, $1,591,000: This is another of 
the classes having only one project. It is for research facilities at the 
Naval Research Laboratory located in the District of Columbia. 

_ Yards and Docks facilities, $10,947,000: Again, there is one project 
in this class. It will provide for improvements to the islandwide 
power system on Guam. 

All projects in this authorization program are also in our funding 
program. 








108 MILITARY CONSTRUCTION AUTHORIZATION 


I would like to repeat, that all of the projects in this program are 
in our funding program. 

This concludes my summary, Mr. Chairman, and this summary ¢or- 
responds to the projects as now included in S. 1086... There are gey- 
eral minor changes in the Navy’s program which I should like to bring 
to the committee’s attention as we come to them in the discussion of 
the various line items later on. 

Before we outline the details of the Navy’s fiscal year 1960 authoriza- 
tion program, the committee may wish to hear from the Chief of the 
Bureau of Yards and Docks of the general status of military construe. 
tion previously authorized in Navy programs. Rear Admiral Peltier 
Chief of the Bureau, is here, prepared to present any such information 
you desire. 

Senator Stennis. Thank you, Captain. I will ask a few brief 
questions now, because all of you are here. 

The medical facilities, that is a small item, but what special medi- 
cal research is it that you are building a building for at New London 
Conn.? What is the nature of that research, as many research centers 
as we have in medicine everywhere ? 

Captain Cuew. I can give you that, sir. I think it might be inter. 
esting to know the mission. The mission of that Medical Research 
Laboratory is to conduct medical research and development on prob- 
lems peculiar to shipboard, submarine, and diving medicine. And 
it provides for alterations to an existing facility. 

Senator Stennis. All right. Now, you are asking for new author- 
ization here for Patuxent, Md., I believe that is, that is to take care 
of Anacostia vacating ? 

Captain Cuew. No, sir, that is Patuxent, Md. 

Senator Srennis. That has no connection with your Anacostia 
Naval Base down here on the Potomac? 

Captain Curw. No, sir. 

Admiral Witson. Patuxent is our Naval Air Test Station where 
new aircraft are tested. 

Senator Stennis. When do you plan to vacate Anacostia down 
here? 

Captain Curew. Captain Rankin can probably give you the correct 
date on the planned vacation of Anacostia. 

Captain Ranxrn. I am Captain Rankin. We expect to be out of 
there in 1961, as soon as the facilities at Towers Field are completed. 

Senator Stennis. What use do you propose to put the present Ana- 
costia area to? 

Captain Ranxry. Admiral Wilson will speak on that. 

Admiral Wutson. We have a program on that, sir. As you know, 
we are now on squatter’s rights, you might say, with our barracks and 
facilities just over the Anacostia Bridge, the old temporary quarters 
there at the Naval Receiving Station. In addition to that, at Ana- 
costia we have the Navy Photographic Laboratory. By leaving that 
there and making the maximum use of the permanent buildings that 
are at Anacostia we can provide a proper housing in there for these 
enlisted people that are now quartered in these squatter’s rights tem- 
porary buildings. 

Senator Stennis. Is there anything in this bill that pertains to that 
program ? 
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Admiral Wizson. No, sir, not in this particular one. 

Senator Stennis. What about the situation at Guam now? We 
had a program out there not too long ago. I thought you got every- 
thing out there that you wanted. Maybe I am confusing it with some 
other program. You list quite a bit of money here, anyway, for 
Guam. ' a 

Captain Curew. Actually, the big project, sir, is for the island power 
supply and this is merely to bring the power generating facilities up 
to the requirements that the expanding island of Guam, both from 
the civilian population and the military, are going to need. 

As you probably know, the power supply at Guam is a hodgepodge, 
a couple of steam generating plants and advanced base components, 
diesel electric plants, and this is to provide an additional increment 
and will not be all that will eventua ly be required to meet the load 
at Guam. Tae 

Senator Stennis. You must think you need it, badly to give it pref- 
erence enough to stay in this slim bill. 

Captain Cuew. I would like to make one comment, sir. That is 
our last firm base in the Pacific. That belongs to us. 

Senator Stennis. Yes. All right. a 

You mentioned Okinawa in here, the facilities at the Okinawa 
Naval Security Group Sea: + 

Captain Cuew. Those are Security Group activities, sir. 

Senator STENNIS. ag 3 were complaining a few years ago about 
our taking of land out there. There were enormous sums involved 
for land. That trouble has all cleared up, has it not? 

Captain Cuew. I will have to furnish that answer, Senator. 

(The information requested is as follows:) 

The Department of the Army is the executive agency responsible for the 
acquisition of all land required in the Ryukyu Islands (Okinawa) by all U.S. 
agencies. Acquisition and compensation are actually handled by the Army 
Okinawa district engineers. 

The Ryukyuan complaints concerning U.S. land acquisition and compensation 
have been eliminated. They were strongly opposed to our making single, 
full payment for determinable estates (long-term interests) in their land. In 
the light of these objections, a new, mutually acceptable land compensation 
program was developed in Okinawa last year in a series of joint conferences 
between the high commissioner and Ryukyuan leaders. The new program, 
which was approved by the United States on November 22, 1958, provides for 
rental payments under leaseholds. Determinable estates previously taken have 
been canceled. Landowners are now evidencing their acceptance of the new pro- 
gram by signing leases for the first time. There are two types of leases. 
Tem;rary leases are signed where our requirement is 5 years or less. In- 
definite leases cover our long-term requirements. 

It is understood that the Department of the Army is prepared to provide 
detailed information on this subject if you should so desire. 

_ Senator Stennis. We will not go further on that now; we will get 
into that later. 

Senator Case. 

Senator Casp. Captain Chew, I notice that you are asking for re- 
néwal of the $17,500,000 for emergency requirements. That is car- 
ried in section 203. 

Captain Cugw. Yes, sir. 

Senator Case. How much of the $17,500,000 authorized in last 
year’s bill have you used? 
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Captain Curew. We only used $626,000, but we have an emergent 
project that is now rearing its head that will require about $3.5 million, 

Senator Case. Is that funded ? 

_ Captain Cnew. No, sir, this is only authorization, unfortunately; 
it 1s not money. ' 

Senator Case. How do you propose to get that $3 million by re. 
programing or supplemental ? , 

Captain Cuew. It will have to be just that, sir, deferral of other 
projects or reprograming. 

Senator Case. When you made the statement that you were asking 
for funding, can you ask for funding under section 204 when you 
don’t know what you are going to use it for? 

Captain Cuew. No. 

Senator Cass. So the statement about asking for funding is modi- 
fied to the extent that you are not asking for this prospective $17.5 
million in the new section 203 ? 

Captain Cuew. Well, actually, I agree with you, sir; you can’t ask 
for funding of things that you don’t know that they are going to 
come up. We couldn’t list them on our funding program, So conse- 
quently, once our execution program is made out, if something does 
come up, something else has to be deferred. 

Senator Case. How did you arrive at the figure of $17.5 million! 

Captain Curw. Well, sir, as I told the House committee, I think it 
‘ame off the top of somebody’s head, because it was halfway between 
$25 million and $10 million. The $10 million was approved by the 
House, and I think 25 by the Senate, and the compromise was 17.5, 
sir. 

As I say, to date we have used only a little over $600,000, but this 
other project is now coming up and I said $3.5 million, and it is closer 
to $4 million. 

Senator Casr. So prospectively you will use less than $5 million! 

Captain Curew. That is correct, sir. 

Senator Casg. This year? 

Captain Cuew. If something else does not come up within the 
remaining months of the year. 

Senator Casr. Well, the conference figure then gave you ample 
room. 

Captain Cuew. Ample room, sir; I would say generous room. 

Senator Casrz. That is all, Mr. Chairman. 

Senator Srenwnis. Thank you, Senator. I hope you will stay. Ad- 
miral Peltier is going to be next. 

Senator Cannon. 

Senator Cannon. What is this development of a master jet field at 
Lemoore, Calif. ; what is that project? 

Captain Curw. Actually, sir, 1 can answer in a general statement. 
There will be two master jet operational field stations on each coast; 
we have one in Oceana and we will have one in Florida. There will 
be two on the west coast at Lemoore, Calif., and at Miramar, and those 
are the fields in which the planes come from the carriers, the carrier 
grouping there, operate, train, other than their carrier operations 
aboard ship, replacement groups. 

Senator Cannon. You have no other field on the west coast now 
suitable other than the one at Miramar? 
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Captain Cuew. Actually, this has received a great deal of study, 
Senator, because we were going to use—for example, we have Moffett 
Field, but because of the crowded conditions in there, we are having 
to pull out. of Moffett, and this was studied and picked particularly 
so that it could be made an operational field that would not inter- 
fere. with air lines and air traffic. 

Senator Cannon. Are you going to pull out’of Moffett? 

Admiral Wrirson. We are going to pull these operations out. 

Senator CANNON. Pardon? 

Captain Cuew. This particular kind of operations will come out of 
Moffett. 

Senator Cannon. That is what I want to know. Is Moffett going 
to be another one of those installations that you pull out of and con- 
tinue to hold on in case you need them sometime in the future that 
we were talking about a little while ago? 

Captain Curew. No, sir; it will be an operational 

Mr. Banrtz. I don’t think the Navy has a definite plan as yet. 
Chances are for transient and other types of planes there will be a 
need for it. But before Lemoore is actually put into operation that 
decision will have to be made. 

Senator Cannon. What is the status of Lemoore right at the pres- 
ent time? Is there an operational field there at this time and just 
being expanded ¢ 

Captain Cuew. No, sir; this is a brand new station, started from 
scratch. 

Senator Cannon. What is the location of it? 

Captain Cuew. It is about 60 miles from Bakersfield. I can give 
you the exact: location. 

Admiral Wizson. Almost in the middle of California. 

Captain Curw. Sixty miles from Bakersfield ; 17 miles northeast of 
Hanford, sir. 

Senator Cannon. I see. Must there be land acquired there as part 
of this project ? 

Captain Cuew. It has been acquired. 

Senator Cannon. It has been acquired ? 

Captain Cuew. It has all been acquired, and there will be no addi- 
tional land acquired. 

Senator Cannon. No additional acquisition in connection with this 
development, then, at. all, in connection with that location ? 

Captain Cuew. No, sir. 

Senator Cannon. What about housing facilities? Is that going to 
be a project in the future, then, to come up with housing for that par- 
ticular location ? 

Captain Cuew. We have housing at. Lemoore in this bill, sir—a 
total of 500 Capehart units. 

Senator Cannon. That isin this bill, now? 

Captain Cuew. Yes,sir. We had 800 last year, sir. 

Senator Cannon. What about the 800 last year, was that author- 
ized ? 

Captain Cuew. Yes, sir. 

Senator Cannon. And funded ? 

Captain Cuew. Sir, it is Capehart. 

Senator Cannon. It is Capehart ? 
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Captain Curew. It is Capehart, so it wasn’t funded. 

Senator Cannon. Isee. Has that project been commenced, now? 

Captain Cuew. I can ask Admiral Peltier. 

Admiral Pe.tier. It is out on thestreets for bid today. 

Mr. Bantz. The plan is for those houses to be ready at the time the 
field becomes operational. 

Senator Cannon. What is this ordnance facility at the Naval Pro- 
pellant Plant at Indian Head, Md., is that just in addition to— 

Mr. Banrz. Indian Head is a going activity now. 

Captain Cuew. This is an activity for which we train crews in 
handling special weapons, and we have the responsibility not only to 
the Navy but to the Army and the Air Force to train the people in the 
handling of special weapons and possible accidents, and occasional 
foreign students, too, Mr. Smith said. 

peneee Cannon. So it is actually a buildup of the existing plant 
there 

Captain Cuew. Yes, sir; of the existing plant. 

Senator Cannon. The reason for my questions along that line is this 
committee is frequently called in to hear the plans in connection with 
disposal of certain naval projects, and facilities, and supposedly we 
are trying to keep a good dispersal and yet it looks in some instances 
like we are trying to pull everything in together again and violating 
our own principles of dispersal. 

Captain Cuew. This is now a usable school facility, sir, and train- 
wy. beers 

Senator Cannon. Nothing further, Mr. Chairman. 

Senator Stennis. Thank you, Senator Cannon. 

We have one more witness now. Wehave Admiral Peltier. 

Admiral, you have a statement, do you not ? 

Admiral Pettrer, I havea short statement. 

Senator Stennis. I know the committee would like, if we could, 
to hear you, Admiral Peltier, and we could close out this phase of 
our hearing. 

All right, Admiral, we are glad to have you here today. We know 
you know this program backward and forward, and we are glad to 
hear from you. 


TESTIMONY OF REAR ADM. E. J. PELTIER, CEC, USN, CHIEF OF 
BUREAU OF YARDS AND DOCKS 


Admiral Pe.trer. Thank you, Mr. Chairman, and members of the 
committee. 
me ano Rear Adm. E. J. Peltier, Chief of the Bureau of Yards and 

ocks. 

As you know, the Bureau of Yards and Docks is responsible for the 
design and construction of the Navy’s Shore Establishment. The 
functions of design begin with the feasibility study and selection of 
the best engineering solution to the physical facility requirement, and 
continue through the reliminary engineering report to the develop- 
ment of the plans ta specifications from which the actual facility 
is built. During the course of the various executive and legislative 
reviews to which a project is exposed, it is the responsibility of the 
Bureau of Yards and Docks to justify the engineering solution selected 
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and to defend the estimate of cost. After the project has been author- 
jzed by the Congress it is the Bureau’s task to proceed with actual 
construction and to prosecute the work in the manner necessary to 
meet the required beneficial occupancy date. 

It continues to be our policy to award construction contracts on 
the basis of Seenpeleee bidding. To this end we have either closed 
out or converted to lump sum the five cost-plus-fixed-fee contracts 
that were reported to this committee as being active last fiscal year. 
We ask, however, that authority for cost-plus-fixed-fee contracts be 
not entirely withdrawn since this authority sometimes serves the best 
interest of the Government. 

This is particularly true (a) where the project is located in an iso- 
lated or foreign area where certain new and unusual construction 
requirements are involved, with risks of such proportions that con- 
tractors under lump-sum contracts would have to include excessively 
large contingency costs in their bids, or (>) where plans and speci- 
fications are not available and cannot be made available within our 
time requirements, 

Another prime objective of-the Bureau of Yards and Docks has 
been to reduce the amount of unused authorization carried forward 
each year. At the end of this fiscal year we expect to have no more 
than $212 million in unobligated authorization on hand. If the new 
authorization request now before you is granted it should be possible, 
with a reasonable obligation rate and normal rescissions, to reduce the 
unobligated authorization to about $119 million by the end of fiscal 
year 1960. 

Despite the fact that Navy construction authorizations in recent 
years have been maintained at modest levels, the Bureau of Yards and 
Docks, its field activities, and the Civil Engineer Corps are all pre- 
pared to undertake a larger volume of construction at an accelerated 
rate should world events or other major demands so dictate. 

I will be present throughout these hearings and will be pleased to 
answer any questions concerning the operation of the Bureau of Yards 
and Docks and the Navy’s military construction program. 

Thank you, Mr. Chairman. 

Senator Stennis. Thank you, Admiral. 

All members of the committee understand that we will go back into 
all of this and take up the line items individually. 

This hearing is on the policy and overall program of the Navy to 
date. It seems to me, too, gentlemen, that we are pretty well agreed 
that these are only the essential matters you have in this bill, and I 
think we can cover them rather rapidly when we do get to the line 
items. 

Senator Case, did you have some questions of the admiral ? 

Senator Case. Mr. Chairman, just one question of Admiral Peltier: 

You refer to your desire to have authority for cost-plus-fixed-fee 
contracts for projects located in isolated or foreign areas, or where 
plans and specifications are not available or cannot be made available 
within the time requirements. 

Are projects in foreign areas subject. to the Renegotiations Act ? 

Admiral Pentier. Yes, sir; they are if with U.S. firms. 

Senator Casr. So that if you do get any, or exercise any contingency 
authority for cost-plus-fixed-fee contracts, that they would all be 
subject to renegotiation ? 

38060—59. 9 
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Admiral Perrier. As far as I know, Senator Case, they are; | 
know the Spanish contracts are. That is the only one we have right 
now, and it has been converted to a lump sum, 

Senator Case. Of course, there is no question that the renegotiation 
would be applicable to construction contracts in the zone of the 
interior. 

Admiral Perrier. You are right; there is no question about it, 

Senator Casr. That is all. 

Senator Srennis. Senator Cannon. 

Senator Cannon. Nothing. 

Senator Srennis. Gentlemen, does the Navy support that part of 
this bill that would repeal the present law requirimg you to bring 
projects over $25,000 in real estate to this committee and the House 
committee? Would you propose the repeal of the present law on 
that ? 

Mr. Banrz. The Navy realizes the problem it would have working 
under it. At the same time I am sure you realize that it is not always 
possible to estimate in advance these minor programs. 

Senator Stennis. Well, this just applies to $25,000, or above. 

Admiral Perrier. That is right. 

Senator Stennis. Well, where has that been injurious to the Navy, 
that requirement of the present law? Could you point out something? 

Admiral Perrier. I don’t know. 

Senator Stennis. Admiral Peltier, we haven’t—— 

Admiral Perrier. No, we have had very good service from your 
former clerk, Mr. BeLieu. Of course, it is another step in getting all 
these clearances which makes it that much harder to do a dollar’s 
worth of business in construction nowadays, but I think that is one 
of the necessary controls that the Congress wants. 

Senator Srennis. If it is injurious, you want to point it out and 
specify. We want to know, because we are responsible to the Senate 
on this that has been entrusted to us, this subcommittee, I mean, and 
if you ask for repeal of the law, why, that is a change of policy. If 
you have any reasons why let’s put it on the record here now. And if 
you don’t have any, just say you don’t have any reasons for wanting to 
repeal it. 

Does anyone want to speak met 

Captain Curew. No, sir; we have no reasons for repeal of the pres- 
ent law. 

Senator Stennis. Let the record show that the Navy doesn’t have 
any reasons for repeal of the present law. 

want to go back to this ship program for just a minute, if I may, 
with reference to our Marine landing times that the captain men- 
tioned. ; 

Now, Admiral Wilson, you said that you have this deficiency in 
your present shipbuilding program. 

Admiral Wirson. Not to completely eliminate it. 

Senator Stennis. I was going to ask now how far will it go toward 
eliminating this deficiency ¢ 

Admiral Wirson. It will provide new amphibious ships. 

Senator Srennis. Is that matter classified, and we will open that? 

Captain Lousraunav. Maybe I should inject this 
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Senator Srennis. We have the press back here, and that is prob- 
ably classified, we will go into it a little later. I will talk to you 
about it, Captain, later. 

I want to know definitely what is being done on that point, because 
[ am forming some ideas here about the liquidation of our combat 
battalions in the Army and the landing times in the Marine Corps, so 
I want to know the actual facts to have some sound conclusions. 

We will go into that later. _ : : 

Now, I want to ask this, about your cost ratio in Spain, Admiral 
Peltier. When we first authorized these installations in Spain, rela- 
tive costs there as compared to the United States were 0.8. Without 
the Navy being to blame, it went up from that. The last I heard, it 
was 1.6, I believe. 

Admiral Perrier. I don’t think it is that high, my last report 

Senator SrENNis. 1.2. I meant to add half; it has gone up 50 per- 
cent, which would mean 1.2, and maybe it went to 1.3 a little later. 

What is it now, if you know ¢ 

Admiral Pevrrer. I don’t think it has changed from that 1.3; that 
is the latest. However, it again depends on the type of facility you 
are building, Mr. Chairman. If you are building pipelines, where 

ou have to import much of the materials into the country, your cost 
actor is going to be higher. If you are building a house—— 

Senator Stennis. I was thinking about it in connection with the 
general trend in that direction and also the impact on the 

Admiral Pevtter. It has gone up some. 

Senator Srennis. On the economy of Spain. 

Admiral Pevrrer. Our initial—in Yards and Docks, our initial cost 
factor, we assumed 1.0. I think Air Force was down to 0.8. We 
started out with 1.0, generally, but it has gone up some. There is no 
question there has been some inflation. There has been some increase 
in wages, of 57 percent there in November of 1956 at one time, which 
made a difference in our costs. 

Senator Srennis. Yes. I was not referring to your possible blame 
atall. It is just the conditions. 

Senator Case, do you have anything else / 

Senator Casr. Nothing more. 

Senator Srennis. Senator Cannon ? 

Senator Cannon. Nothing more. 

Senator Stennis. I believe that completes our operational briefing 
of our list of witnesses. 

Do you have something else, Mr. Nease ? 

Mr. Nease. No, sir. 

Senator Stennis. I certainly want to thank you all for being here. 
It has been profitable to me to get the overall picture, and it also gives 
you a chance to bring in matters at the operational level that you are 
interested in. 

Now, we can go into these other matters with a much better un- 
derstanding of your problems. 

We had tetitatively scheduled a meeting for this afternoon. I 
don’t know whether you are ready to go into the line items or not 
this afternoon, because we expect to have an operational briefing by 
the Army. 

Mr. Banrrz. We are all ready. 














116 MILITARY CONSTRUCTION AUTHORIZATION 


Senator Stennis. Suppose we meet at 2:30, then, and just get into 


these line items. 
All right ; we will take a recess until 2 :30. 
Thank you again for coming here this morning. 


(Whereupon, at 12:50 p.m., the subcommittee recessed until 2:39 / 


p.m. this same day.) 
AFTERNOON SESSION 


Senator Stennis. Let the committee come to order, please. I havea 
very brief statement. The purpose of the hearing this afternoon is to 
take up the line items of title II, pertaining to the Department of 
the Navy. 

It is my understanding that Capt. John L. Chew, Director, Shore 
Establishing Development and Maintenance Division, will be the prin- 
cipal witness today, and that he has a project sheet for each of the 
items listed in tithe II, which gives the mission, base loading, and 
description of the line items. 

Captain Chew, will you please pass these project sheets to the re- 
porter in order that they might be interested in the record? 

Captain Cuew. Yes, sir. 

Senator Stennis. We have an arrangement on that? 

Captain Cuew. Yes, sir. 

Senator Stennis. It is my further understanding that you are pre- 
pared, Captain, to answer any further questions the subcommittee ma 
ask relating to any items in the bill. With the above in mind, we wi 
now take up tie first item in the bill. 

Captain, as I understand it now each line item is explained on this 
sheet that you will hand over to the reporter ? 

Captain Cuew. Yes, sir. 

Senator Stennis. But that you will nevertheless give us something 
on the installation and you be the judge of how much you give. 

The main thing is to see how it fits in with the installation and then 
a word or two about the installation itself. 

Captain CuHew. And about the mission? 

Senator Stennis. Yes. All right. 

Captain Carew. Mr Chairman, based on recently completed en- 
gineering studies, we have some revised costs shown in the bill. 

Senator Srrnnis. Yes. 

Captain Cuew. The Secretary of Defense and the Director of the 
Bureau of the Budget and everybody approved them, and with your 
permission, I will point these lian out as I come to them There 
will be two im the “ 
one in the “Yards and Docks facilities” with a net reduction of $4,381, 
000. I would also like your permission, Mr. Chairman, to have the 
class sponsors, for example Admiral Mumma, Chief of the Bureau of 
Ships, to insert his statement in the record at the beginning of each 
class as the classes come up. 

For example, the first class will be “Shipyard facilities inside the 
United States.” Admiral Mumma is the class sponsor for those 
facilities. 

Senator Srennis. All right, Admiral, we are glad to have you back 
with us. Senator Beall, this is Admiral Mumma and Captain Chew. 
We had just started the proceeding. 
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STATEMENT OF REAR ADM. A. G. MUMMA, CHIEF, BUREAU OF 
SHIPS 


SHIPYARD FACILITIES 


Admiral Mumma. I am Rear Adm. A. G. Mumma, Chief, Bureau 
of Ships. ‘The Bureau of Ships facilities requested in this program 
re t only items considered mandatory for effective support of 
the operating forces and approved programs. bi, 

The four basic objectives included in the program are (1) provision 
for construction and operation of nuclear-powered and fleet ballistic 
missile submarines, (2) urgent facility replacements to permit con- 
tinued operation of certain activities, (8) protection of our personnel 
and property in existing facilities, and (4) provision for effective use 
of our research and development facilities. 

This program includes facilities at 4 naval shipyards, 1 laboratory, 
a submarine base, and an overseas base for a total of 12 items at an 
estimated total cost of $9,755,000. 

Our first basic objective is to continue provision of facilities made 


mandatory by the construction, overhaul, and operation of nuclear- 
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powered and fleet ballistic missile submarines. 

Five of these vessels are in operation, 19 are under construction, and 
9 others are authorized. These modern vessels are larger, go to 
greater depths, and have a deeper draft, than diesel-powered sub- 
marines. It is therefore necessary to lengthen, strengthen, and other- 
wise improve existing building ways and associated weight-handling 
equipment and to deepen existing overhaul and repair berths at the 
Portsmouth Shipyard, the principal east coast naval submarine con- 
struction shipyard. | 

This expanding new submarine fleet has created and will continue to 


Submarine Base, New London, and at the Naval Shipyard, Portsmouth. 

At New London the initial part of a plan to fulfill this demand was 
initiated the last 2 years by the authorization to modernize communi- 
cation facilities and reconstruct three piers, one of which is almost 
completed, This year the request includes barracks and some land 
acquisition for barracks sites. Future requests to fulfill this planned 
expansion will include provision for additional medical, dental, supply, 
a recreational facilities for personnel and some further replacement 
of piers. 

t Portsmouth the initial part of the plan included use of shipbuild- 
ing and construction, Navy, funds to immediately start the improve- 
ment of the shipbuilding ways and provide additional utilities to 
permit proceeding with the construction of the Polaris program. The 

resent request 1s to complete the building ways and to dredge certain 

rths to permit launching and fitting out of the vessels under con- 
struction. 

Future requests will include funds for alteration of a drydock, dredg- 


_ Ing of additional berths, and a sound measurement facility for the 


overhaul of the Polaris submarines. 








118 MILITARY CONSTRUCTION AUTHORIZATION 


The following items support this first objective: 
Naval Shipyard, Portsmouth: 





Improve building ways_-__-.------------------------------~--~~ $3, 000, 099 
poeepen Werthe. 8 a ee i a sk re cs. -- ated 497, 000 

Submarine Base, New London: 
I By 3 cher ia depen monte pees seen tr cer—ns =e enna 2, 225, 000 
cnt ces he aubchenemanegg anes eong qegrnger cornea as eke a 27, 000 
Ny UNS ao oe ee 17, 000 
Total... ~~ ap esened— penne pop ear cree stoee 5, 766, 000 


Our second objective is to provide the most urgently needed re- 
placements for overage and wornout facilities and to retain the use 
and operation of the required facilities. 

Drydocks Nos. 1 and 2 at the Boston Naval Shipyard, represent the 
total usable repair drydock capacity there. They are threatened with 
being rendered inoperative through the imminent failure of their 
common dewatering pumps. These pumps were installed in 1908, are 
worn beyond economical repair and must be replaced. 

In addition, the caisson for Drydock No. 2 is deteriorated beyond 
further economical repair and must be replaced. 

At the New York Naval Shipyard a common dewatering pumpwell 
which formerly served both drydocks Nos. 2 and 3 is threatened with 
structural collapse by the weakened soil conditions associated with the 
current reconstruction of drydock No. 3. The most economical solu- 
tion is to install new conduit so as to utilize the new drydock No. 3 
pumps for pumping drydock No. 2. 

Three of the four powerplant boilers at the submarine base at New 
London were installed in 1917. Due to their advanced age they are 
dangerous and must be operated with extreme care and at reduced 
pressure. Furthermore, steam demands on the plant have increased 
and will continue to increase because of the anticipated increased per- 
sonnel load at the base for the next 4 years. The most economical 
solution is to replace two of the 1917 boilers with two boilers of higher 
capacity and efficiency, retaining the best of the three for limited use 
at peak periods. 

At the ship repair facility at Guam the repair wharves are deteri- 
orated to the extent that cave-ins have rendered sections of the 
wharves inoperative. 

Rehabilitation at this time is mandatory to continue full utiliza- 
tion of the wharves and to avoid the very high cost of complete re- 
placement in the near future. 

The following projects support this second objective: 


Naval Shipyard, Boston: 


Improvement of dewatering system______--.--_--__-_-__-_---- $890, 000 

20 ee nin creinnienifeitamde 532, 000 
Naval Shipyard, Brooklyn: Drydock dewatering conduit-____.--_-~~ 365, 000 
Naval Submarine Base, New London: Replacement of boilers____-_~- 77, 000 
Naval Ship Repair Facility, Guam: Rehabilitation of wharves____~~- 507, 000 
a a tats ce ce ek a) er ge ee 8, 171, 000 


Our third objective is to provide protective works necessary to pro- 
tect the personnel and facilities of the Long Beach Naval Shipyard 
and contiguous areas from flooding because of subsidence until a de- 
cision can be reached as to the extent of further remedial measures 
which should be undertaken. The work is limited to that considered 
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mandatory to maintain a minimum margin of safety. The estimated 
ost of this additional work is $500,000. 

Our fourth and final objective involves a research and development 
item for an acoustic data analysis center at the David Taylor Model 
Basin at Carderock estimated to cost $318,000. 

This item provides an extension to the applied mathematics build- 
ing for underwater acoustic research. This space is urgently needed 
to provide full utilization of acoustic data analysis equipment being 
delivered and a high capacity digital computed under procurement. 
The operation of this facility will be in direct support of the anti- 
submarine warfare and submarine programs. 

Captain Cuew. The very first of the 11 classified facilities in the 
1960 program for authorization is shipyard facilities. In this class 
there are 11 line items at 6 continental activities for $9,248,000 and 
one at an overseas activity for $507,000, or a total of $9,755,000. 

This is a net reduction of $770,000 from the figures in the bill. In 
other words, this is one of the changes I would like to mention. These 
facilities are required for protection of existing installations and to 
support the construction, the repair, overhaul, and operations of sub- 
marines and surface ships. 

The first of the projects in section 201 under the bill is at Naval 
Shipyard, Boston, Mass. 

(The project sheet is as follows :) 


NAVAL SHIPYARD, BOSTON, MASS. 


Location.—Nearest city, Boston, 1 mile southwest. 


PERMANENT STATION 


Mission.—To provide logistic support for assigned ships and service craft; to 
perform authorized work in connection with the construction, conversion, over- 
haul, repair, alteration, drydocking, and outfitting of ships and craft as assigned ; 
to perform research, development, and test work as assigned ; to provide services 
and material to other activities and units as directed by competent authority. 

Line item.—Improvement of dewatering system, replacement of caisson, 
$1,422,000 (total cost). 


IMPROVEMENT OF DEWATERING SYSTEM 


The existing 55-year-old dewatering pumps for drydocks Nos. 1 and 2 show 
noticeable wear from sand particles during long years of service. The efficiency 
of these pumps decreases progressively, and an engineering investigation in 
December 1956 estimated the remaining life of the pumps to be 2 years. Repairs 
cannot be made economically because the design is outmoded, and parts are not 
obtainable commercially. If this item is not provided it will be impossible to 
use these two major drydocks. These docks are required 95 percent of the time 
for repair and maintenance of submarines, destroyers, cruisers, and auxiliaries. 


REPLACEMENT OF CAISSON 


In order to perform work in connection with the conversion, overhaul, and 
repair of ships as assigned, the authorization of this item is urgently required in 
the fiscal year 1960 program. The present caisson, which is 59 years old, has 
outlived its economic life and does not warrant further exorbitant maintenance 
expenditures. From 1954 to 1956, $26,000 was spent to effect only urgent repairs 
to keep the caisson at minimum operating readiness. Its last triennial overhaul 
was completed in 1956 at an additional cost of $27,000, and only the most urgent 
repairs were made. During this overhaul, it was necessary to dock the caisson 
in drydock thus tying up two major docks in the shipyard for 20 days. A recent 
investigation by a consulting firm estimated that to perform the necessary repairs 
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on the existing caisson will cost approximately $121,000. This work would 
preclude shipyard use of drydock No. 2 for 6 months. Also, an additional dry- 
dock in the shipyard or a private yard would be needed in order to perform the 
rehabilitation work. The cost of the new caisson can be amortized in 9 years. 


Captain Cuew. The mission of the shipyard is to provide logistic 
support for assigned ships and service craft and to perform authorized 
work in connection with the construction, conversion, overhaul, repair, 
alteration, drydocking, and outfitting of ships and craft as assigned 
and to perform research, development, and test work as assigned; and 
to provide services in materiel to other activities in units as directed by 
competent authority. 

The first item is for improvement of a dewatering system for dry- 
docks Nos. 1 and 2 in the amount of $890,000. The existing pumps are 
55 years old and show noticeable wear from sand particles from long 
years of service. The repairs cannot be made economically because 
the design is outmoded and we can't get the parts commercially. 

The failure of the pumps is imminent, and if it occurs it will be im- 
possible to use these two major drydocks which are dewatered by these 
pumps. 

The other line item for the same shipyard, is the replacement of the 
caisson for drydock No. 2 at a cost of $532,000. 

The present caisson is a little older than the pumps. It is 59 years 
old and it has outlived its economic life and does not warrant further 
exorbitant maintenance expenditures. 

The second project is at the shipyard in Brooklyn. 

(The project sheet is as follows :) 


NAVAL SHIPYARD, BROOKLYN, N.Y. 


Location.—Within city of New York. 


PERMANENT STATION 


Mission.—To provide logistic support for assigned ships and service eraft; to 
perform authorized work in connection with the construction, conversion, over- 
haul, repair, alteration, drydocking, and outfitting of ships and craft, as assigned; 
to perform research, develoment, and test work as assigned; to provide services 
and material to other activities and units, as directed by competent authority. 

Line item.—Drydock dewatering conduit, $365,000. 

Drydocks Nos. 2 and 3 were originally dewatered by drydock No. 2 pump 
well. Reconstruction of drydock No. 3, nearing completion, includes a new 
pump well with a connection for drydock No. 2. Unanticipated settlement around 
drydock 3 now threatens the structural stability of No. 2 pump well; and the con- 
dition is expected to become progressively worse as further soil consolidation 
takes place. 

Connecting drydock No. 2 to drydock No. 3 pump well is more economical than 
reconstruction of drydock 2 pump well, and will eliminate maintenance on dry- 
dock 2 pump well which is to be abandoned. 


Captain Cuew. This is for the installation of a drydock dewaterin 
conduit for drydock No. 2, for $365,000. The mission of this shipyar 
is similar to that of Boston. 

Drydocks Nos. 2 and 3 were originally dewatered by a No. 2 pump 
well and the reconstruction of drydock No. 3, which is now nearing 
completion, includes a pump well with a connection for drydock No. 2, 
an unanticipated settlement of the earth around drydock No. 3 now 
threatens the structural stability of the No. 2 pump well and the con- 
dition is expected to become progressively worse. 
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So, connecting drydock No. 2 to dock No. 3 pump well is less 
expensive than reconstruction of the drydock No. 2 pump well, and 
will net the maintenance problems, so that is our first project in 
Brooklyn. 

The third project is at the David Taylor Model Basin, Carderock, 
Md., and consists of an expansion of acoustic data analysis center at a 
cost of $318,000. 

(The project sheet is as follows :) 


DAVID TAYLOR MODEL BASIN, CARDEROCK, MD. 
Location.—Nearest city : Washington, D.C., 12 miles southeast. 


PERMANENT STATION 


Mission.—To conduct fundamental, applied, and developmental research to 
develop designs of naval vessels which have minimum resistance, satisfactory 
maneuverability, and maximum repulsion efficiency for given military charac- 
teristics; design of propellers; efficient structures of ships; such counter- 
measures aS may be assigned; to solve various other problems such as noise 
elimination and the reduction of vibration; to perform developmental tests of 
aircraft, guided missiles, and their components; and operation of the applied 
mathematics laboratory in the conduct of a program in mathematical analysis, 
and computer techniques involving the use of high-speed automatic computing 
machinery. 

Line item.—Expansion of acoustic analysis center, $318,000. 

Urgent military development projects, such as evaluation and reduction of 
self and radiated noise from submarines, and improvement of sonar detection 
ranges, require more rapid and precise noise data analysis than is now avail- 
able. To fulfill these requirements the acoustic data analysis center must be 
expanded. Some ADAC equipment is temporarily installed in a storage build- 
ing, and the rest is on order. 

Computations for the ADAC as well as for other purposes of the Bureau 
of Ships and CNO will be performed on a high capacity digital computer 
(LARC), under contract, and other associated computers to be housed in build- 
ing 17. The required 6,000 square feet of space for the ADAC will be provided 
in building 15 which, with building 17, now houses the applied mathematics 
laboratory and contains some of the computers to be installed in building 17. 
The LARC requires 2,200 net square feet of space. Other equipment, the walls 
and partitions require 5,880 square feet. The extension to building 17 is essen- 
tial to house the LARC and to provide room for the equipment to be moved 
from building 15, freeing space for the ADAC. The following programs are 
affected: Operation research (CNO), antisubmarine warfare, nuclear, Polaris, 
and submarine. 


Captain Curw. Among the many research tasks assigned to this 
facility under its mission to conduct fundamental applied and fun- 
damental research in ships design is that of solving problems in 
noise elimination and reduction of vibration. This, of course, is very 
important, particularly to our submarines. Some acoustical analysis 
equipment is temporarily installed in a storage building at the pres- 
ent time and more equipment of this nature is on order. 

A requirement exists for a permanent addition to the applied 
mathematics laboratory building in which this equipment will be 
properly housed and consoldated. 

I will go on to the next. I might add in this connection, that this 
will permit improvements in antisubmarine warfare and nuclear sub- 
marines in particular, and the latter improvement will naturally 
affect the operations of our nuclear Polaris submarines. 

The fourth project is at the Naval Shipyard, Long Beach, Calif. 

(The project sheet is as follows :) 
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NAVAL SHIPYARD, LONG BEACH, CALIF. 


Location.—Nearest city, Long Beach, 2 miles east. 


PERMANENT STATION 


Mission.—To provide logistic support for assigned ships and service craft; 
to perform authorized work in connection with construction, conversion, oyer- 
haul, repair, alteration, drydocking, and outfitting of ships and craft as assigned ; 
to provide services and material to other activities and units as directed by 
competent authority. 

Line item.—Subsidence protective measures (fourth increment), $500,000. 

In fiscal year 1959 the sum of $6,000,000 was authorized for subsidence 
remedial construction, but both the authorization and appropriation acts cop- 
tained provisions to the effect that only $500,000 would be spent as the third 
increment, based on the understanding that this amount was the minimum 
required to provide 2 feet of freeboard in January 1960. A fourth increment of 
$500,000 for protective measures is required to insure against inundation of the 
shipyard and adjacent areas with consequent danger to personnel and property. 
If this item is not started by the fall of 1959, the effects will be: (a) the free 
board along extensive sections of the waterfront will drop below 2 feet with 
serious risk of inundating the shipyard and adjacent property, particularly 
since wave action may breach the earth berms during storms; (Db) a serious 
danger of flooding over pier No. 3 into the shipyard will exist; and (c) the 
risk of flooding the shipyard and surrounding property will be incurred if the 
caisson at drydock No. 3 cannot be reseated promptly. The Navy would be 
held morally, and possibly legally, responsible for damage to property of others. 

Captain Cuew. This is for subsidence protective measures—which 
I stress—at an estimated cost of $500,000. This is a reduction of 
$850,000 from the figure shown in the bill. This is a reduction that 
I previously noted. We request permission to revise the amount 
down to $500,000. 

The problem of subsidence at this shipyard has been with us, as 
you well know, since 1943 when the shipyard was placed in operation, 

Substantially the entire shipyard is now below high tide mark and 
much of it is below mean low water. The head of drydock No. 1 has 
sunk 18 feet, in the caisson end 12 feet, and subsidence continues at 
a rate ranging from two-tenths of a foot per year to 1 foot per year. 

The shipyard overlies, as you well know, the Wilmington oilfield, 
which has been the most productive oilfield in California during the 
last 20 years. Approximately 2 million barrels of fluids, that is oil, 
gas, and water, have been removed from the Wilmington field since 
1946. 

Production continues at a rate of 90,000 barrels of oil per day 
and may be expected to continue until the reserves of oil and gas are 
exhausted in about 1970. 

The subsidence is due, of course, to the extraction of the oil from 
the field which causes a drop in the underground pressure and results 
1n compaction. 

Senator Stennis. Excuse me a minute, Captain. 

We had a special hearing on that last year, so the chairman is 
fairly familiar with it and doubtless there will be further testimony 
on it this year. Senator Beall, that is quite a problem out there in 
Long Beach. I don’t know whether you are familiar with it or not. 

Senator Engle is familiar with it, I know. M only observation 
now is that you are reducing the amount. You don’t have to cover 
that too much in detail unless you want to. 

Captain Cuew. This is purely a protective measure. It is not a 
remedial measure. 
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Senator Srennis. You are not going into the real problem. 

Captain Cuew. No, sir. 

Senator STENNIS. It just takes that much to protect this. 

Captain Cuew. That is correct, sir. 

Senator Stennis. They are pumping oil out of the area there, 
Senator Beall, and it is causing a subsidence and they are trying to 

tthe oil companies to do something about it. 

Senator Beau. This is to protect what they already have. 

Captain Cnew. This is almost a “finger in the dike” protection. 

Senator Stennis. All right. 

Admiral Mumma. I might add, Mr. Chairman, something that I 
believe should be put in the record in connection with this problem. 
I have a letter here dated the 25th of February from the port mana- 

er, Mr. Charles L. Vickers, of the city of Long Beach, and it is ad- 
tooo to the shipyard commander, sir, and it puts on record for the 
first time a comprehensive plan of drilling and completion of water 
injection, and attached to it is a summary sheet. which shows a pro- 

m extending through 1959 and the early part of 1960 to show the 
rate at which they plan to inject water in order to correct subsidence. 

This plan has been approved by the city officials and the pumping 
material has been procured, procurement has been started to insure 
that they get up to this rate. At the present time the injection rate 
is of the order of 200,000 barrels a day. They eventually hope by the 
end of July next year, a year and a half from now approximately, to 
have reached the rate of 1,113,000 barrels a day of water injection, 
which we think from engineering studies should be satisfactory from 
a point ~ view of arresting subsidence and permitting us to save the 
shipyard. 

Tf they make good on this type of promise, we would probably be 
back next year with larger requests. 

Senator Stennis. All right, you think that perhaps settles it for 
this year ? 

Admiral Mumma. Yes, sir. What we are doing at the present time 
is asking for a dike to keep the water out until a permanent decision 
can be reached which will be made by the Secretary of the Navy when 
he is satisfied that the subsidence remedial measures are adequate. 


(The document referred to follows :) 
THE Port oF Lone BEAcH, 
Long Beach, Calif., February 25, 1959. 
Capt. C. J. PALMER, USN, 
Commander, Long Beach Naval Shipyard, 
Long Beach, Calif. 

Dear CAPTAIN PaLMER: In accordance with your letter of January 23d, and 
our discussions on the matter, I am enclosing memorandum dated February 24, 
1959, from S. M. Roberts, subsidence control and repressurization administrator, 
to the board of harbor commissioners on the subject “Summary Schedule of 
Unitization and Repressurization, Wilmington Oil Field,” and memorandum 
dated February 20, 1959, from Frank J. Hardesty, chief petroleum engineer, to the 
board of harbor commissioners, subject “Proposed Tentative Drilling Schedule 
for Approximately 1 Year From Date on City Tidelands, Upper Four Zones, Fault 
Blocks II to V, Inclusive, and All Zones of Block VI With Anticipated Monthly 
Water Volumes.” 

I believe these two memorandums together with their attached schedules com- 
ply with the Navy’s request for a timetable on the repressuring program. 

Very truly yours, 
CHaArLEs L. Vickers, Port Manager. 





— ~ SS ~ — of ta = oe. ey 2 Sao ey n=” mang Ss ~Saeasoia K{—=e Sa - Ss UG a= 
~ SN SBBe3BESe "2S “BES"dssseS8 “EBNWESESSSSES  “EB22F5228s 
2 Hh shan 2S S = Sas a2Z2aS> Sm Curae 2H boo cS Heetasgye TZ 


“POTBIQO JUOMTOGIZS ssayTIBY Ploy B 10 ‘ecel ‘I ‘3deg Aq pousis oq [TI4 310Nn A yoo 



























































qUOTIEeIZe Wun ater Suyazts 944 uo Aloe ;poumrmny su0y7eI0dO 4184S [[TM S10718z2ed0 AUN ITy 
“6S6I ‘T ¥ Pousis oq 0} JUOTIICIZB OATIeI9d O09 AOZUeY IVY, [J] PUB IT Yoo ‘eget “1 “3deg Aq Aq1O Aq | 97 9]AUI00 + oq TJM UIeqSsS JOJVBM AT HOOT 
"T pus H sjooved o7uy s]fom JOFULS Tap uBo ANDO "OS61 ‘IT ‘dug posts og [TIA uN AT xOOLA 
“A961 ‘1 “ad y ApBol 0q [ITM OFS BIOUDBPW TA Hoo” "6961 ‘| Ang Apes oq TK (UBTAGSTIN- AYO) mesAs 1078 TIT-JI YOY 
Z "6961 ‘1 “OO Apvsr oq [TM UIEISAS 1OIVM YUCQ YIIOU A YOOlg “eg61 ‘T Afne Aq pouzis oq [TTA WUN IJIT-TI 4oolg 
° “6961 ‘I ANG Apwas oq [IAA SOPQIT]OVJ UOTJOefUY ,.Z,, OT :suojjdurinss y 
ne a a iirc rt a ites ala ei arcaill iinet etisalat 
4, | ‘ ‘ | ‘ | -- -<-- 
S 009 ‘EIT ‘1/009 “860 ‘L/00¢ “eso ‘T}00¢ “20 ‘1/008 “8z0 ‘love ‘188 009 ‘ST6/O0T ‘OS8/002Z ect\o08 “2991006 ‘L83 |O0F ‘1Zb/008 “21/090 “08/006 “8% |00T ‘292 }00E “28% |00S “FOZ * a fea n -_ ae isochut 
Iv ) 
& 882 vEZ 0&2 L2% 022 £1Z £02 £61 Z8T col ltl Itt 48 €9 9g loc OF LE ~~" "S]JOM WOyD0fUy [BIOJ, 
56 +6 06 06 98 o8 z8 18 08 tL 29 oF ce LI LI LI OI OL ~~ “ST woq}09f Uy peyeau0y 
bbT OFT OvT Let vel 821 1@r aa Z01 16 62 .9 gg OF 68 €8 0g ZZ ~~" S[TOan 
UOT}OEfU] PeTIpet puv mo 
< sopyedioat ITV 
—S—S SS SS eS=SS | ——SS=-_ eee es OLS ee LS OC eS OSS es SF OS Oe SS SSS OSS eS SS lee = 
Z 00S ‘10g 000 ‘88h j000‘ZSh [000‘FZE jO0g‘ZEh [008 ‘66E/00T ‘O9E/OOI ‘FIE|009 ‘ZEZ/OOT “F8T|009 ‘9h1/OOI ‘U6 {OOF ‘9 JOSO*FE [OOF ‘TE |OOL ‘8% |OOL ‘TZ [002 ‘TZ coe < Seep 
° Jed sjaiieq) 9781 uojo0fuy 
FB cet Of1 921 b2T SIT PIL 90T cor 26 08 cg os “e 9% b% |oG 8I SI ~"""s[[oas WO}OefUT [630,7, 
~ 09 09 9g 9g ce Ig Sb LY oF OF 0€ (a4 9 or or Or L ZL “STTOM woyj00f UT peyoAu0y 
fa 4 OL ‘OL 89 99 £9 89 €¢ oF OF se 8% 1% ol tL ke l IT It “Siam 
& UO}{2efU] Payjmpel puw MAN 
2 . :sepjsedoid 10430 
eae eS SSS eS ees eS OOOO SSS OOOO OO } ad ee FS | _—— _ -. > __ —— |j— S=—== 
8 000 ‘Z19 ~j00¢ ‘O19 jOOe*109 00S ‘109 00S ‘16S 00S ‘T8<|008 “¢¢5/000 ‘ges |O0T *0Z2|002 ‘ESb|O0E ‘LFF ]O0E ‘L8E]00F ‘8hE}000 “692 | 005 = "PLZ 009‘ SIZ zloos ‘C8 on ene i m , ae ; 
ed sjeiie Bl uoT}00fu 
5 90T vor fOr £0r GOL 66 146 £6 06 cs QL 19 0S Le ze 8% & 61 S[[PAi WOTJOofUT [eIO,, 
mc ve be 43 ve ve te re be be be ce te 9I ZL L L £ £ “STOMA ‘UoyoefuT p9}9A TO) 
<= tL OL 69 69 89 or) £9 6g 9¢ 1g b7 Le ve 08 G3 jt 61 91 “STTaM 
& UOTJOE[UT Pef}Ipel puv MON 
J ‘Aqsodoid AyD 
— 
A 0961 6°61 10q 40q 


48 | [dy | 6961 Ruy 
YoIe | -4S1X A 


LA 4019 Ut sauoz 2 Y—J]]] pun J] 49079 ut wiaynup fo ysou ydaora 4 ybnosy; JI y207q ‘sauoz 7 saddy) :sauuadoud 1] V 


STI NOILOUINT DNILATANO GQNV ONITIIU uOd DZIOAGAHOS AAILVING 
4 S$ iS 


Aue euns ABW tidy | qorwypy | Arena! Asen |idquieo) -wea | Jeq | -we} [ysn3ny) A[ne | euns 
-qoq | -nuvs| -q “ON | 0990 | -doy 











<— 
N 
rm 





MILITARY CONSTRUCTION AUTHORIZATION 125 


Senator Stennis. All right, that is very good. I am encouraged 
by your showing. 
aptain Curw. The next project, Mr. Chairman, is at the Naval 
Submarine Base, New London, Conn. 
(The project sheet is as follows :) 


NAVAL SUBMARINE BASE, NEW LONDON, CONN. 
Location.—Nearest city, New London, 6 miles south. 


PERMANENT STATION 


Mission—To maintain and operate small base facilities to support training 
and experimental operations of Atlantic Fleet Submarine Forces. Provide lo- 
gistie support for two operational submarine squadrons; Headquarters, Com- 
mander Submarine Force, U.S. Atlantic Fleet; Submarine Development Group 
2; reserve fleet vessels assigned; and such Operational Development Force ves- 
sels as are assigned this area. Provide logistic support and supply department 
functions for the U.S. Coast Guard and other naval activities in the area, as 
directed by higher authority. Train personnel for duty in the Submarine 
Forces. Provide relay facilities. Provide for a registered publications issuing 
office of the naval communication system. 

Line item.—Family housing—Capehart, barracks, replacement of boilers, secu- 
rity fencing, acquisition of land, $3,146,000 (total cost). 


FAMILY HOUSING—CAPEHART 


The basic housing requirement for eligible personnel at this station is 3,770 
units. There are 1,025 units available and previously authorized for construc- 
tion. Completion of the proposed 500-unit increment will provide 1,525 units, or 
40.5 percent of the requirement. 

The submarine base supports submarine operations and training. The Polaris 
missile program results in additional homeporting of ships and training facilities 
for crews, with an increase of 596 officers and 2,835 enlisted men above the 1958 
base loading, thereby increasing the family housing requirement by approxi- 
mately 1,400 units. Inadequate Government housing consists of 431 units; 330 
of which are low-cost rental units (World War II), 30 units are quonset huts 
(15 huts, 2 families in each), and 71 are Lanham Act housing. 


BARRACKS 


This item is needed to provide adequate berthing for assigned onbase ashore 
and fleet enlisted men and to keep pace with the recent increased student train- 
ing load and planned further input of students due to acceleration of Nuclear 
and Polaris submarine programs. The present onboard bachelor enlisted men 
loading is 2,072. These men are housed in barracks having an available stand- 
ard capacity, based on DOD criteria, of 2,129 bunks of which 258 are in struc- 
tures that are beyond economical repair. At present, enlisted men manning 
submarines home-ported at the base must live aboard while in port. Such 
housing for a tour of duty under the crowded conditions inherent in a subma- 
rine adversely affects morale and contributes to a high percentage of separa- 
tions. This personnel situation is extremely undesirable when considered in 
the light of the highly skilled personnel required for nuclear submarines. 


REPLACEMENT OF BOILERS 


Three of the four boilers installed for process steam, heating, and power gen- 
tration were installed in 1917. Aside from their low efficiency, they must be 
operated with extreme care due to their age, and it will be necessary that they 
be drastically downrated within 4 years. Since the installation of the fourth 
boiler in 1942, steam demand has increased considerably and will continue to do 
80 over the next 4 years to meet demands of additional facilities supporting the 
progressively increasing student training load due to the acceleration of nuclear 
aud Polaris submarine programs. A thorough engineering study has shown 
that in view of the need for heating and process steam, the most economical 
solution involves a limited amount of power generation supplemented by pur- 
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chased power and the utilization of turbine extraction steam to meet heating 
and other steam needs. To realize these economies fully, requires replacement 
of two of these 41-year-old boilers with two boilers of modern design and capac 
ity adequate to meet load requirements. The third old boiler will be retaineg 
in service at the downrated pressure of 100 pounds per square inch gage ang 
utilized only for peak heating loads. 


SECURITY FENCING 


The land to be fenced is bounded on the south and east by heavily trayeleq 
public roads, on the north by hilly and wooded private-owned property, and on 
the west by Government-owned property of the base. Due to the proximity of 
these public roads and the type of terrain of the private-owned property, the 
provision of a fence along the south, east, and north boundaries of this land jg 
required for necessary security of facilities to be constructed on this land. 


ACQUISITION OF LAND 


This item is needed to provide necessary additional land on which to locate 
new facilities and relocate certain existing facilities to support the progressively 
increasing student training load due to acceleration of nuclear and Polaris syb- 
marine programs. Land is required on which to construct six barracks build- 
ings, a new commissary and Navy exchange facility, and a gasoline service 
station—all with associated parking areas. It is also planned to locate addi- 
tional recreational facilities thereon. By relocating the commissary store and 
major activities of the Navy exchange facility, ground will be provided for 
udditional classroom space now required by the Submarine School in support 
of the expanding training load under the accelerated nuclear submarine pro- 
gram. There is no existing usable land on the base available for locating ex- 
panding facilities. 

Captain Curw. This consists of four line items in the amount of 
$3,146,000 in support of submarine operations and training. The 
mission of the base is to maintain and operate facilities to support 
training and experimental operations of Atlantic Fleet Submarine 
Forces. Its major tasks are to provide logistic support for two op- 
erational submarine squadrons, Headquarters Commander Subma- 
rine Force, Submarine Development Group 2, certain reserve fleet 
and operational’ development force vessels, training personnel for 
duty in the submarine forces and communications for limited fleet 
support. 

would like to add in here that, in accordance with the Depart- 
ment of Defense instructions, we have shown our family housing 
projects together with our military construction projects in our pro- 
am books, and this has the advantage for the committee in show- 
ing the complete proposed development for each station in the pro- 
gram. 

However, if it acceptable to you, sir, we propose to defer the dis- 
cussion of the housing projects until we come to section 204 of the bill 
unless you wish it differently, sir. 

Senator Stennis. That will be all right. Just how are you re 
flecting it in each item though ? 

Captain Cuew. It is shown in the number of units of Capehart 
housing. There is no military construction housing projects in the 
bills. 

Senator Stennis. I thought you had some. 

Captain Cuew. Actually you will find that in your part of the bill 
in the book which shows line items. 

Senator Stennis. All right, this item here on page 11, you say 
“Troop housing.” Of course, that is a barracks there on your base. 

Captain Cuew. Yes, sir. 
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Senator STENNIs. Just a regular barracks? 

Captain Cuew. Yes, sir. Actually I can list the line items very 
uickly. The first item is for barracks in the amount of $2,225,000. 
his will give ten 80-man barracks spaces. The second line item is 
for replacement of boilers for $877,000. 

The third item is for acquisition of land at an estimated cost of 
$27,000. The land, approximately 19.3 acres, is adjacent to the sub- 
marine base and is required to provide space upon which to site four 
of the proposed barracks mentioned previously. 

In other words it is actually a rounding-out of the station. The 
last line item at that station is for the erecting of security fencing in 
the nature of $17,000. That completes the project for New London. 

The last of the continental shipyard projects is at the Naval Ship- 
yard, Portsmouth, N.H. 

” (The project sheet is as follows:) 


NAVAL SHIPYARD, PORTSMOUTH, N.H. 
Location.—Nearest city, Portsmouth, N.H., 1 mile southwest. 


PERMANENT STATION 


Mission.—As a component of Naval Base, Portsmouth, N.H., to provide logistic 
support for other activities, assigned service craft, and for Active Fleet vessels, 
including conversion, overhaul, alteration, and drydocking .of submarines and 
various types of surface ships up to and including submarine tenders; design and 
construction of submarines; provide base facilities for servicing nuclear power 
submarines; research, development, and test work as assigned. 

Line item.—Deepening of berths, improvement of building ways, $3,497,000. 


DEEPENING OF BERTHS 


This item is required to provide adequate berths for modern deep-draft sub- 
marines. Water depths must be maintained at a minimum of 33 feet below mean 
low water to allow for extreme low water (3.3 feet below mean low water) and to 
allow for ship motion, silting, variations in trim, and clearance. At present the 
shipyard does not have any berths that are suitable for fitting out or repair of 
the latest deep-draft submarines. Six of its repair berths are too shallow, five 
of them having 25 feet depth and one having 20 feet. Of the other three, one has 
33 feet depth and two are not deep enough, having only 30 feet depth. These 
three berths are not equipped with adequate weight handling facilities and utility 
services. Each year, the shipyard has an average of three new submarines to 
be fitted out, nine overhauls, and six restricted availabilities. If this item is 
not provided, the shipyard would have to use makeshift berthing arrangements 
te accomplish its workload, would increase cost tremendously, and would cause 
submarines to be stranded occasionally with possible damage. 


IMPROVEMENT OF BUILDING WAYS 


This yard is the principal naval activity on the east coast for construction of 
submarines, Existing facilities were designed and built for World War II type 
submarines. Nuclear powered submarines, including POLARIS, are larger, 
longer, heavier and cannot be constructed on existing ways. Typical hull sec- 
tions weigh over four times as much as for the fleet-type submarines. Lay-down 
areas required are approximately four times as great. The ways must be 
Strengthened and lengthened and fabrication areas and crane capacities must be 
increased. The ways must be lowered for launching. Weight lifting capacity of 
9 tons minimum is required for nuclear components which must be installed 
while the hull is on the ways. Lengthening of the ways will be provided by ex- 
tending inboard into the fabrication area of building 178. Building 178 will be 
extended to retain the necessary fabrication area and provide access for flow of 
material. If proposed improvements are not provided, construction of modern 
submarines on ways 1 and 2 will be inordinately slow and expensive, and ways 3 
and 4 could not be used at all for building modern submarines. 
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Captain Curw. This consists of two line items for $3,497,000. This 
again is a revised estimate, being an increase of $80,000 over the 
amount shown in the bill. 

Senator Stennis. What are your line items there ? 

Captain Cuew. I will give you the line items. The first line item 
is for the deepening of berths at an estimated cost of $497,000. That's 
for the newer type submarines with deeper draft. The second line 
item is for improvement of building ways. As you know, the sub. 
marines are now heavier and require strengthening and lengthening 
of the building ways. 

Those are the two line items. 

Senator Stennis. What is a buflding way? 

Admiral Mumma. These are the actual supporting structures, the 
launching ways on which the ships are built and then launched, Mr, 
Chairman. 

Senator Srrnnis. You build the submarines there yourself ? 

Admiral Mumma. Yes,sir. The Navy has been in the shipbuilding 
business to a moderate degree for many, many years, and Portsmouth 
is a skilled oldtime submarine building yard. 

Senator Stennis. All right. 

Captain Cuew. That concludes the shipyard facilities. I beg your 
pardon. That concludes the continental shipyard facilities. 


FLEET BASE FACILITIES 


The fleet base facilities is class 2 and consists of one project and one 
project only at Newport, R. I., and this is the project that Admiral 
Wilson mentioned for the construction of a breakwater at an estimated 
cost of about $7,353,000. 

(The project sheet is as follows :) 


NAVAL STATION, NEWPORT, R.I. 
Location.—Nearest city, Newport, 2 miles southeast. 


PERMANENT STATION 


Mission.—To provide, as appropriate, logistics support for the operating forces 
of the Navy, and for dependent activities and other commands as assigned. 
Line item.—Breakwater, family housing, Capehart, $7,353,000. 


BREAK W ATER 


This item is required to provide necessary protection for ships berthed at the 
Coddington Cove piers against prevailing northwest winds and seas. The lack 
of such protection has resulted in storm damages to ships exceeding $1,750,000 
and $172,000 damages to pier No. 1 since its completion in November 1955. In 
addition three lives were lost which can be attributed to the insecurity of the 
berthing facilities resulting in the necessity of ships to vacate the pier during 
heavy weather. This latter consideration; ie., the necessity of vacating the 
pier, seriously interferes with the operational readiness of the ships supported by 
this station since ship’s steam and electrical equipment must be kept in a con- 
stant standby status and cannot be shut down as is required for maintenance and 
upkeep. 

Failure to approve this item will result in only partial utilization of the existing 
and planned piers in the Coddington Cove area, which are urgently needed to 
relieve the critical shortage of berthing facilities for over 100 ships of the 
Atlantic Fleet based in east Narragansett Bay. Furthermore, without the 
protection which this breakwater will provide, serious hazards to life, property, 
and ships will continue to exist during periods of high winds and seas. 
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FAMILY HOUSING—CAPEHART 


The basic housing requirement for eligible personnel at this station is 11,142 
ynits. There are 962 adequate units now available. Completion of the proposed 
500 units will provide 1,462 units, or 13 percent of the requirement. 

Newport provides support facilities for operational forces, various naval schools 
including the Naval War College and other dependent activities. This project 
consisting of 500 units will replace 205 sets of public quarters which have been 
declared and must be disposed of, and 327 low cost rental units and trailers which 
pave reached the end of their useful life. In September of 1958 there were 850 
digible families desiring to move into the area but were unable to find housing. 
A survey taken during 1958 indicated 2,105 inadequate community rentals con- 
sisting of 364 substanard units, 1,371 units in excessive costs, and 370 located at 
excessive distances. 

Senator Stennis. What is the purpose of the breakwater; to keep 
the waves out? Is that why it is there? 

Captain Cuew. Yes, sir,itis. The purpose is to protect. They built 
new piers there. They had extensive storm damage due to the great 
prevalence of northwest winds that come down Narragansett Bay and 
Thave figures which are rather astounding. 

It is computed that over 295,000 man-days were lost. during the past 
year by virture of bad weather, having the ships stand by, stopping 
maintenance work, stopping overhaul work, getting ready to get out 
to sea to protect themselves, and the construction of this breakwater 
will protect these two piers. 

Senator Stennis. That is the way it is going to pay off; is that 
right? ; ' 

Captain Cuew. Yes, sir. It will certainly pay off. It will pay off 
in improved fleet maintenance because it will make it unnecessary to 
stop work at the slightest evidence of a blow. You see, man-days 
and man-hours are lost sometimes when it is not necessary completely 
to gt underway but you have to be ready. 

enator Stennis. What figure is that you say that you lost? 

Captain Cuew. 295,000 man-days per year. That is an estimate I 
realize, sir, but it is a pretty good one. And, of course, they had a 
storm there as you remember, and the damages to ships exceeded 
$1,750,000 and $172,000 in damage to pier No. 1, and it was only com- 
pleted in 1955. 

Senator Srennis. That is a rather large sum there, $7,300,000 for 
building a breakwater. 

Captain Cuew. Incidentally, Senator Stennis, that has been the 
subject of an MIT study. It has been very thoroughly gone into. 
The breakwater itself will be 4,235 feet long and will come out and 
protect the harbor that is now a destroyer base. 

Senator Srennis. All right, what is your next item ? 


AVIATION FACILITIES 


Captain Cuew. Now we come to the third class in the program and 
this is for aviation facilities. The total authorization is $112,849,000 
representing approximately 65 percent of the overall Navy program. 
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(The following statement was supplied for the record :) 


STATEMENT OF REAR ADM. R. M. REYNOLDS, U.S. NAVY, ASSISTANT 
CHIEF FOR MAINTENANCE AND SUPPORT ON THE BUREAU Of 
AERONAUTICS FISCAL YEAR 1960 MILITARY CONSTRUCTION 
AUTHORIZATION REQUEST 


Mr. Chairman, it is a privilege to appear before the committee this year to 
present the aviation portion of the Navy’s 1960 military construction authoriza. 
tion request. The Bureau of Aeronautics’ portion of this request totals $117,229. 
000. Of this total, $75,998,000 is requested for the development of aviation 
facilities within the continental limits of the United States, while $41,222.99 
is being requested for the development of our air stations and facilities overseas 
including $19,518,000 for various classified locations. Prior to proceeding with 
the detailed review of our program I would like to mention briefly certain im. 
portant aspects. 

The special purpose section of the bill contains a request for $33,356,000, 
$30,050,000 of this total is for facilities to support the various missile programs 
assigned to the Pacific missile range. As executive agent for this new national 
range, the Navy is charged with the responsibility for the instrumentation, safety, 
and the coordination of operations for the three military services, National Aero- 
nautics Space Agency and the Advanced Research Projects Agency. The Pacific 
missile range is operating on a limited basis at this time. Phase 2 of the range 
development is included in this authorization request and includes both con- 
tinental and down-range facilities to support vital missile programs. These 
facilities must be authorized this year to provide a timely development of the 
range; $1,051,000 is also included in the special purpose section for additional 
construction at naval air facility towers-field to phase air operations out of the 
Naval Air Station, Anacostia/Bolling complex. The remaining portion of the 
special purpose section is to provide facilities at various continental research 
and development stations. 

In the program for our training stations we are requesting authorization for 
the continuation of the development of the jet pilot training at Meridian. This 
request represents the last major increment of construction and will provide 
the training command with an operational station during the latter part of 1961. 
Authorization is also being requested for the modernization of operational 
facilities at Naval Auxiliary Air Station, Whiting, to support basic jet training. 

In the fleet support area, the major portion of the request is for the continued 
development of Naval Air Station, Lemoore, for the support of carrier air group 
training in the San Francisco area. This is also the last major increment of 
construction for this station and will provide an operational capability near the 
end of 1961. 

Our Marine program provides primarily for the development of Marine Corps 
Auxilary Air Station, Yuma, The facilities included in this request will enable 
the station to support gunnery training on a rotational bass for Navy and Marine 
Corps aviation units based in the southern California area. 

The principal programs at our oversea stations include the additional con- 
struction of facilities at Naval Station, Roosevelt Roads, for the missile train- 
ing of Atlantic fleet units, the development of one classified location in the 
Atlantic to support the barrier program, dredging at Rota to provide capacity 
for the Forrestal class carriers and the provision of operational and personnel 
facilities at various other stations in the Atlantic and Pacific Ocean areas. 


Captain Cuew. Of that amount $75,688,000 are for 104 line items 
at 15 stations in the continental United States and the balance of 
$37,161,000 is for 21 line items at oversea stations. I think you 
are familiar with the program. The aviation shore activities are 
required for several basic purposes, for training, supporting the 
operating forces including the Marine Corps, the striking power of 
the Navy, and for important research development and tests of 
guided missiles and their components. 

The continental aviation facilities are in four basic groups. The 
first of these groups, naval air training stations. They are required 


Serre EF 


ae ee eee ae See ne ie 


TANT 
U OF 
TION 


ear to 
10riza- 
7,220,- 
‘iation 
22,000 
Tseas, 
y with 
in im- 


tional 


MILITARY CONSTRUCTION AUTHORIZATION 131 


as the name signifies for the training of aviation personnel and 
involve three stations for a total amount of about $8,358,000. 

The first project consists of 10 line items at the Naval Auxiliary 
Air Station, Meridian, totaling $5,147,000. This is a reduction of 
$429,000 from the figures shown in the bill and the program book 
and, with your permission, we will make this change. 

(The project sheet is as follows :) 


NAVAL AUXILIARY AIR STATION, MERIDIAN, MISS. 


Location.—Nearest city: Meridian, 14 miles southwest. 
PERMANENT STATION 


Mission.—Maintain and operate facilities and provide services and material 
to support operations of aviation activities and units of the Naval Air Training 
Command and other activities and units as designated by the Chief of Naval 
Operations. 

Major activities supported: (1) Basic training units as designated. 

Line item.—$5,147,000. 

Crosswind runway 

Cold storage building 

Administration building 

Family housing, Capehart 
Outlying landing field, Bravo: 

Runway 

Taxiway 

Aircraft parking apron 

Optical landing system 

Operations building 

Utilities and services 

Acquisition of land and utility relocation 


CROSSWIND RUNWAY 


Experience within the Naval Air Basic Training Command has demonstrated 
that satisfactory flight safety cannot be maintained if basic students are 
required to land or take off training aircraft with crosswinds in excess of 7 
knots at 90°. In accordance with the wind rose for Naval Auxiliary Air 
Station, Meridian, the primary runways will provide only 90 percent wind 
coverage under maximum allowable crosswinds. Training flight ranging 
from 12 to 30 aircraft take off from Naval Auxiliary Air Station, Meridian, 
at a single time, proceed to an outlying field for practice landings, and then 
return 1 to 2 hours later. Upon return, these aircraft are frequently low on 
fuel and a sudden shift in wind direction would result in the inexperienced 
student being forced to make a crosswind landing under unsafe conditions. 
The crosswind runway will eliminate this flight hazard and also allow flights 
to take off under crosswind conditions. The runway length required for 
training jet aircraft is 5,000 feet sea level equivalent or an actual length at 
this station of 6,400 feet. This item provides only one leg of the crosswind 
runway, the other leg to be included in a subsequent construction prorgam. 


COLD STORAGE BUILDING 


The planned messhall complement at Naval Auxiliary Air Station, Meridian, 
is computed as follows: 





Dnlisted personnel (70 percent by 1,620) _-.-_.--_-------------------~-- 1, 134 
meas (100 percent by 146) ........-...~.----+=.~---.~-+-- an dtnatag atlas 146 
PCI hI a aa arees emer me scarier ional 1, 280 


Based upon current planning standards a cold storage facility of 1.26 square 
feet per man is required to provide an 18-day meat supply and an 18-day 
dairy supply for the men of this station. Accordingly, a cold storage building 
of 1.26 by 1,280 equals 1,613 square feet is required for the station; or ona 
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eubic foot basis, 1,613 by 9 equals 14,517 cubic feet are required. A cold 
storage plant at this station will permit receipt of foodstuffs in carload and 
truckload lots thus permitting economical central procurement action. Expen- 
sive and undependable day-to-day.deliveries would have to be put in effect if 
this item is not provided. 

ADMINISTRATION BUILDING 


An administrative building is required at Naval Auxiliary Air Station 
Meridian, to provide office accommodations for the command and administrative 
staff personnel. The permanent building occupancy will total 87 personnel: 
and in accordance with Department of Defense criteria, a net office areg of 
87 by 125 square feet per person equals 10,875 square feet is allowed. An 
additional 6,125 square feet is authorized for telephone equipment rooms, head, 
corridors, stairwells, lobby, mechanical equipment room, and exterior and 
interior walls. Accordingly, the authorized gross area for the administration 
building is 17,000 square feet. Meridian is in weather zone B with 2,563 hours 
where the wet bulb temperature equals or exceeds 67° F. during the 6 hottest 
months of the year; therefore, air conditioning of this facility is required. The 
operation of such functions as the communication system makes the administra- 
tion building vital to accomplishment of the mission of this station. 


FAMILY HOUSING, CAPEHART 


The basic housing requirement for eligible personnel at this station is 756 
units. There is now no housing at the station. Completion of the proposed 
320 units will provide 42.3 percent of the requirement. 

Naval Auxiliary Air Station, Meridian will maintain and operate facilities in 
support of advanced training for naval aviators. This is a new facility which 
is to be commissioned in fiscal year 1961. It is located in an agricultural area 
where no private rental support housing is available. This fact was reported 
by the State director of the Federal Housing Administration and has heen eon- 
firmed in meetings with community leaders and realtors. 


OUTLYING LANDING FIELD, BRAvo 
RUNWAY 


Naval Auxiliary Air Station, Meridian, will be used to provide basic training 
in the T2J jet trainer for a continuous student load of 366 officers and cadets. 
To maintain student flow under the training syllabus, a total of about 1,000 prac- 
tice landings must be completed each flyable day. These landings consisting of 
solo, precision, and field carrier landing practice types. The runway capacity 
available at NAAS. Meridian, is required primarily to launch and recover group 
training flights; accordingly two outlying lending fields are needed, as the 
eapacity of one outlying landing field is about 500 practice landings per day. 
Outlying landing field, Bravo, is one of these outlying landing fields which will 
be used primarily for FCLP landings. . Such a field requires a 150-foot wide run- 
way of 5,000 feet sea level equivalent (6,500 feet actual) length to provide suffi- 
eient wind coverage. The first 1,000 feet at each end of the runway must be con- 
structed of Portland cement concrete to withstand the effects of fuel spillage and 
jet blast. FCLP training flights make complete landings after each series of 
practice landings for the purpose of briefing students and changing students. 


TAXIWAY 


Outlying landing field, Bravo, will be used to provide student pilots praétice 
landings of the crosswind and FCLP type. During FCLP operations a flight. of 
about 12 aircraft are flown to the outlying landing field while landing signal of- 
ficers, instructors, and other groups of students are transported to the outlying 
landing field by bus. After each aircraft in the flight has made several FCLP 
landings, all aircraft land and taxi to the parking apron. Students just landed 
are debriefed on their practice landings and another group of students is briefed 
for FCLP landings. The new group then man the aircraft, taxi out to the run- 
way, and take off. Taxiways are essential to provide access between the runways 
and parking apron. Due to fuel spillage and jet blast effects while in the holding 
positions, the lead-off taxiway and first 500 feet of the parallel taxiway must 
be Portland cement concrete. Lack of taxiways would eliminate effective FCLP 
training and would preclude clearance of runways when an emergency landing 
was necessary during crosswind practice bounce landings. 
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AIRCRAFT PARKING APRON 


After each aircraft in the flight has completed several FCLP landings, all 
aircraft land and taxi to the parking apron. Students are then debriefed on their 

ctice landings while a second group of students is briefed prior to manning the 
aircraft and takeoff. This change of student pilots in the aircraft may take place 
several times daily. An aircraft parking apron is necessary for holding the air- 
eraft while students are changed. Required parking area is computed on the 
following basis: 12 T2J aircraft by 789 square yards per aircraft equal 9,468 
square yards plus 4,238 square yards of peripheral taxiway equal 13,706 squure 
yards total apron. The total apron space has been verified by a scale layout of the 
parking apron in accordance with Bureau of Aeronautics criteria. Effective 
FCLP training cannot be conducted without this parking apron. 


OPTICAL LANDING SYSTEM 


Approximately 400 field carrier practice landings will be completed during each 
fiyable day at outlying landing field, Bravo. As all angle deck carriers are being 
equipped with optical landing systems, this method of approach must be used in 
the field carrier landing practice at outiying landing field, Bravo. In order to 
maintain a satisfactory training rate within the planned training syllabus, it is 
necessary to provide optical landing systems at all runway ends, as all of these 
ends will be used due to varying wind conditions. The initial training of students 
in FCLP-type landings is a hazardous operation, and during such operations 
crosswinds must be eliminated to every extent possible. FCLP training cannot be 
conducted without the optical landing systems. 


OPERATIONS BUILDING 


Outlying landing field, Bravo, will be used for about 400 field carrier landing 
practices and 100 crosswind landings per day by student pilots. Although no 
personnel are permanently stationed at Bravo, during the daylight hours of 
operation it is necessary to have landing signal officers, instructors, line main- 
tenance, medical, and crash crew personne] and groups of FCLP students on the 
ground at the field. Classroom space is required for briefing and debriefing 
stutents, instructors require office space in which to schedule flights and prepare 
briefing material, storage space is required for line maintenance gear, and galley 
facilities are necessary to serve precooked food to the personnel. Radio com- 
munications between aircraft and instructors and telephone communications with 
Naval Auxiliarly Air Station, Meridian, are essential to training operations; this 
equipment will be provided in the operation building. A small second story 
observation tower is necessary to provide instructors and some students a clear 
view of the FCLP operations. Students could not be properly trained in carrier 
landing practice without the facilities provided by this line item. 


UTILITIES AND SERVICES 


Outlying landing field, Bravo, will be used for about 400 FCLP and 100 cross- 
wind landings per day by student pilots. Although no personnel are permanently 
stationed at Bravo, during the davlight hours of operation it is necessary to have 
instructors, landing signal officers. line maintenance, medical, and crash personnel 
and groups of FCLP students on the ground at the field. As many as 35 personnel 
may be at the field at a given time. These personnel will utilize the facilities 
in the operations building which requires electric power, potable water, and 
sewage disposal service. This line item Will provide these utility services for 
the operations buildings. Lack of utilities would prevent radio communication 
with aircraft and adversely affect the health and comfort of assigned personnel. 
An on-station road is necessary to provide access from the entrance gate to the 
operations building; and minimum parking facilities are necessary for crash 
equipment, an ambulance, gas and oil trucks, and a few private cars. Low cost 
fencing of the property is essential to:keep both personnel and animals from 
inadvertently wandering into operational areas. 


ACQUISITION OF LAND AND UTILITY RELOCATION 


Outlying landing field, Bravo, will consist of two 150 feet wide by 6,500 feet 
long runways, taxiways, an aircraft parking apron, and on operations building. 
It will be necessary to purchase about 1,860 acres of land in fee to accommodate 
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these facilities. Easements are required within the runway approach zoneg to 
provide standard approach clearances in accordance with Bureau of Aeronautics 
criteria for safety of life and property. Certain existing roads, powerlines, and 
telephone lines which cross the outlying landing field, Bravo, site must be 
relocated outside of the outlying landing field boundaries prior to commencement 
of actual construction work on the field. 

Captain Cuew. This is the fourth increment for the development of 
this station. The three previous increments totaled $37,468,000. “This 
station is to be an auxiliary to the Naval Air Station, Pensacola, Fla, 
for basic training of. naval aviators in the operation of jet aircraft, 
The first line item is for a single crosswind runway at a cost of $1,729, 
000. That is also a reduction of $131,000 from the original estimate, 

As you know, experience has demonstrated that at this stage of the 
game, satisfactory flight safety cannot be maintained if basic students 
are required to land or take off aircraft under crosswinds in excess of 7 
knots at 90 degrees, 

The second line item is for a sold storage building, $50,000. This 
building will permit receipt of foodstuffs in carload and truckload lots 
for feeding 1,280 cadets and enlisted men who will use the messhall, 
thus permitting economical central procurement. : 

The third item is for an administration building at a cost of $383,000. 
This, of course, provides the office space accommodation for the 87 
command and administrative staff personnel. 

The other seven line items are for developing ottlying field Bravo. 
To maintain planned student flow, approximately 1,000 practice land- 
ings per flyable day are required. Since the Naval Auxiliary Air Sta- 
tion at Meridian, the runways themselves are required primarily to 
launch and recover training flights, the two outlying fields, or OLF’s as 
we call them, are needed to provide the necessary practice landing 
capacity. Outlying field Bravo will be used primarily for field carrier 
landing practice. 

The fourth line item is to provide a runway 6,500 feet at an esti- 
mated cost of $1,163,000 and this is an increase of $31,000 over the 
figure in the book. 

The fifth line item is to provide taxiways at an estimated cost of 
$770,000, a reduction of $27,000 from the figure in the book. 

The sixth line item is for aircraft parking apron at an estimated 
cost of $91,000, a $2,000 reduction from the previous estimate. Each 
field carrier landing practice flight consists of 12 aircraft which must 
be parked during the change of student pilots, and the construction 
will provide the needed aircraft parking apron and drainage facilities. 

The seventh item will be for the installation of an optical landing 
system at each runway. The estimated cost is $68,000 which is $82,000 
less than the amount shown in the program book. This item is 
similar to others approved by your committee in previous years for 
a number of our air stations. 

The eighth item is for an operations building at an estimated cost 
of $58,000. This building will provide space for two classrooms, an 
office for three instructors, storage rooms, control tower, communica- 
tion and so forth. 

It also includes radio tower and telephone lines. The ninth line 
item includes the utilities necessary to make usable all the other line 
items of an outlying field Bravo at an estimated cost of $158,000, 
an increase of $11,000 over the earlier estimate. 
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The tenth and final line item is for acquisition of land, flight clear- 
ce easements and relocation of existing utilities at an estimated 
cost of $677,000. This is $229,000 less than the book amount. It will 
be necessary to purchase 1,860 acres of land in fee to accommodate the 
facilities at outlying field Bravo. 

Easements over 2,080 acres are also required within the approach 
gones to provide standard clearances for takeoffs and landings of the 
aircraft, and relocation of roads, powerlines, telephone lines and 
so forth. That concludes the items at Meridian. 

The second project is the group at the Naval Air Station, Pensa- 
cola, in the amount of $400,000, a reduction of $62,000 from the 
amount in the bill. 

(The project sheet is as follows :) 


NAVAL AIR STATION, PENSACOLA, FLA. 


Location.—Nearest city, Pensacola, 9 miles northeast. 


PERMANENT STATION 


Mission.—Maintain and operate facilities and provide services and material 
to support operations and aviation activities and units of the Naval Air Train- 
ing Command and other activties and units, as designated by the Chief of 
Naval Operations. 


Major activities supported : 

. Headquarters Chief of Naval Air Training. 

Headquarters Chief of Naval Air Basic Training. 

Naval Air Technical Training Unit. 

U.S. Naval School of Aviation Medicine. 

U.S. Naval School, Preflight. 

Marine Aviation Detachment. 

. Marine Barracks. 

. Personnel accounting machine installation, NATRACOM. 
. Basic, advanced and instructor training units as designated. 
. BUAER aircraft storage pool. 

Line item.—Chapel, $400,000. 


OUym 99 1 


— 
SO WAS 


CHAPEL 


In accordance with Department of Defense criteria, the capacity of chapel 
facilities is based on providing seating for one-tenth of the total installation 
population. The total installation population at NAS, Pensacola, consists of 
the following personnel: 1,184 officers, 2,431 enlisted men, 291 naval cadets, 291 
aviation officer candidates, and 527 dependents. All naval cadets and aviation 
officer candidates are required to attend church; 75 percent of these personnel 
will attend the Protestant service. Required chapel seating is computed on the 
following basis: 


Officer, enlisted, and dependent (10 percent of 4,142) _..._____________ 414 
NAVCADS and aviation officer candidates (75 percent of 582)_____ ei ee 
I A a a ee 851 


Existing religious facilities consist of a permanent 144-seat chapel which is 
of inadequate size to be useful for other than weddings and small special serv- 
ices and two small temporary substandard facilities which must be replaced. 
Services are now held in the station theater which has been found inadequate 
and inappropriate. It is imperative to provide adequate religious facilities at a 
command responsible for training and developing career officers for the Navy. 


Captain Curw. This station is the center as you know of naval 
air training and has a total installation and population of 4,724 
military personnel and dependents. Of this number 582 are naval 
cadets. All officer candidates are required to go to church. The 
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existing religious facilities consist of a 144-seat chapel which is toy 
small, and additional ‘services are held in the station theater. Thi 
project proposes the construction of a chapel with a seating capacity 
of 800, including a small morning chapel and general site improve. 
ment. 

Senator Srennis. If you had not had that chapel in there, I was 
oing to ask the commitiee to put it in anyway, because I have been 
own there and I have seen what your need is. It should have been 

in last year. 

Captain Cunw. Yes, sir. All the chaplains came up and told 
us that, sir, in no uncertain terms. The third and last project, in 
this group is at the Naval Auxiliary Air Station at Whiting Field, 

(The project sheet is as follows :) 


NAVAL AUXILIARY AIR STATION, WHITING FIELD, 
MILTON, FLA. 


Location.—Nearest city: Pensacola, 33 miles southwest. Initially occupied 
in 1943. 
PERMANENT STATION 


Mission.—Maintain and operate facilities and provide services and material 
to support operations of aviation activities and units of the Naval Air Training 
Command and other activities and units, as designated by the Chief of Naya} 
Operations. 

Major activities assigned: Basic training units as designated. 

Line item.—Alteration of runway pavement, aircraft parking apron, aireraft 
fuel facilities, liquid oxygen transfer building, family housing—Capehart, acqui- 
sition of land, $2,811,000 (total cost). 


ALTERATION OF RUNWAY PAVEMENT 


The T-2J basic jet trainer will be operated from the North Field at NAAS 
Whiting in September of 1961. The high performance characteristics of this 
aircraft require 5,000-foot sea level equivalent runways with standard end zones, 
crash strips, and approach clearances at a 50:1 glide ratio in accordance with 
Bureau of Aeronautics criteria. The continuous jet blast effect of the aircraft 
will require concrete runway ends, concrete taxiways adjacent to runway ends, 
resurfacing of the runways, and blast pavement at runway ends and adjacent 
taxiways. Existing North Field runways to be used (runways 4-22 and 13-31) 
are asphaltic of 6,000 feet in length, which is an adequate length; however, the 
runways ends and adjacent taxiways are not concrete, no blast pavement 
exists, and end zones and crash strips only partially exist. This item provides 
for the correction of these deficiencies on runway 13-31. Similar improvements 
to runway 4-22, will be included in a later program. It is necessary to defer 
improvements to runway 4-22 due to the need to operate the North Field 
continuously during construction on both runways with a resultant 2-year 
construction schedule for complete runway improvements. 


AIRCRAFT PARKING APRON 


The T2J basic jet trainer will be operated from the north field at 
NAAS Whiting in September of 1961. These jet aircraft will require portland 
cement concrete parking aprons to withstand the effect of jet blast, fuel spillage, 
and static wheel loadings. Required parking area is computed as follows: 

90 T2J aircraftX789 SY/AC=71,010 SY+13,598 SY of peripheral taxiway= 
84,608 SY total apron. 

The total apron space required has been verified by a scale layout of the parking 
apron in accordance with Bureau of Aeronautics criteria. Existing parking apron 
on the north field consists of asphalt pavement with concrete strips of inadequate 
strength. This pavement must be replaced with stronger concrete and enlarged 
to accommodate 90 jet aircraft. Without this item, the jet aircraft assigned to 
NAAS Whiting Field could not be effectively operated. 
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AIRCRAFT FUEL FACILITIES 


Fuel storage requirements for the planned aircraft loading at NAAS Whiting 
Field are computed as follows in accordance with BUAER criteria: 


yp 90 T2J x62 hrs./mo. 500 gal./hr. x 44—930,000 gal./10 days 
AVGAS 184 T28X83 hrs./mo. X44 gal./hr. X 4 =224,000 gal./10 days 

The existing fuel storage system consists of 25,000 and 50,000 gallon aqua sys- 
tem tanks constructed in 1943 with a total capacity of 450,000 gallons. While 
this system will be used entirely for storage of aviation gasoline and will pro- 
yide about a 20-day supply in lieu of the normal 10 days, it is not practical 
to convert a portion of the capacity to jet fuel storage since the cost of removing 
the aqua systems and revising the pumping and piping systems would about equal 
the cost of providing new separate jet fuel tankage. Accordingly, a requirement 
exists for 930,000 gallons of jet fuel storage capacity which two 13,500 barrel 
standard tanks (1,134,000 gals.) can most economically provide . 


LIQUID OXYGEN TRANSFER BUILDING 


Aircraft now being assigned to the fleet are equipped with liquid oxygen 
conversion systems. Facilities to service and maintain their supply are therefore 
mandatory. Liquid oxygen delivered to the station storage tanks by commercial 
suppliers will be transferred to mobile trailers which replenish the liquid oxygen 
aboard the aircraft. This item provides a regulator and instrument test shop 
for servicing of oxygen regulators, test equipment, recharge apparatus, and 
manifold equipment. 

FAMILY HOUSING—CAPEHART 


The basic housing requirement for eligible personnel at this station is 
1,000 units. There are 118 adequate units available. Completion of the proposed 
229 units will provide 347 units, or 34.7 percent of the requirement. 

Whiting Field maintains and operates facilities for training naval aviation 
cadets to provide aviators for fleet carriers. It is located 33 miles from Pensacola, 
which is the closest large city capable of providing private housing support. 
This project of 229 units will provide partial replacement for 346 low-cost rental 
units (World War II), which are approaching the end of their useful life, and 
23 units in converted World War II barracks. 


ACQUISITION OF LAND 


The T2J basic jet trainer will be operated from the north field at 
NAAS Whiting Field in September of 1961. The high performance character- 
istics of this aircraft require 5,000-foot sea level equivalent runways with stand- 
ard end zones, crash strips, and approach clearances at a 50:1 glide ratio in 
accordance with Bureau of Aeronautics criteria. The existing north field 
runways to be used (runways 13-31 and 4-22) are 6,000 feet in length, which is 
satisfactory ; however, end zones only partially exist, practically no crash strip 
area is available, and 50:1 approach clearances are not provided. This item 
provides for the fee acquisition of land and purchase of flight clearance ease- 
ments necessary to correct these deficiencies. Incident to the improvements to 
the runways, a recreation facility will require relocation, and acquisition of 
land for this purpose is included in this item to preclude the elimination of a 
vital recreation facility at an isolated activity. Without the land interests pro- 
yaaa for by this item, T2J aircraft would not be able to operate at NAAS Whiting 

eld. 


Captain Cuew. It consists of five line items for $2,811,000. The 
Navy plans to introduce the T-2J jet trainer into the basic training 
command during fiscal 1960, and due to the high performance 
characteristics of this plane, its increased air space requirements, this 
is the only Pensacola satellite station outside of the severely congested 
main base which has runways of sufficient length to accommodate this 
T-2J. So the line items at Whiting are for runway pavement alter- 
ations at an estimated cost of $1,252,000. 

The second line item will provide an aircraft parking apron at 
an estimated cost of $913,000. 
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The third line item is for fuel facilities at an estimated cost of 
$468,000. The fourth is for a liquid oxygen transfer building at an 
estimated cost of $49,000. I might add here, because there are other 
liquid oxygen projects in the program, that modern naval aircraft 
are equipped with pilot and crew breathing systems which require 
liquid oxygen. 

In addition, other aircraft are being converted to use liquid oxygen. 
The system is capable of supplying gaseous oxygen to aircraft using 
it in that form, so the facilities to replenish the liquid oxygen supply 
in the T-2J aircraft are essential. . 

The liquid oxygen will be delivered by commercial suppliers 
and transferred from storage tank to trailers which will service the 
aircraft. Since the gaseous oxygen is required by some aircraft, 
this facility will be capable of furnishing that too. ; 

There are numerous other liquid oxygen projects in the program, 

The final line item is for acquisition of land in the amount of 
$129,000. 

Senator Stennis. Which one are you on now? 

Captain Cuew. In the Whiting Field, sir. Acquisition in fee of 
240 acres and purchase of an easement over 392 acres are required to 
correct existing deficiencies in flight clearances, and zones and crash 
strips for the runways existing at this station. 

Senator Stennis. You already have a training station, an air sta- 
tion at Whiting Field. That is a complete operation, now. 

Captain Cuew. That is for propeller; yes, sir. 

Senator Stennis. And this is just to enlarge it? 

Captain Cuew. Yes. 

Senator Stennis. To take care of the jets? 

Captain Cuew. The two jets; yes, sir. 

Senator Srennis. Really why hasn’t this been done before? Did 
you just make this a part of your jet operation ? 

Captain Cuew. Because the planes won’t be avaliable until this con- 
struction is completed. 

Senator Stennis. All right. 


FLEET SUPPORT AIR STATIONS 


Captain Crew. The second group of aviation facilities are the 
fleet support air stations. Those I previously mentioned were train- 
ing stations. They consist of 23 line items at 3 stations at a total 
estimated cost of $27,538,000. These stations are chiefly required to 
support the naval carrier strike force. The first project of the group 
is for the continued development of the new naval air station at 
Lemoore. 

(The project sheet is as follows :) 


NAVAL AIR STATION, LEMOORE, CALIF. 


Location.—Nearest city : Hanford, 17 miles northeast. 


PERMANENT STATION 


Mission—Maintain and operate facilities and provide services and material 
to support operations of aviation activities and units of the operating forces 
of the Navy and other activities and units, as designated by the Chief of Naval 
Operations. 


| 
| 
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Line item.—$26,897,000 (total cost). 
Aircraft parking apron (third increment). 
Aircraft fuel storage facilities (third increment). 
Radar air traffic control center. 
Navigation aids. 
Training buildings. 
Maintenance hangar (class C). 
Hangars (second increment) (class D). 
Jet engine maintenance shop. 
Turbojet engine test facilities. 
Parachute shop. 
Public works shops. 
Aviation parts warehouse. 
Hospital and dental clinic. 
Labor and security building. 
Family housing—Capehart. 
Barracks. 
Branch messhall. 
Officers’ mess (closed). 
Structural fire station. 
Community buildings. 
Utilities and services (third increment). 
Roads, walks, and parking (third increment). 


AIRCRAFT PARKING APRON (THIRD INCREMENT) 


A requirement exists to provide parking area for the 461 aircraft to be as- 
signed to this station. If this item is provided, parking area for three groups, 
one all-weather squadron, one replacement air group and miscellaneous station 
aicraft will be available. 


AIRCRAFT FUEL STORAGE FACILITIES (THIRD INCREMENT) 


The fuel storage requirement for a 10-day supply for 461 aircraft is tabulated 
as follows: 461 aircraft times 34 hours per month times 750 gallons per hour 
times one-third month equals 3,918,500 gallons or 93,298 barrels. 


{In barrels] 











Type Required | Authorized Deficit Requested 

this item 
ee. akc on aca duckie inde oly 83, 298 -" 54, 000 29, 298 27,000 
Aviation gas (91/96) Ds ach sh ie Speed Ch ye 5, 000 5, 000 0 0 
Aviation gas (15/145) ...-..........-.-..-.2----- 5, 000 | 5, 000 0 0 
WR ooo. oo cet ERR Be 93, 298 | 64, 000. 29, 291 27,000 





If this item is not provided, the full storage and distribution system at Naval 
Air Station, Lemoore, will not be adequate to support the station’s mission. This 
item will complete the fuel storage requirements. 


RADAR AIR TRAFFIC CONTROL CENTER 


It is mandatory to provide an effective air navigation system that will permit 
handling of greater numbers of high speed aircraft in the already overcrowded 
air space. The precision, short, and medium range radars proposed by this item 
permit control of aircraft over a considerable distance, keeping them clear of other 
aircraft and directing them into the desired approach patterns. The precision 
approach radar will permit landings under instrument flight regulations and 
provides safety to aircraft and pilots. This item will also provide surveillance 
of the critical area affecting flight operations from this station, permitting coordi- 
nation between military and civil aircraft for flight safety. 


NAVIGATION NEEDS 


These facilities are required to enable aircraft flying under instrument condi- 
tions to locate the station, hold in the area while awaiting approach clearance for 
final let down and landing under all-weather conditions. The facilities will also 
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be used for training during good weather. Unless these facilities are provided 
the flights of squadrons operating from this station will be limited to good weather 
only. 

TRAINING BUILDINGS 


This item includes what is normally the first increment of construction of a 
standard training building. There is a separation of some 6 miles between the 
operations area and the administration area. Two buildings were therefore re. 
quired to house the training facilities in their respective area with separate park- 
ing areas, sidewalks, and utilities for each building. 


MAINTENANCE HANGAR (CLASS C) 


A facility is required to provide C level maintenance for 461 aircraft. This 
facility will also provide lower levels of maintenance for miscellaneous nonair 
group aircraft operating from this station. This is the first increment of con- 
struction and will provide one-half the total requirement. 

If this item is not provided there will be no maintenance facility available 
capable of performing class C maintenance in support of high performance air- 
eraft. All requirements are based on established Bureau of Aeronautics criteria. 


HANGARS (2D INCREMENT) (CLASS D) 


These three structures will provide hangar, shop and office, for three carrier 
air groups and one self-supporting squadron. A structure was provided for one 
carrier air group in the first increment of construction. 

These four facilities are essential for the required D and below type mainte- 
nance work on the complicated components of modern aircraft. If not provided 
maintenance work must be performed in the open. Requirements are based on 
established Bureau of Aeronautics criteria. Four service points per hangar bay 
are required. 

JET ENGINE MAINTENANCE SHOP 


The fleet air service squadron has the function of performing 30/60-hour 
engine maintenance checks and overhaul. The maintenance involves a complete 
check of the engine, the electrical and hydraulic system of the aircraft, and 
requires a production line technique to meet the planned workload of 288 engines 
per month. The provision of a separate 53,000-square-foot facility, designed spe- 
cifically for the promotion of maximum efficiency in handling, overhauling, main- 
taining, storing, and issuing jet engines is required at this master jet station. 

The space requirement is as follows: Quick engine change and hot and cold 
section shop repairs, 22,500 square feet; steam clean room, 1,400 square feet; 
compressor and turbine shop, 800 square feet; office, 900 square feet; inspection 
shop, 800 square feet; parts and tool issue, 2,400 square feet; head, 500 square 
feet ; accessory repair, 800 square feet; engine storage, 3,600 square feet; aisles 
and handling 13,600 square feet ; and utility room, 700 square feet. 

A workload of 288 engines per month or 15 per day consists of 6 quick engine 
changes per day, 6 hot section repairs per day, and 3 cold section repairs per day. 


TURBOJET ENGINE TEST FACILITIES 


Turbojet engine test facilities are urgently needed at every jet aircraft 
activity. Engines which have been repaired in accordance with the class C 
maintenance schedule require checking and testing prior to installation in the 
airframe. This is accomplished in order to ascertain the following checks and 
tests: Leak check, main and emergency exhaust gas temperature, afterburner 
operations, fuel and oil pressure, and main to emergency fuel system change 
over. The test facility is also capable of providing for a variety of attenuation 
to the extent that operating personnel will be safeguarded against the physio- 
logical and nuisance effects of engine operations. A single turbojet engine test 
facility is the minimum requirement for each group of 50 jet engines to be 
maintained. 

PARACHUTE SHOP 


A parachute shop is a required facility at a naval air station. The safety of 
pilots operating at this station is greatly dependent upon the proper care of 
this equipment. All parachutes must be inspected, aired, and repacked at least 
once every 60 days. This requires a drying tower and repacking facilities for 
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proper care in packing. There are no existing or other planned structures in 
which this service can be performed. 

The parachute loft is designed for a daily working load of 3 percent of the 
station’s total parachute complement of 576 parachutes. Besides parachutes, 
other gear is processed such as lifejackets, liferafts, helmets, oxygen masks, 
and harnesses. 

PUBLIC WORKS SHOPS 


Shops and office space are required to house the public works department 
maintenance facilities and administrative, design, inspection, and other offices. 
There are no existing facilities available for the maintenance organization of 
the station. 

AVIATION PARTS WAREHOUSE 


The planned base loadings of 461 aircraft for this station generates total re- 
uirement of 173,825 square feet of aviation storage. There are no existing 
facilities to fulfill this requirement. If not provided, it will be necessary to 
store material in the open. 

This item has been reviewed and cleared by BuSandA in its capacity as 
navywide coordinator in matters concerning the utilization of storage space 
and storage facilities. The acquisition of space except by construction is not 
feasible since Government-owned, commercial, or private space for this usage 
is not available in an acceptable area. 


HOSPITAL AND DENTAL CLINIC 


There are no existing medical or dental facilities at this station to provide 
these services for the 6,763 military personnel to be assigned nor for their de- 
pendents. The semi-isolated location requires facilities on this station. The 
bed requirement has been computed on the basis of Bureau of Medicine and 
Surgery criteria as follows: 





Patients 

Military personnel (6,763 times hospitalization rate of 0.0058) __-._______ 89 
NNR: UR PE cs BOTIIINES OSI so cconak detaining eprmibins -sy-depeeeeneeeinineepdabasaes 14 
I nace ances alin abrscngs aoasrun ents apasianigswrdndited tebe eto acto te gece este mort eames 53 


Fifty-three patients times the dispersion rate of 1.33, 70 beds; total requested, 
67 beds. 


LABOR AND SECURITY BUILDING 


A labor and security building is required to provide office space for labor indus- 
trial relations and the security personnel. Facilities are required for the is- 
suing of military and civilian passes, the transaction of business involving 
civilian employees and the control of egress and ingress to the station of both 
military and civilian personnel. A sentry house is also required. No other 
facilities are available to house these functions, which are so essential to the 
security of the station. 

FAMILY HOUSING, CAPEHART 


The basic housing requirement for eligible personnel at this station is 2,694 
units; 800 units have previously been authorized. Completion of this 500-unit 
increment will provide 1,300 units; or 49 percent of the requirement. 

Naval Air Station Lemoore, will provide facilities and support for carrier air 
group operations. This is a new facility which will be commissioned in fiscal 
year 1960. It has been placed in an isolated area in order to conduct full-scale 
jet aircraft operations. There is no community housing available within a 40- to 
50-mile radius. 


BARRACKS 


Barracks requirements for this new station are computed as follows: 


Total 
barracks spaces 
Required—Assigned permanent enlisted personnel, 5,939 times 70 percent__ 4, 157 
Authorized 7 


iors oe ance one ic caicoeenires etetices eoiaclocianee apn ta beietareer onan cadmmma eaaneameiaiede macemniantimemmacotae aad 
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Enlisted military family housing includes 626 authorized units. 

The authorized and planned barracks plus authorized and planned family 
housing is only 81.5 percent of the total enlisted population. 

Housing, 800, fiscal year 1959: 194 officers, 626 enlisted men. 

Housing, 500, fiseal year 1960: 110 officers, 390 enlisted men. 


BRANCH MESSHALL 


A branch messhall is required for the personnel assigned to the operation area, 
This item is necessnry because of the distance the operations area is from the 
main messhall which is located approximately 544 miles to the south, in the ad- 
ministration area. The transportation problem of transporting these men back 
and forth to the main messhall for one meal would require a fleet of vehicles if 
this branch subsistence buidling were not constructed. It is estimated that 2,000 
officers and enlisted men will use this building. This figure is based on the num- 
ber of men that would be entitled to eat in the messhall and not those on a sub. 
sistence allowance. 

OFFICERS’ MESS (CLOSED) 


The base loading for officers permanently stationed at Naval Air Station; Le 
moore, is 796 officers. This item is required to subsist the officers who will 
be assigned to quarters in the bachelors officers’ quarters. If this item is not 
provided, there will be no facility for subsisting these officers. 


STRUCTURAL FIRE STATION 


A fire station is required to house the structural firefighting equipment and 
fire department personnel who are on 24-hour duty for station security. No 
existing facilities are available to fulfill this requirement. If not provided, fire 
fighting equipment cannot be housed and personnel must be quartered elsewhere, 
adversely affecting the security of the station. This station will house two 
pieces of equipment. 

COMMUNITY BUILDINGS 


The requirements for recreation facilities for the base loading of 812 officers 
and 5,951 enlisted men are as follows 


{Amounts in square feet] 


Required | Existing or Deficit Requested 
authorized 


— -—_—_-— — _ ——- | —_—_— SS ee | - o— | —— a 


Memes 21220500093 (718 eo raat 1, 206 0 | 4, 296 3.973 
Cafeteria__........-- WO ny .| 7, 093 0 | 7. 093 6, 446 
Navy exchange shops- - ee OS rey ET eee 13 903 10, 940 | 2, 963 | 850 
Navy exchange warehouse __.._.......__.______| 4, 145 0 | 4,145 3, 047 
Dank. 07. __J. eee ees et eC 1, 864 | 0 1, 864 | 1,611 
Theater_...-.....- St, ted tid bade Be o esis a5 17, 200 | 0 17, 200 | 16, 560 
Isibrary ; ; pocuaniew dk 5, 881 | 0 5, 881 | 5, 034 
Entertainment W.S____.______- a | 545 | 0 545 | 0 
Education ‘center ____- is tis «| 2, 676 0 2, 676 | 2, 07 
Bowling alleys (8) a ee 6, 060 0 6, 060 1, 730 
Mechanical room_.__.__-__..--..._-- 4 } 640 0 640 | 537 
et ; = -——_—_——— -+>- 
WES Fe ee Dc a ih aia -| 64, 303 10, 940 53, 363 | 45, 297 


UTILITIES AND SERVICES (THIRD INCREMENT) 


Utilities are required to serve the buildings and facilities to be constructed 
in the incremental development of this station. There are no existing utili- 
ties at the site of this station. If this item is not provided there will be no utilities 
to support the completion of this station. 


ROADS, WALKS, AND PARKING (THIRD INCREMENT) 


A system of primary and secondary roads, vehicle parking, and walks is nec- 
essary to provide access to various areas of the station. This item provides 
for the construction of the third increment of secondary roads, vehicle parking, 
and sidewalks to allow for ingress and egress to the buildings to be constructed 
in the administration area. 
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Captain Cuew. ‘This consists of 21 line items in a total amount of 
$26,897,000. Authorization was granted in three previous increments 
in the total amount of $53,447,000. When completed this station will 
carry on the master jet field functions now assigned to the station at 
Moflett. 

The mission, as we mentioned this morning, the master jet field, will 
be to maintain and operate facilities and provide services and materiel 
to support aviation activities of units of the operating forces and other 
assigned activities in units. ier 

The line items are for the third increment of the aircraft parking 
apron for $2,400,000, storage tanks for 27,000 barrels of jet aircraft 
fuel for $159,000. 

It is the third increment, by the way, of the fuel storage. The third 
item is for a radar air traffic control center. I might elaborate on this, 
since this is similar to a lot of other line items that have been approved 
for various stations by this committee in previous years. 

A large number of firstline jet aircraft will operate from this field 
and other high-speed military and commercial aircraft traftic will be 
encountered in the general area. Because of the large number and 
fast-closing rate of these modern aircraft, it is essential that the pro- 
posed radar air traflic control center be constructed at this station. 

It provides surveillance and permits proper control of the aircraft. 

The next item is to provide navigation aids at an estimated cost of 
$59,000. These are electronic devices and they have a dual purpose. 
They are required for familiarization and practice in clear weather 
and are mandatory for safe operations under instrument. conditions. 

The fifth line item at Lemoore will provide two training buildings 
at an estimated cost of $991,000. 

The sixth line item is for the first increment of construction of a 
maintenance hangar for $1,379,000. This hangar will be used by the 
fleet air service squadron personnel servicing the carrier type, the air 
group aircraft assigned to the station. 

It provides a hangar, shop, office space, and so on. The next line 
item will provide three squadron hangars at an estimated cost of $7,- 
789,000. The eighth item is for a jet engine maintenance shop for 
$1,316,000. 

This item again is similar to shops previously authorized for each 
of the master jet fields on the east coast, that is Cecil Field and Oceana. 

The ninth line item is for turbojet engine test facilities at an esti- 
mated cost of $923,000. 

The 10th item is for a parachute shop at an estimated cost of 
$188,000. The 11th is for a public works shop at an estimated cost of 
$300,000. I would like to elaborate on this because the building will 
contain the usual shops that are necessary for station maintenance and 
personnel. The total estimated cost of this station will be close to 
$90 million, and the structures and utilities of this large plant will 
require day-to-day maintenance from the date the first completed 
building is accepted. To do this essential job efficiently and eco- 
nomically shops and office space are obviously very much needed. 

Item No. 12 is an aviation parts warehouse at a cost of $1,257,000. 
Mr. Chairman, the next item is for a hospital and a dental clinic, an 
estimated cost of $2,343,000. 

Senator Stennis. Stop right there just a minute, if you will. 
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Captain Curw. Yes, sir. 
Senator Stennis. Where is Lemoore, Calif ? 


Captain Cuew. About 60 miles from Bakersfield and I think 37 | 


miles from Hanford, Calif. There are no military hospitals within 
a reasonable distance of the station, and we think that a 67-beq 
hospital and dental clinic will take care of that loading because there 
will be about 6,800 military personnel and outpatient care for de. 
pendents numbering approximately 3,800, and naturally emergeney 
civilian outpatient care. 

Senator Stennis. How many beds did you say in this hospital ? 

Captain Curew. A 67-bed hospital and a dental clinic. 

Senator Srennis. Sixty-seven? You mean just 2 more than 65! 

Captain Curew. Just 2 more than 65, sir. 

Senator Stennis. Isn’t that very, very small for this many people? 

Captain Cuew. It is just a station hospital. It is not a general 
hospital in the commonly accepted term. 

Selighive Stennis. And what is the cost of this hospital now with 
67 beds, two million what ? 

Captain Cuew. That also includes the dental clinic, sir, $2,343,000, 

Renaton Brat. Does that include the equipment and everything 
else ? 

Captain Cuew. Yes, sir. That includes the collateral equipment 
which is built into the hospital. 


Senator Breaut,. Mr. Chairman, it is the equipment that raises the | 


cost, in my observation. 

Captain Cuew. A lot of it is equipment, sir. 

Senator Stennis. How much is that though per bed, just in round 
numbers ? 

Captain Curew. I can get a more accurate breakdown. Almost 
$37,000 per bed alone. But there is a dental clinic in it too, sir. 

Senator Stennis. I know. 

Captain Cuew. That isa lot of money for a bed. 

Senator Stennis. How many rooms for the dental clinic? 

Captain Cuew. I would say there must be at least 10 or 12 dental 
chairs. They are divided into stalls. I could not answer exactly, 
sir, maybe Captain Stone can answer that. 

Captain Stone. I believe it is 16 dental operating rooms, sir. 

Senator Cannon. How many square feet in the building? 

Senator Stennis. I just can’t see, gentlemen, spending $34,000 per 
bed for a hospital. 

Captain Curew. The gross area in square feet is 58,010, and the unit 


cost would be 67 beds, approximately $28,000 per bed. Of course that | 


includes air conditioning. 

Senator Bratt. How many square feet did you say ? 

Captain Cuew. 58,010, sir. 

Senator Srennis. You say the reason you thake it so small, that 
you really expect to take care of patients for any duration as I under- 
stand it in some other hospital, is that right ? 

Captain Cuew. No, sir. I suppose anyone with a lingering illness 
would be moved to a larger hospital. Perhaps the doctor could answer 
that question better than I. 

Captain Stone. This is designed as a station hospital where you 
take care of the short-term patients. Those that require long-term 
complicated care are sent to a general hospital. 
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Senator Stennis. We certainly want these people that are filling 
this important mission to have the utmost in hospital care, but I just 

uta rule of thumb on these matters and think about how far superior 
certain facilities would be to the average taxpayer who is paying the 
bill, far beyond what he is able to have. 

After all, we have a certain partnership here. 

Senator Bratt. Mr. Chairman, your observation is well taken. 
Figuring roughly, most anything at $4 a square foot would be high. 

Captain Cuew. No, sir; I don’t think so, sir. 

Senator Stennis. We will get back into this if you want to be 
heard further. We won’t hold this up now. That is a good point 
you bring up there, the cost per square foot. Then I would like to 
know how much of this is equipment. 

Captain Cuew. Yes, sir. 

Senator Stennis. Then we can tell more about the cost. But this 
ig an enormous sum of money, gentlemen, it seems to me, $34,000 per 
bed; $37,000 I believe you said. 

Captain Curew. But it includes the dental clinic and the dental 
chairs and the dental equipment. I can furnish you with the break- 
down, sir. 

The hospital part of the building contains 47,000 square feet. The 
cost, attributable to this part is $28 per square foot, or $19,500 per bed, 
excluding the built-in hospital equipment at $254,000 and the air con- 
ditioning and special foundations. The remainder of the cost of the 
project is for the dental clinic, dental equipment, garage, and the usual 
supporting features which include utilities and site improvement. 
The area cost factor is 1.05. 

Senator Stennis. I think people notice these matters. They go in 
and see these installations and they make comparisons, you see, and 
those comparisons don’t create much good will for the services either. 

All right, proceed, Captain. 

Captain Cuew. The next line item is for labor and security build- 
ings, an estimated cost of $229,000. That includes industrial rela- 
tions offices, securities offices, gatehouse, and it will be provided for 
new employees, contractors, and so on, all who enter the station. 

The next item is for three 504-man barracks at an estimated cost 
of $3,171,000. In answer to Senator Beall, that would be a cost per 
man, the unit cost per man on the barracks, sir, is $1,745, and I think 
the law allows $1,850 as the maximum. 

Senator Stennis. Pardon me, as I understood it the law just does 
not permit a ceiling above that much. 

Captain Cuew. That is correct, sir. 

Senator Stennis. That is no suggestion that it should cost that 
much, of course. 

Captain Cuew. I realize that. 

Senator Stennis. All right. 

Captain Curw. The next item is also for an essential combination 
of personnel, the branch messhall to be constructed in the operations 
area for an estimated cost of $454,000. That is the messhall, sir. 

@ next item is for a commissioned officers’ mess, closed, to cost 
$183,000. This will provide messing facilities for the officers assigned 
to the station, and the building is to be located in the administrative 
area consisting of galley and dining room with a 169 seating capacity. 

38060—59——11 
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The last four items for this master jet station, Mr. Chairman, include 
a fire station, a community building, utilities and services, roads, wa 
and parking. I can give you the individual costs. The fire station jg 
$98,000, the community buildings $1,326,000 and they include the neces. 
sary cafeteria, post office, education center, theater, library, Na 
exchange, and a warehouse. The item on the utilities is for $561,000, 

The final item on this station is, as I mentioned, for completion of 
construction of roads, walks, and so on.. That is for $790,000. The 
final two projects in the fleet support air stations 

Senator Stennis. Pardon me, that will about finish it up, won’t it? 

Captain Curew. Almost, sir. I can give you the exact figure. For 
your information, sir, the proposed amount to complete Lemoore— 

Senator Stennis. Pardon me just a minute, gentlemen, these blue 
books before you represent your copy of the sheet that gives a detailed 
breakdown on every one of these installations. 

If you will open it up there, the pages are not numbered consecutively 
but turn there to—— 

Captain Cuew. Weare on page 18 now, sir. 

Senator Stennis. Fleet support air stations, you see. 

This sheet has been worked out over a period of years. A little is 
added to it every year by the services and by the committee. You 
will notice there it gives you a history of the installation. The per. 
sonnel now, the one I am looking at here, personnel on a certain fons 
July 1, 1958, and then the plan at the end of fiscal 1959, ultimately at 
the end of 1960. It gives you that all across the board. Then you go 
down to the inventory, the land costs, improvements present and future, 
and then the grand total. 

So you can really analyze at what stage of development this instal- 
lation is and what the ultimate goal is as to cost, as to civilian em- 

loyees, and enlisted men, officers, students. Excuse me for interrupt- 





ing you, Captain, but this is the first time we have had the line items | 


since these gentlemen have been here. 

Proceed, Captain. 

Captain Cuew. The final two projects in the fleet support air sta- 
tions are for construction of a medium range radar facilities at Naval 
Air Station, Miramar, and the Naval Air Station, Oceana. 

(The project sheets are as follow :) 


NAVAL AIR STATION, MIRAMAR, CALIF. 


Location.—Nearest city, San Diego, 20 miles south. 


PERMANENT STATION 


Mission.—Provide facilities to support regular operations of fleet carrier re 
connaissance aircraft (including field carrier landing practice operations), as- 
signed guided missile programs, the Bureau of Aeronautics vehicle pool, and 
one Marine barracks. 

Line item.—Medium range, radar facilities, $305,000. 

Modern radar air traffic control facilities have been programed for several 
years to replace obsolescent radar facilities. These improved facilities are 
necessary to provide flight safety control for the increasing numbers of high 
speed aircraft in the relatively crowded airspace. Improved, dual, medium 
range radar equipment, and an improved antenna are being procured with de 
livery expected in September 1959. This item is required to provide the struc 
ture to house the new radar equipment, a new antenna tower and radome, and 
connecting power and roads. The new antenna is 42 feet wide, requiring 4 
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radome 50 feet in diameter. The radome must be located at considerable dis- 
tance from the control tower for peak efficiency and so that the radome’s large 
size will not interfere with vision from the aircraft control tower. Existing 
medium range radar space is inadequate for the new equipment and is located 
near the control tower. This, plus the size of the new antenna, dictates that 
new facilities be constructed at some distance from the control tower. 


NAVAL AIR STATION, OCEANA, VIRGINIA BEACH, VA. 


Location.—Nearest city, Norfolk, 25 miles west. 


PERMANENT STATION 


Mission—Provide facilities to support regular operations of fleet aircraft. 

Line item.—Medium range radar facilities, $336,000. 

Modern radar air traffic control facilities have been programed for several 
years to replace obsolescent radar facilities. These improved facilities are 
necessary to provide flight safety control for the increasing numbers of high 
speed aircraft in the relatively crowded airspace. Improved, dual, medium 
range radar equipment, and an improved antenna are being procured with de- 
livery expected in September 1959. This item is required to provide the struc- 
ture to house the new radar equipment, a new antenna tower and radome, and 
connecting power and roads. The new antenna is 42 feet wide, requiring a 
radome 50 feet in diameter. The radome must be located at considerable dis- 
tance from the control tower for peak @fficiency and so that the radome’s large 
size will not interfere with vision from the aircraft control tower. Existing 
medium range radar space is inadequate for the new equipment and is located 
near the control tower. This, plus the size of the new antenna, dictates that 
new facilities be constructed at some distance from the control tower. 

Captain Curew. The first of the two at the station in Miramar— 
this, sir, is on page 19—estimated cost of $305,000, and it is similar 
again to a number of other line items which the committee has ap- 
proved in previous years. 

The second of these projects is a medium range radar facility at 
Oceana, and the cost there is quite similar, $336,000, and it is similar 
to the one at Miramar. 


MARINE CORPS AIR STATIONS 


Now, Mr. Chairman, we come to the Marine Corps air stations, 
aviation facilities, and there are four in this group with 10 line items 
at an estimated cost of $6,436,000. These stations are required for 
the training of Marine Corps aviators in the several aspects of Marine 
Corps operations including the vertical envelopment that you heard 
of this morning, the concept of amphibious warfare, close support 
of Marine ground forces and augmentation of the Navy’s fleet opera- 
tions. 

The first project in the group is at the Marine Corps Auxiliary 
Air Station, Beaufort, S.C. 

(The project sheet is as follows :) 


MARINE CORPS AUXILIARY AIR STATION, 
BEAUFORT, S.C. 


Location.—Nearest city, Savannah, Ga., 65 miles southwest. 
PERMANENT STATION 


Mission—Maintain and operate facilities and provide services and material 
to support operations of aviation activities and units of the operating force of 
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the Navy and other activities and units, as designated by the Chief of Naval 
Operations. 

Major tasks: 
(1) Support aircraft Fleet Marine Force Atlantic units. 

Major activities supported : 

(1) Headquarters, commanding officer, Marine Corps Auxiliary Air Station, 
Beaufort. 

(2) One Marine aircraft group (reinforced). 

(3) Two Marine air control squadrons. 

Line item.—Liquid oxygen transfer building, $51,000. 

Aircraft now assigned to the fleet are equipped with liquid oxygen conversion 
systems. Facilities to service and maintain their supply are therefore manda. 
tory. Liquid oxygen, delivered to the station storage tanks by commercia} 
suppliers, will be transferred to mobile trailers which replenish the liquid 
oxygen aboard the aircraft. This item provides a regulator and instrument 
test shop for servicing oxygen regulators, test equipment, recharge apparatus, 
and manifold equipment. 


Captain Cuew. Here, again, is a liquid oxygen transfer building, 
similar to the ones I have described before. The cost is $51,000, 

The second project is at 

Senator Stennis. That is the only item you have for this installa- 
tion 

Captain Cuew. At Beaufort; yes, sir. This is, of course used by 
high-performance aircraft and the necessity of furnishing oxygen. 

enator Stennis. All right. 

Captain Cuew. The second project is at the Marine Corps Air 
Station, El Toro. 

(The project sheet is as follows :) 


MARINE CORPS AIR STATION, EL TORO, CALIF. 


Location.—Nearest city, Santa Ana, 10 miles northwest. 





PERMANENT STATION 


Mission.—(a) Major tasks: 
(1) Support aircraft Fleet Marine Force Pacific units. 
(2) Serve as primary aviation supply point. 


(3) Provide supply, fiscal, administrative, and maintenance 


functions for assigned satellite fields. 

(4) Provide depot maintenance for motor transport vehicles. 
(0) Major activities supported : 

(1) Headquarters, CG Aircraft Fleet Marine Force, Pacific. 

(2) Headquarters, CG Third Marine Aircraft Wing. 

(3) Headquarters, CB Marine Corps Air Station, Bl Toro. 

(4) Headquarters, COMCAB Western Area. 

(5) One Marine aircraft wing (less deployed units). 

(6) One Marine aircraft training squadron. 

Line item.—Liquid oxygen transfer building, $48,000. 

Aireraft now assigned to the fleet are equipped with liquid oxygen conversion 
systems. Facilities to service and maintain their supply are therefore manda- 
tory. Liquid oxygen, delivered to the station storage tanks by commercial 
suppliers, will be transferred to mobile trailers which replenish the liquid oxygen 
aboard the aircraft. This item provides a regulator and instrument test shop for 
servicing oxygen regulators, test equipment, recharge apparatus, and manifold 
equipment. 


Captain Cuew. Again this is for a liquid oxygen transfer building, 
estimated cost of $48,000. 

Senator Stennis. If I may ask, how is that used now? 

Captain Cuew. It is transferred and then the pilot gets his oxygen 
when he is up above. 
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Senator STENNIS. That is just for the pilot’s use. 

Captain Cuew. Just for the pilot’s use; yes, sir. 

Senator STenNIs. All right, next item @ ' Ty 
Captain Cuew. The next item is the Marine Corps air facility, 


Santa Ana, Calif. 
(The project sheet is as follows:) 


MARINE CORPS AIR FACILITY, SANTA ANA, CALIF. 


Location.—Nearest city, Santa Ana, 3 miles northwest. 


PERMANENT STATION 
Mission.— 
(a) Major tasks: 
(1) Support aircraft Fleet Marine Force Pacific unit. 
(b) Major activities supported : 
(1) Headquarters, commanding officer, Marine Corps air facility, 
Santa Ana. 
(2) One Marine helicopter transport group (reinforced). 
(3) One Marine air control squadron. 
(4) Two Navy helicopter squadrons. 
Line item.—Barracks, $2,216,000. 





Men 
nn? oo) DORCOR, OF Bee MR. 8 nn ene nnwececenene 1, 781 
Existing permanent barracks (3, at 100 men)__---_-_--________________e 300 
I, OO ge eee ee eee ee 1, 481 
Neen ee nnn dice ae eae entender at acten tn aaron oaiaenmserdti 1, 008 


Existing temporary barracks: Seven 25-man barracks, 175; one 72-man bar- 
racks, 722; one 18-man barracks, 18; one 27-man barracks (NCO), 27; one 192- 
man barracks, 192; total existing is 484 men. These existing temporary facili- 
ties are deplorably substandard, and nine of them have outside community 
heads and showers. The 25-man, 18-man, and 27-man barracks are of 1-story 
construction, consisting of wooden frame with gypsum board or open stud 
framing. The condition of the buildings is from fair to poor, due primarily to 
the inherent qualities of the type of construction. In fact, open flame oil space 
heaters are used, and a dangerous fire hazard exists. The oil heater in the 192- 
man barracks exploded in 1955, blowing out the end of the building. By includ- 
ing these substandard barracks in the inventory, there is a deficit of 997 spaces. 
The existing three 100-man barracks are presently overloaded with 200 men 
each. 


Captain Cuew. This is for barracks at an estimated cost of $2,216,- 
000. I would like to enlarge on the mission of this facility. It is 
similar to that at Beaufort and El Toro, except that the emphasis at 
a is on helicopter support instead of the fixed winged 
aircratt, 

Senator Srennis. This fixed wing, that is a little battle plane that 
flies low, is that right ? 

Captain Curw. No, sir. I said the emphasis at Santa Ana was on 
the penenger support rather than the fixed wing or jet, conventional 
aircratt. 

Senator Srennis. When you say fixed wing are you talking about 
fighter planes or are you talking about these little battle planes like 
the Army has? 

Captain Cuew. No, sir, I am talking about any conventional type 
aircraft other than a helicopter or a blimp. 

Senator Srennis. Yes. 

Captain Cuew. The fourth and final project in this group is at the 
Marine Corps Auxiliary Air Station, Yuma. 
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(The project sheet is as follows :) 
MARINE CORPS AUXILIARY AIR STATION, YUMA, ARIZ, 


Location.—Nearest city, Yuma, 5 miles north. 


PERMANENT STATION 
Mission,— 

(a) Major tasks: 
(1) Support aircraft, Fleet Marine Force, Pacific units. 

(b) Major activities supported : 
(1) Headquarters, commanding officer, Marine Corps Auxiliary Air Station, 

Yuma. 

(2) One Marine aircraft group (reinforced). 
(3) One rotational Marine aircraft squadron. 
(4) One Air Force aircraft control and warning squadron. 

Line item.—Replacement of taxiway and access apron, liquid oxygen transfer 
building, optical landing system, special weapons target facility, hangars, turbo- 
jet engine test facility, family housing—Capehart, mess hall, $4,121,000 (total 
cost). 

REPLACEMENT OF TAXIWAY AND ACCESS APRON 


The existing 6-inch-thick portland cement concrete slabs that comprise the 
150-foot-wide taxiway and aircraft access pavement situated adjacent to the 
aireraft parking area are failing rapidly from overloading. This overloading is 
causing extensive cracking within the slabs and in many instances has produced 
tilting of individual slabs. 

The existing cracks are so large that sweeping which would not interfere 
with flight operations cannot adequately remove all the debris resulting from 
the cracking and spalling. The debris that is lying loose on the pavement sur- 
face has resulted in a high incident of jet engine damage, and the roughness of 
the pavement surface continually throws expensive aircraft electronic equipment 
out of adjustment. 

LIQUID OXYGEN TRANSFER BUILDING 


Aircraft now assigned to the fleet are equipped with liquid oxygen conversion 
systems. Facilities to service and maintain their supply are therefore manda- 
tory. Liquid oxygen, delivered to the station storage tanks by commercial sup- 
pliers, will be transferred to mobile trailers which replenish the liquid oxygen 
aboard the aircraft. This item provides a regulator and instrument test shop 
for servicing oxygen regulators, test equipment, recharge apparatus, and mani- 
fold equipment. 

OPTICAL LANDING SYSTEM 


The combined use of an optical landing system and angled deck on the U.S. 
Bennington during more than 4,000 landings resulted in an accident rate of less 
than 0.5 accidents per 1,000 landings as compared with 2.3 accidents per 1,000 
landings for all carriers during the first two quarters of fiscal year 1956. Similar 
benefits are anticipated from shore-based systems. 

In stallation of optical landing systems will provide field carrier landing prac 
tice each time a pilot lands. An appreciable reduction in time devoted solely to 
field carrier landing practice is anticipated. Other benefits should include (1) 
reduction in landing accidents due to “undershoots,” “spin stalls,” and impact 
with obstructions; and (2) improved traffic control in that all aircraft will 
follow the same final approach path and that the tower and wheel watch will 
have an effective visual means of directing wave-offs. 


SPECIAL WEAPONS TARGET FACILITY 


An instrumented loft bombing range is urgently required to train Marine 
pilots of aircraft, Fleet Marine Force, Pacific, and Navy pilots of Naval Air 
Force, Pacific, in the techniques of special weapons delivery. It is expected that 
280 Marine pilots plus those Navy pilots assigned special weapons delivery mis 
sions will require this type training each year to bring them to the high degree 
of readiness required for possible combat operations. No range of this type 
now exists at Marine Corps Auxiliary Air Station, Yuma. The impact area 
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has been designed to insure safe operation of aircraft and ground personnel. 
The land area chosen for the target is part of the Defense Department owned 
restricted area R-309; and no land acquisition will be required. It has also been 
selected for its level topography, proximity to the supporting station, and for 
minimum interference with civilian activities. 


HANGARS 


Aircraft presently in use and programed for the immediate future contain ex- 
tensive electronics equipment and complex functional systems. Satisfactory 
maintenance of such aircraft demands space and facilities which are not avail- 
able at Yuma for squadron level maintenance. Such maintenance is now per- 
formed primarily on the flight line. During the summer, due to extreme high 
temperatures (100°-125° F.), aircraft surfaces become so hot that personnel can- 
not effectively perform maintenance work. This reduces aircraft availability 
with resultant losses in pilot training. In addition, certain shop functions are 
now conducted in canvas covered, mobilization type shelters, which are wholly 
inadequate for the proper testing and repair of aircraft components. This in- 
erement of construction is one-half the deficit. Support of 107 aircraft is 
required. 

TURBO-JET ENGINE TEST FACILITY 


Turbojet engine test facilities are urgently needed at every jet aircraft activ- 
ity. Engines which have been repaired in accordance with the class C mainte- 
nance schedule require checking and testing prior to installation in the airframe. 
This is accomplished in order to ascertain the following checks and tests: leak 
check, main and emergency exhaust gas temperature, after-burner operations, 
fuel and oil pressure, and main to emergency fuel system changeover. Besides 
peing capable of providing for a variety of tests, sound attenuation must be 
provided to safeguard operating personnel against the physiological and nuisance 
effects of engine operations. A single turbojet engine test facility is the mini- 
mum requirement for each group of 50 jet engines to be maintained. This sta- 
tion has a base loading of 101 jet aircraft and therefore a requirement of two 
test facilities. Only one facility is proposed at this time; the second one to be 
programed at a later date. . 


FAMILY HOUSING—-CAPEHART 


The basic housing requirement for eligible personnel at this station is 540 units. 
There is one unit available. Completion of the proposed 100 units will provide 
101 units, or 18.7 percent of the requirement. It will also provide the necessary 
on-station quarters for key and essential personnel. 

Yuma will provide support for Air Fleet Marine Force Pacific units and one 
Air Force air control and warning squadron. This station was transferred from 
the Air Force to the Marine Corps in January 1959. Yuma Housing Authority 
operates 204 units of former Lanham Act houses which are in extremely poor 
condition and the city plans to demolish these in the near future. Other than 
these, maximum community support has been estimated to be 150 units. 


MESSHALL 


This station has a barracks strength of: 70 percent times 2,379 (permanent 
enlisted men) plus 100 percent times 186 (rotational enlisted men) equals 1,851 
enlisted men. In accordance with current BUABR criteria, a messhall with a 
kitchen capacity of 2,000 men is required. In addition, a dining and serving 
area with 549 seats is required. 

The existing 1,000-man (kitchen capacity) messhall, constructed in 1943, re- 
quires 21%, hours to serve this enlisted complement and cannot meet sanitary 
Standards due to the structure’s antiquated layout and age. Cold storage and 
dry storage facilities provide only 2 days’ storage. A facility with a high stand- 
ard of sanitation and sufficient galley equipment to serve the enlisted personnel 
in 1% to 11% hours is required. This requirement can only be met by the con- 
struction of this proposed facility, 


Captain Cuew. This is for seven line items at a cost of $4,121,000. 
That is an increase of $181,000 from the amount in the bill. Approval 
of this revised price is requested, sir. 
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The mission of this station is similar to that of the other Marine 
Corps air stations mentioned previously and its major task is to sup- 
port air Fleet Marine Force Pacific units. Incidentally it supports 
one aircraft group reinforced, one rotational Marine arcraft squadron 
and one Air Force aircraft control and warning squadron. ' 

The first line items in the project are for replacement of taxiways 
and access apron at an estimated cost of $1,571,000. The second ling 
item is again for a liquid oxygen transfer building similar to the 
ones I have mentioned before for $49,000. 

The third line item in the program book is for the tactical air 
navigation facility at a cost of $89,000. We propose to delete this 
item from our program inasmuch as the Federal Aviation Agency is 
providing a similar navigational aid with a commercial name, Vortac, 
1 think it is. 

Senator Jackson. What about the facility? 

Senator Cannon. Aren’t you going to have a duplication of facil- 
ities in this area? 

Captain Cuew. No, at Lemoore it is radar air traffic control, sir. 

Senator Cannon. Didn’t you have two navigational items? 

Captain Curw. Yes, sir, and one was the close range. 

Senator Cannon. In other words is this an approach system? 

Captain Cuew. Yes, sir. 

Senator Cannon. But you don’t have any duplication in that Le 
moore program with the program set up by the new agency? 

Captain Crew. No, sir. 

Senator Stennis. All right. Proceed, Captain. 

Captain Cuew. The fourth line item is for the optical landing sys- 
tem at an estimated cost of $109,000. The fifth is for the special 
weapons target facility at a cost of $112,000, and this is an instrv- 
mented loft bombing range to train Marine and Navy pilots in the 


technique of special weapons delivery. No range at this present | 


time exists at Yuma. 

The sixth item is for hangars at a cost of $1,138,000 and this is an 
increase of $228,000. 

Senator Stennis. Why was that? Did you increase it or is ita 
different type? 

Captain a I think the original estimate, Senator, was a rough 
estimate, and this is now based on an A & E study, and is consequently 
more accurate and reflects, of course, I suppose increased prices, 

Senator Stennis. All right. 

Captain Cuew. The seventh line item is for a turbojet engine test 
facility for $330,000. That was also at our other air stations. The 
8th line item for messhall at an estimated cost of $812,000 and here 
again is a $42,000 increase. 

Senator Stennis. The messhall is how much now ? 

Captain Cuew. $812,000 instead of the $770,000 as listed in the 
book. 

Senator Srennis. I don’t understand it, but this turbojet engine 
test facility, you have to have one on every station ? 
Captain Cuew. Perhaps the Admiral will answer that. 





po An oom o 


yo 


ways 


B Sys- 
pecial 
istru- 
n the 
resent 


is an 


sita | 


h 
ently 


1e test 


1 here 


in the 
ngine 


MILITARY CONSTRUCTION AUTHORIZATION 153 


Senator Stennis. Admiral Reynolds? 

Admiral Reynoxps. This is a run-up stand to check out the engines. 
We ship the engines in a can without their accessories on them. When 
we open that up and put the accessories on them, the engines must be 
run up. Some of this can be done in the airframe, but they are 
getting so complicated now that you have to do most of these on a 
separate stand. zs 

Senator Stennis. Whether they are new or reconditioned ? 

Admiral Reynotps. That is correct. 

Senator Stennis. You nevertheless have to test them. 

Admiral Rreynotps. You have to test them with the accessories 
installed just before they are put into the aircraft, and you run them 
up, check them and test them. This is the stand to hold the engine 
and to suppress the noise within a level that people can work around. 

Senator Stennis. I understand that better now. This is a station 
by the way that you took over from the Air Force, and this is to be 
fixed up instead of a proposed change out in Arizona. 

Captain Cuzw. Mojave, sir. 

Senator Stennis. California, isn’t it? 

Captain Cuew. Mojave is the name of the station. 

Senator Stennis. What happened that caused the Navy to abandon 
Mojave, the idea of building a new installation at Mojave and come 
into Yuma ? 

Captain Cuew. I think it would cost a lot more to complete Mojave 
as a usable facility than it would taking over the Yuma facility from 
the Air Force. 

Senator Stennis. Is this Yuma facility going to serve your purpose 
just as well ? 

Captain Cuew. Yes, sir; plus the fact that it has the additional 
advantage of having a range close by. 

Senator Stennis. What is the approximate difference? What is 
the saving, if you recall ? 

Captain Cuew. It is estimated, Senator, at about $30 million, if I 
remember my figures correctly. 

Senator Stennis. That is the saving? 

Captain Cuew. Yes, sir. 

Senator Stennis. Are you going to put a hospital here? Maybe 
you can use some of that $30 million to put up a hospital. 

Captain Cuew. I don’t think so, sir. It isn’t in this program. 

Senator Stennis. All right, proceed. 


SPECIAL PURPOSE AIR STATIONS 


Captain Cuew. The next in the air program is the special purpose 
air stations, and the functions performed by these stations are peculiar 
to each individual station. 

There are a total of five in this year’s program for an amount of 
$33,356,000. In recent years the Congress has authorized $16,559,000 
for development of the Naval Air Facility, John Towers Field, An- 
drews Air Force Base, outside of Washington. 
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(The project sheet is as follows :) 


NAVAL AIR FACILITY, JOHN TOWERS FIELD, ANDREWs 
AIR FORCE BASE, CAMP SPRINGS, MD. 


Location.—Nearest city, Washington, D.C., 9 miles northwest. 


PERMANENT STATION 


Mission.—Maintain and operate facilities, provide services and material to 
support preficiency flying for naval aviators on active duty in the Washington, 
D.C., area. Support the Naval-Marine-Air Reserve program, administrative ang 
utility operations in the area, and activities or any other units as designated by 
the Chief of Naval Operations. 

Line item.—Jet engine runup test pads, transportation shop, parachute shop, 
mess hall, $1,051,000, total cost. 


JET ENGINE RUNUP TEST PADS 


Runup tests and adjustments must be performed on jet engines after every 
30 hours of aircraft flying time and after every engine replacement or other 
periodic engine maintenance work. To provide for these full power runup 
checks of the 66 T2V jet aircraft assigned, Towers Field must have a test pad 
facility capable of withstanding high jet exhaust stream velocities and tempera- 
tures and a high engine power thrust. Maintenance experience of the Bureau 
of Aeronautics indicates that one test pad bay is required for each 50 aircraft or 
increment thereof; and accordingly, two test bays are required to accommodate 
the assigned 66 T2V jet aircraft and additional transient jet aircraft. The 
facility must be located away from personnel areas because of noise levels in 
excess of human endurance during full power runups; therefore, an access 
taxiway is required to serve the facility. There are no existing facilities on- 
station to meet this maintenance requirement. 


TRANSPORTATION SHOP 


Based on the estimated total of 223 pieces of automotive, construction, mainte- 
nance, and materials-handling equipment to be assigned to Towers Field, a 
transpurtation shop of 9,000 square feet is required for the routine inspection, 
super-service-station-type repair and minor repair of assigned equipment. This 
size shop will provide a capability for working on about 10 percent of the assigned 
equipment at a single time, which is considered essential based on maintenance 
experience. Office accommodations are necessary for administration of the 
transportation shop and for the control of equipment dispatching. A shop store 
is required to provide for the ready issue of fast-moving parts. This shop will 
be operated by the Air Force in support of Navy equipment. The Air Force does 
not currently have adequate shops to provide for this new requirement and 
without this item it would be impossible to properly maintain equipment required 
to support the Navy mission at Towers Field. 


PARACHUTE SHOP 


A parachute loft is required for the rigging, airing, inspecting, packing, and 
storing of parachutes; and additional building space is required for the inspec- 
tion, maintenance, and storage of survival gear. Normally, 3 percent of the 
station’s total parachute complement will be processed each working day, and 
all parachutes must be repacked once every 60 calendar days. Space is included 
in this facility for the lifejackets and liferafts which must be periodically cleaned, 
inspected, and repaired. The proper maintenance of these equipments is essen- 
tial to the conduct of flight operations. The Air Force has programed a para- 
chute loft to be constructed on the opposite side of the station from the Navy 
operational area, about 6 miles away; however, this facility will accommodate 
only Air Force requirements, and it is insufficient in size to meet Navy needs. 
An existing 3,784 square foot parachute loft of temporary wood frame construc 
tion is in deteriorated condition beyond economical repair; and the Air Force 
intends to dispose of this structure. Therefore, no facilities exist or are planned 
for construction by the Air Force to meet the Navy’s parachute loft requirements. 
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MESSHALL 


The enlisted barracks complement at John Towers Field will total 1,329 men. 
This item provides a standard 1,000-man capacity Air Force messhall capable of 
feeding about 1,200 men in 1 to 1% hours, which is considered adequate. Air- 
conditioning of the dining space is justified in accordance with Department of 
Defense criteria, as Towers Field is in weather zone B with 1,732 hours during 
the 6 hottest months of the year when the wet bulb temperature equals or 
exceeds 67° F. Efforts have been made to acquire an existing Air Force messhal) 
to meet this messing requirement; however, no such facility is available. 

Captain Curw. The mission of this new facility will be to support 
proficiency flying, and active duty naval aviators in the area, Naval 
and Marine Reserve program in the area, and other designated 
activities. 

The project consists of four line items at a cost of about $1,051,000. 
The first of these items was for construction again of a jet engine 
runup test pad at a cost of $274,000. 

That is a little different from a jet engine test cell. They have a 
blast area, if I am correct, on that. The second item is for a transpor- 
tation shop at an estimated cost of $189,000. 

Senator Stennis. What is that, Admiral, transportation shop? 

Captain Cuew. We will require about 225 units of automotive con- 
struction equipment, maintenance vehicles, and materiel-handling 
equipment, also passenger vehicles. 

Space in the building will be required for a tire shop and battery 
shop. It is for maintenance of our general transportation equip- 
ment. 

Senator Bray. You mean just on the base or here in the metropoli- 
tan area ¢ 

Captain Cuew. That will be on the base itself, sir. 

Senator Stennis. This is out at Andrews Air Force Base, is it? 

Captain Cuew. Yes, sir. 
aver Stennis. The Air Force already has a transportation 

op ! 

Captain Cuew. We have investigated that, sir, and their transporta- 
tion shop is full to capacity and actually I think we are going to join 
with them and there will be a consolidation of facilities, and it has 
been worked out on that basis. This is not a new, separate, individual 
ee but is coordinated with the Air Force for joint use where 

easible, 

Senator Stennis. Are the Air Force mechanics going to work on the 
Navy trucks? 

Captain Cuew. I don’t know, sir. I can find out. 

Senator Stennis. What about that, Admiral 

Admiral Rreynotps. This is to augment the facility which is already 
there and used by the Air Force. This will furnish buildings and the 
shops will be combined, will be worked out as a facility as a whole. 

The Navy vehicles will be in this particular area but the entire shops 
will be worked out together. We will furnish part of it and they will 
furnish it, the other part. It is a coordinated operation. 

Senator Jackson. There will not be a duplication of overhead ? 

Admiral Reynotps. No, sir; not to any degree except for the dis- 
patchers. There will be a dispatch part of the operation because 
they ~~ be tied into their system of requests and requirements will 

ied in. 


-. 
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Senator Stennis. The reason I was asking these questions particu- 
larly it seems to me like this is a mighty good illustration of the 
possibility of combining a project. 

Originally this John Towers Field was recommended as a separate 
project, and we asked that you take it on over at Andrews, I think 
the Navy accused us of just giving them a name, John Towers 
Field, but you found plenty of room out there and it has saved land 
for other purposes. 

Admiral Reynoips. We are cordinating every bit of it. 

Senator Stennis. Senator Case, we are down to the John Towers 
Field at Andrews Air Force Base, the naval installation there. We 
are down in the line items. 

Senator Case. Yes, sir. 

Senator Stennis. All right, proceed, Captain. 

Captain Cuew. The third item is for a parachute shop for $114,000 
with functions similar to those mentioned at Lemoore; and in answer 
to your pega I am sure the existing air facilities have been exam- 
ined and are used to their full capacity and can accommodate the 
Navy’s load. 

That is the reason for that shop, sir. The fourth item is a messhall 
at a cost of $474,000, and the need for this item has been the subject 
of study, planning, and conferences during the entire year. 

The line item we are now proposing has been developed as a result 
of these considerations. It will have a capacity of about a thousand 
men with a seating capacity of 320. That is feeding on three shifts, 

Senator Stennis. What is your estimated further request for John 
Towers Field? Isthere caching? 

Captain Cuew. This does it, sir. 

Senator Stennis. $17,600,000, that about winds it up? 

Captain Cuew. $17.6 million which should wind it up, sir, at our 
present estimates. 

Senator Stennis. All right. 

Captain Cuew. The next project is for the electric substation and 
distribution improvements at the Naval Air Station in Lakehurst, 
N.J., at a cost of $726,000. 

(The project sheet is as follows :) 


NAVAL AIR STATION, LAKEHURST, N.J. 


Location.—Nearest city: Asbury Park, 29 miles northeast. 


PERMANENT STATION 


Mission.—To provide facilities to support regular operations of fleet airships 
and helicopters; the naval air technical training and Naval Air Reserve (LTA) 
and (HTA) training programs; the lighter-than-air overhaul and repair program; 
airship test and development program; and the Bureau of Aeronautics airship 
storage pool. Serve as airship and helicopter acceptance and delivery point, 
primary aviation supply point and helium storage and distribution center. Pro- 
vide logistic support for naval air test facility (ship installations). 

Line item.—Electric substation and distribution improvements, $726,000. 

The present electrical load at Naval Air Station, Lakehurst, is 2,500 kilovolt- 
amperes with an immediate need for an additional 1,000-kilovolt-ampere capacity 
to accommodate facilities authorized and under construction, making a total 
requirement of 3,500 kilovolt-amperes. Planned future expansion of facilities 
will require a total of about 5,000 kilovolt-amperes capacity. The existing elec- 
trical distribution system has a capacity of only 2,400 kilovolt-amperes ; most of 
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the switchgear is both obsolete and unsafe, and power interruptions are frequent 
due to overloads. In summary, the electrical distribution system has not been 
expanded to meet the increased power requirements incident to expansion of 
station facilities. This item is required to provide an efficient and safe elec- 
trical distribution system of sufficient capacity to meet present power require- 
ments and with the capability of accommodating expansions planned for the 
next 5 years. In addition, this item provides for installation of a 600-kilowatt 
diesel generator to provide emergency power to continue essential operating 
functions during commercial power failures. 

Captain Cuew. Here again, the expansion of the station and the 
increasing demand for power, aggravated by the increasing age of the 
equipment, some of which is over 27 years old, makes it necessary to 
modernize the electrical system. 

The next project is 

Senator Stennis. Pardon me; that is your distribution system for 
supplying electricity around over the base? _ 

Captain Cuew. Yes, sir. This is the improvements which must 
be made. i 

We have got a hazardous condition up there with the present elec- 
trical system, and it includes a new substation, modification of an 
existing substation, construction of outdoor transformer pads; it is 
modernization. 

Senator STENNIS. You said it was how old ? 

Captain CHew. Some of it is 27 years old. 

Senator Srennis. I did not think some of these items had to ba 
replaced after 26 or 27 years. Isthat customary ? 

Captain Cuew. I think Admiral Peltier can answer that, sir. 

Admiral Petrier. Mainly this is to increase the capacity as well 
as modernization. 

Senator Srennis. All right. 

Admiral Preitrer. But we do have a lack of capacity, and we are 
bringing in a higher voltage line near to our load centers which will 
save us line loss. 

Senator Stennis. All right, proceed. 

Captain Cuew. The next project is at the naval air station at Pa- 
tuxent for $1,196,000. 

(The project sheet is as follows :) 





NAVAL AIR STATION, PATUXENT RIVER, MD. 
Location.—Nearest city : Washington, D.C., 65 miles northwest. 


PERMANENT STATION 


Mission —Maintain and operate facilities providing services and material sup- 
port for Naval Air Test Center, two AEW (barrier) squadrons, the field office 
of Board of Inspection and Survey, OLF Webster Field, Bureau of Supplies and 
Accounts secondary stock point and perform other specific tasks or render sup- 
port as directed by the Chief of Naval Operations. 

Line item.—Seaplane fueling stations, arresting gear test facility, $1,196,000 
(total cost). 

SEAPLANE FUELING STATIONS 


This item is urgently required to provide a capability for refueling seaplanes 
in open water. The P6M seaplane program schedules delivery in July 1959 of 
aircraft for test and acceptance. The first fleet squadron will also be stationed 
at Patuxent River pending availability of Naval Air Station, Harvey Point. 
There is no existing facility available for this requirement; and if it is not ap- 


a tests and operations at the Naval Air Test Center will be seriously re- 
stricted. 
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ARRESTING GEAR TEST FACILITY 4 
One of the primary missions of the Naval Air Test Center is to conduct Shore. you 
based tests of all carrier aircraft. Carrier operations clearances cannot be stag 
promulgated until these aircraft have successfully completed tests in the fielg. | how 
installed arresting gear at Naval Air Station, Patuxent River. The present ar- 7 
resting site in the middle of runway 13-31 is inadquate from the safety stand. | tyP" 
point of insufficient runway length in front of the arresting gear. As a result you 
NATESTCEN today is forced to conduct arresting tests under marginal eon. S 
ditions of safety in order to fulfill established test conditions of high aircraft (’ 
gross weight, high engaging speed and severe types of arresting conditions ang 
attitudes. NATESTCEN is currently experiencing an average of one incident TA 
per week when the test pilot elects to stay on the deck subsequent to an attempted NA 
arresting test due to either aircraft damage or malfunctions, failed arresting 
wires and/or missed wires. In order to meet established safety requirements la 
the arresting site must be changed since the present runway cannot be extended, 
Furthermore, the present site lacks adequate space to provide for installations 
of future shipboard arresting equipments. Mu 
Captain Cuew. The station performs a number of functions, one of and 
the important ones being the support of the Air Test Center, and thi - 
° . 5 ? 8 lauD 
project is needed for that purpose. miss 
The first of the two line items is for a seaplane fueling station at a cent 
cost of $146,000. air ¢ 
_ This will permit refueling of the P6M Seamaster which is now be- an 
ing tested from there with jet fuel while the aircraft is at rest in the Li 
water. PI 
The fueling stations will be located in the river, offshore in the basin, - 
and this location was selected to minimize the length and cost of fuel | a 
lines from existing tankage to the water of adequate depth. | conc 
The second line item is an arresting gear facility at a cost of | «ati 
$1,050,000. | lau 
One of the primary missions of this test center is to conduct shore- ne 
based tests of all carrier aircraft, and this will permit the installa- to | 
tion of the new Mark VII Model 2 arresting gear similar to that used | _ fati 
aboard our biggest carriers now. That is where it is tested. = 
Senator Case. Don’t you have facilities for doing that at existing reqt 
yards? | c 
Captain Curew. This is the test center. Cas 
Senator Case. But you do not have facilities for that at the present Ph 
time? Do you have facilities at the present time? - 
Captain Cuew. I think Admiral Reynolds can speak to that. e 
Admiral Reynotps. Yes, sir; for testing gear itself. This is pri- | de 
marily for testing the aircraft into the gear. | ( 
At Patuxent we test the aircraft, the new aircraft, and wring that i 
aircraft to find out what it will do and how it will perform and how C 
it will stand up. one 
In so doing we need the gear there to test the aircraft, and this is ‘2¢ 
primarily to test the aircraft into the gear, not to test the gear and ea 
develop the gear itself. There will be some results of that, but it aa 
is primarily for the aircraft. 1s 


Senator Casr. Can you get the exact simulation of landing condi- ( 
tions aboard an air carrier at this named location ? C 
Admiral Rrynotps. You get everything except the motion of the ( 
ship. You get all of the other parts of it, the stopping, the results 


of the gear itself, pull on the aircraft and all those things. a 
Senator Casr. Do you regard it as better to try this right on the C 


land and not on the carrier itself ? 
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Admiral Reynotps. On that point—at this stage of the game, where 


you have got a brandnew aircraft, still in the testing and development 


stage, you have got to test it on the field first in order to determine 
how it is going to perform, how you can get into the gear and all of its 
type of performance, especially where you have got a runway that 
‘ou can run out ahead of you if something breaks, which it does. 
Senator Stennis. All right, proceed, Captain. 
(The project sheet is as follows :) 


NAVAL AIR MATERIAL CENTER, PHILADELPHIA, PA. 
Location.— Within city of Philadelphia. 


PERMANENT STATION 


Mission.—Perform research ; develop, test, and evaluate, manufacture, modify, 
and overhaul aircraft components, aeronautical materials and equipment. Per- 
form engineering design, prototyping, limited production and maintenance of 
launching and recovery services and related equipment for aircraft and guided 
missiles. Subordinate and other services supported at the naval air material 
center include the naval air engineering facility (ships installations) ; naval 
air experimental station; auxiliary land field, Mustin Field; naval air technical 
training unit, and the U.S. Navy branch office, catapult and arresting gear, 
aviation supply Office. 

Line item.—Catapult and arrest component research facilities, $333,000. 

Present recovery and catapult goals require further improvements in current 
equipment as well as development of higher capacity gear to launch and recover 
60,000- to 80,000-pound aircraft at speeds up to 200 knots. Satisfactory fulfill- 
ment of such requirements is going to require a technological breakthrough in 
concepts governing arresting and catapult engine component design and appli- 
cation. It is no longer possible, economically or operationally, to develop 
launching and recovery systems on a hit-or-miss basis as has been done in the 
past. Component research facilities not now available are required to accom- 
plish these advances. The facilities requested will permit a systematic approach 
to problems requiring solution. These facilities will also permit extensive 
fatigue testing of components to provide advance warning of structural failures 
such as that which occurred on the CVA-33 in January 1958. Without these 
facilities, catapult and arresting equipments cannot keep pace with carrier 
requirements generated by new high-performance aircraft. 





Captain Curw. The next project right in line with what Senator 
Case was asking about is located at the Naval Air Material Center, 
Philadelphia, and it is a catapult and arresting component research 
facilities. 

Senator Stennis. Are you just getting into this or have you been 
doing itallthe time? This is a new idea; is it not? 

Captain Cuew. No,sir. But as the planes improve and the weights 
increase, then the arresting gear has to be better. 

Senator Srennis. Is this testing though really for ship use or are 
you going to use these in your other landings? 

Captain Cuew. This is for actually developing catapults, arresting 
gear—excuse me, sir. 

Senator Jackson. It is simulated to ship use is what you are trying 
todo? 

Captain Cuew. Yes. 

Senator Srennis. You are training for ship use. 

Captain Cuew. This is not the training facility ; that is the develop- 
mental facility. ‘That one at Patuxent is actually where you test the 
aircraft, and here is where you test the gear. 

Senator Case. What have you been doing up to this time? 
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Captain Curew. The same thing, sir. 

Senator Case. You must have had facilities. 

Captain Cuew. At thesame places? Yes,sir. 

Senator Casg. Is this a replacement ? 

Captain Cuew. This is a more advanced type of catapult and arregt- 
ing gear, sir. 

Senator Stennis. All right, proceed. 

(The project sheet is as follows:) 


PACIFIC MISSILE RANGE, POINT CITY, CALIF. 
Location.—Nearest city, Oxnard, 9 miles north. 


PERMANENT STATION 


Mission.—Conduct tests and evaluation of guided missiles, their components 
and weapons systems; train specified personnel and nucleus fleet units in the 
preparation, maintenance, and operation of new guided missiles; provide tech. 
nical services support for fleet activities designated to assist the range in its 
performance of the basic test and evaluation mission and operate aerodynamic 
test equipment as required. 
Line item.—$30,050,000 (total cost). 
Aircraft parking apron. 
Fuel storage facilities. 
Meteorology building. 
Automotive maintenance facility. 
Frequency control facility. 
Mobile instrumentation stations. 
Instrumentation facilities (Point Pillar). 
Photographic installation and calibration facility. 
Missile project building. 
Armaments test project building. 
Addition to instrumentation building. 
Warehouse. 
Addition to dispensary. 
PMR headquarters building. 
Addition to security building. 
Barracks. 
Addition to messhall. 
Addition to bachelor officers’ quarters. 
Structural fire station. 
Chapel. 
Expansion of roads and utilities. 
Standby gas plant. 
Expansion of water system. 

Point Arguello: 
Public works shops. 
Radio receiver facility (2d increment). 
Central launch control facility. 
Missile assembly building. 
Operational computer center (realtime). 
Ordnance assembly building. 
Launch site support building. 
Range users engineering building. 
High explosive magazines. 
Multipurpose Marine detachment building. 
Structural fire station. 
Roads and utilities. 
Launch site security facilities. 

San Nicolas Island: 

Expansion of telephone exchange. 
Photographic building. 
Electronic maintenance shop. 
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Pacific Ocean missile impact location facilities : 
Additions to communication buildings (Eniwetok Island). 
Additions to communication building (MCAS Kaneohe Bay). 
Additions to communication building (Wake Island). 
Missile impact location building (Eniwetok Island). 
Missile impact location building (MCAS Kaneohe Bay). 
Missile impact location building (Midway Island). 
Sounding rocket facility (Eniwetok Island). 
Bachelor civilian quarters (Wake Island). 
Basis of requirement.— 
Point MUGU 


AIRCRAFT PARKING APRON 


The existing bituminous pavement, designed for conventional-type propeller- 
driven aircraft, does not meet the requirements of jet operating conditions as 
follows: (a) Ability to withstand high temperatures without permanently soft- 
ening, cracking or burning; (0) ability to withstand high blast velocities with- 
out ravelling, stripping, or otherwise being displaced; and (c) ability to sup- 
port the increased weight on high-pressure tires of jet aircraft assigned to the 
station. Concentrated jet blasts at slow speed melt and flow any bituminous 
pavement binder, thus releasing the mineral aggregate of the pavement as air- 
borne, high velocity fragments, hazardous to both personnel and parked air- 
craft. If this item is not approved hazardous operating conditions will exist 
and high maintenance costs of substandard parking areas will continue. 


FUEL STORAGE FACILITIES 


The planned aircraft loading for this station includes 151 jets of which 20 
will be twin jet type aircraft. Based on 25 hours utilization per aircraft, per 
month, a fuel consumption of 750 gallons per hour for single jet aircraft, 1,400 
gallons per hour for twin jet aircraft for a 10-day supply requirement. The 
jet fuel storage capacity upon completion of construction of tanks requested 
in the fiscal year 1959 MCON program and reworking the existing tanks will be 
14.330 barrels, indicating that a deficit of 20,639 barrels exists. The facilities 
requested herein will eliminate not only the deficit, but also the danger of dis- 
pensing contaminated fuel from the existing inadequate system. 


METEOROLOGY BUILDING 


This facility is required to provide quarters for the Pacific missile range 
weather division-range operations department. Initial requirements are to pro- 
vide space for the weather staff; forecast, advisory branch; climatology, re- 
search branch; observation branch, communications, maintenance supply branch. 
The total weather staff will be 82 with maximum single-shift occupancy of the 
proposed area being 38. Proposed space utilization is 1,000 square feet ready 
equipment storage, 200 square feet utility, 200 square feet weather division dis- 
piay, 500 square feet communications and communications maintenance, 3,700 
square feet office space for operational divisions. Of the 1,200 square feet of 
hangar space in building 34, 400 square feet will be retained for pilot briefing 
and the remaining 800 square feet will be released for other NAS functions. 
Failure to provide the requested space will result in inadequate weather service 
being available to support the operations from NMF, NAMTC, and the IOC 
firings from Vandenberg Air Force Base required of the Pacific missile range 
This capability is required particularly by programs, such as IRBM, ICBM an 
WS 117L, conducting operations beyond the existing sea range. 


AUTOMOTIVE MAINTENANCE FACILITY 


The existing facilities are a temporary type, in an advanced state of detert- 
oration, and because of design and location more area is in use than will be 
required by the integrated facility proposed by this item. The item is required 
since maintenance is now done in the open, exposed to the elements, i.e., cold, 
rain, and blowing sand. Also, due to the scattered location of the work areas, 
proper supervision cannot be maintained to insure operation, maintenance and 
accounting for automotive equipment, weight handling, construction and port- 
able equipment under the transportation division of the public works depart- 
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ment. It this item is not approved the transportation division will continue to 
operate inefficiently due to the scattered locations of their buildings and the 
temporary buildings will be maintained at high cost. 


FREQUENCY CONTROL FACILITY 


This facility is required to insure interference free radio frequency channels 
for instrumentation, communications and surveillance functions. The primary 
function provides PMR with a model from which techniques and procedures 
ean be standardized for all subordinate FIMCC facilities on the PMR. The aq. 
ministrative area serves as the focal point for area frequency coordination of 
all military, civilian and industrial agencies to resolve their mutual problems 
of frequency spectrum utilization. The primary function will have the see. 
ondary capability of providing prelaunch FIMCC clearance for the immediate 
area. Laguna Park site extends this coverage to include the Los Angeles basin 
industrial area, shielded by the mountain range east of Point Mugu. Present 
FIMCC consists of small widely scattered units, most of which will be trans. 
ferred to down-range locations following implementation of this facility. Three 
thousand square feet now in use in building 36 will be released to accommodate 
the increased workload of other technical operations. Failure to provide this 
item can result in abortion of missile tests, degradation or complete invalida- 
tion of expensively obtained flight data and the inability to detect frequency 
interference could result in erratic missile performance, thus constituting a 
serious threat to public safety. 


MOBILE INSTRUMENTATION STATIONS 


During the testing of certain recoverable missiles, instrumentation stations 
are required at selected inland sites along the flight path to control, monitor, 
track, and report progress of the missiles. The information obtained is trans- 
mitted rapidly by landlines to the central control point whieh maintains overall 
control of the test flight. This item will provide for the installation of the land 
communication lines and other associated equipment at these sites to perform 
this function. As no instrumentation sites are available, this item is urgently 
required to support the missile test program. 


INSTRUMENTATION FACILITIES (POINT PILLAR) 


Point Pillar is the site of the one outlying permanent instrumentation site 
required to meet the tracking and telemetry receiving requirements for pro- 
grams currently assigned to the Pacific missile range. This site will consist of 
radar for tracking, telemetry receiving equipment, and automatic vectoring 
equipment for accurate positioning of the aircraft, missiles, and targets operat- 
ing within the extended sea test range. The telemetry equipment, automatic 
vectoring equipment, microwave link equipment to tie in this location to the 
overall microwave link system along the coastal line, and the transmitting, 
receiving, and teletype equipment to tie into the overall range communications 
network for the Pacific missile range has been included in the fiscal year 1960 
electronics equipment budget for the Pacific missile range. The buildings must 
be included within the fiscal year 1960 MCON program to provide housing for 
this equipment and to meet the requirement of March 1960 for full operation 
of this site. 


PHOTOGRAPHIC INSTALLATION AND CALIBRATION FACILITY 


This facility provides the capability required to install and boresight air- 
borne camera instrumentation in support of heavily scheduled air-to-air and 
air-to-surface missile programs. The shop space will include camera main- 
tenance facilities, film loading dark rooms, and storage space for 12-foot camera 
pods and pod handling equipment. The present 750 square feet space occupied 
in a missile project building must be vacated for other usage. Present bore 
sight targets must be removed to make way for runway extension. A new bore- 
sight target must be installed. If not provided, the present inefficient method 
of towing equipment to the individual aircraft, using stadia rods and various 
distant targets for boresighting will result in inefficient use of time and per- 
sonnel, and contribute to degradation of expensively obtained data. 
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MISSILE PROJECT BUILDING 


As a part of the missile test program scheduled for the Pacific missile range 
accelerated tests of larger numbers of surface-to-surface, surface-to-air, air-to- 
air missiles have been scheduled for both contractor and Navy testing and de- 
velopment. 

ARMAMENTS TEST PROJECT BUILDING 


As part of the Pacific missile range development, it is necessary to provide 
facilities for preparing the air-launched missiles and other weapon systems for 
test and evaluation firing from aircraft. The Armaments Test Facility at NAS, 
Patuxent River, can no longer operate in the restricted area available for test 
and evaluation and must be moved to NAMTC where the range capability will 
meet their requirements. This item includes the facilities for unpacking the 
missiles, testing the entire missile (less explosive components), check of the 
associated missile equipment on the aircraft, loading the missile on the aircraft 
and recheck of the inert missile in firing position. Space and equipment are 
also provided for repair and/or replacement of components of weapons systems 
when a fault is found during any of the tests. Subsequent to these tests the 
aircraft and inert missiles are moved to the ordnance area for attachment of 
explosive components. The facilities in the ordnance area are a part of a sepa- 
rate item. There are no existing facilities which can be used for this work. 


ADDITION TO INSTRUMENTATION BUILDING 


This addition is urgently required to provide: (1) consolidation of all range 
justrumentation department functions in building No. 50 (currently 43 con- 
tractor personnel are working in a substandard converted bachelor officers 
quarters with a considerable loss in efficiency resulting from the separation), 
(2) laboratory area as replacement for similar space reassigned to tape input 
IBM-650 computer, (3) office space for the increase in personnel (range in- 
strumentation department and operating contractors) resulting from depart- 
mental support of the pacific missile range, (4) office space for an average com- 
plement of 20 engineering representatives (program liaison, manufacturer’s 
field staff, and so forth). 

WAREHOUSE 


Temporary-type structures are being utilized to meet the present storage de- 
ficiency of 54,975 square feet. Thest buildings have ground-level floors, or 
wood floors 2 feet above grade. Use of material-handling equipment inside 
these buildings is impossible. Materials get musty due to lack of proper 
ventilation; lighting is poor; fire protection is inadequate. This item will 
replace these deteriorated structures, facilitating the use of modern, efficient, 
and safe storage methods. 

ADDITION TO DISPENSARY 


This item is urgently required to provide medical facilities at NAMTC, capable 
of supporting the additional military and civilian complement that will be bil- 
leted. The existing permanent facility provides only a portion of the medical 
treatment space required for military personnel, and does not provide any 
of the facilities needed for emergency treatment and examination of civilian 
employees. Fiscal year 1953 appropriations provides the first increment of 
permanent dispensary, since then approved personnel planning has increased 
totals to: 
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PMR HEADQUARTERS BUILDING 


Performance of the range management function assigned to the commander, 
pacific missile range generates an immediate requirement for office space to 
house the functions of range administration, management, control, planning, 
development, coordination, scheduling and operations analysis. The work- 
load which will be imposed by (1) the construction and/or the activation of 
launch facilities at NMFPA and Vandenberg AFB, (2) construction and 
activation of downrange instrumentation stations, (3) construction and activa- 
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tion of coastal instrumentation sites, (4) buildup of operations at NAMTC 
and San Nicolas Island, and (5) construction of equatorial launch and satellite 
tracking and control facilities will require a buildup of PMR headquarters 
personnel to a total of 596 by calendar year 1961. 


ADDITION TO SECURITY BUILDING 


Security workload at the end of fiscal year 1958 increased to 275 percent 
of the fiscal year 1956 workload approximately in proportion to the station 
poulation. Projected workload by the end of fiscal year 1959 is 370 percent 
of fiscal year 1956 workload. The existing facilities are greatly overtaxed re. 
sulting in considerable delays in security processing. Such delays reach 30 
to 40 minutes during peak loads. Large group arrivals must be processed 
outdoors, or in the enlisted men’s club at gate No. 2. Security control fune 
tions are impeded by lack of sufficient space for interviews and interrogations 
by such agencies as Office of Naval Intelligence, Federal Bureau of Investiga- 
tion and Civil Service Commission, and local law enforcement officers. Addi- 
tional conference interview rooms are needed for use of contractors, visitors, 
and prospective employees. A lunchroom and additional toilet facilities are 
necessary to adequately provide for the needs of the increased building popula- 
tion. This item will also provide facilities to process group arrivals indoors 
at gate No. 1. 

BARRACKS 


Expanding operations of the Pacific missile range require the assignment of 
additional enlistment to the NAMTC Point Mugu. This item provides barracks 
space for expansion planned through fiscal year 1960. 


ADDITION TO MESS HALL 


This item is urgently needed to provide enlisted men messing facilities com- 
mensurate with increase of personnel planned for Point Mugu: Supporting com- 
putations are: Mess hall capacity equals 100 percent times barracks capacity of 
2,040 men. 

Delayed construction of this addition will result in conditions worse than 
the substandard operating conditions now being experienced. 


ADDITION TO BACHELOR OFFICERS’ QUARTERS 


This item is urgently required to alleviate the overcrowded conditions of the 
existing batchelor officers’ quarters. 


STRUCTURAL FIRE STATION 


A permanent fire station is urgently required which will provide adequate space 
for personnel and proper protection of equipment, and which will be centrally 
located to provide maximum protection for all areas. This building is necessary 
to provide class A structural fire protection as required by Chief of Naval Opera- 
tions and other directives. The present temporary firehouse, building 3-3, 
does not provide adequate space for personnel and equipment now assigned, 
necessitating the use of an additional building. Fifty-four civilian billets have 
been established for the fire department and they are assgned on a basis of 
24-hour duty, followed by 24 hours off duty. The following equipment is assigned 
to the fire department: Three 750 gallons per minute pumper trucks, three 
FF N-3 trucks, two MB-1 trucks, one MB-2 truck, two MB-5 trucks, two pickups, 
one jeep and one salvage and rescue panel truck. 

This item will provide accommodations for personnel and equipment, maintain 
maximum efficinecy, prolong the useful life of equipment, and reduce the cost of 
maintenance. 

CHAPEL 


This item is vital to personnel morale and is justified by the increased per- 
sonnel to be assigned NAMTC in addition to completion of 360 Capehart housing 
units. This requirement is based on DOD INST which allows a station between 
5,000 to 7,000 population the following: (1) 600 and (1) 300 seat chapel. 

The present facilities are composed of 2,880 square feet of substandard quonset 
huts. Failure to approve this item will result in a potential morale deficiency 
that is obvious in its present inadequacy. The second chapel (300 seat) justified 
will be programed at a later date. 
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EXPANSION OF ROADS AND UTILITIES 


These utilities and road expansions are required to serve the new facilities 
being constructed at this center. If they are not provided, buildings will be 
inaccessible to personnel and will be without necessary power, telephone service, 
water, fire protection and sewage service. The facilities being served are vital 
to the expansion and modernization of Point Mugu. 


STANDBY GAS PLANT 


The present contract wth the Southern Counties Gas Company of California 
limits the firm amount of natural gas to the center to 51,400 cubic feet per hour. 
Amounts exceeding this limit can be supplied only on an interruptible basis. 
Present consumption has reached peaks of 42,000 cubic feet per hour; the con- 
struction of new facilities will greatly increase the demand. The gas company 
can meet the increased requirements with interruptible gas, provided that a 
standby fuel system is installed. This item will comply with the regulations of 
the gas company, and will provide an adequate and dependable fuel supply to 
the industrial zone of the center; i.e., technical shops, test, and evaluation areas. 
Unless this is approved, vital missile facilities will be forced to shut down during 
cold weather periods; in addition, new facilities will not be able to be heated 
with natural gas. 

EXPANSION OF WATER SYSTEM 


The increased requirements for missile testing and launching facilities, the 
construction of 360 units of Capehart housing, new facilities authorized in fiscal 
year 1958, the additional buildings and structures proposed in this program and 
the establishment of the Pacific missile range will create an extremely critical 
water shortage condition at Point Mugu. This condition is further aggravated by 
the rapid deterioration of the existing well system due to salt water intrusion. 
If this item is not approved and the increasingly heavy pumping of the station 
wells continues, Naval Air Missile Test Center faces the prospect of losing its 
only source of fresh water in the very near future. 


POINT ARGUELLO 
PUBLIC WORKS SHOPS 


This item is required to support launch facilities, instrumentation installa- 
tions, missile fueling installations and all of the complex technical facilities re- 
quired for a missile base, in addition to the normal services provided by the 
Public Works Department on a Navy installation. The buildings and facilities 
are widely scattered over some 19,000 acres. 

There will be over 35 miles of road with comparable lengths of water mains, 
electrical distribution lines and communication lines to be maintained. The 
large percentage of technical facilities such as the high pressure gas storage and 
distribution system (5,500 p.s.i.), liquefied gas storage and distribution systems, 
and large refrigeration plants for environmental conditioning of electronic equip- 
ment installations will increase the public works workload above normal. 


RADIO RECEIVER FACILITY (2D INCREMENT) 


This item is required to augment the capability of the Radio Receiver Fa- 
cility being constructed under the fiscal year 1958 military construction, Navy 
program. The use of special techniques in missile and satellite transmitters to 
reduce missile dead load requires installation of compatible ground receiving 
equipment. In addition to this special receiving equipment, this item provides 
for expansion of equipment installations for ship-to-shore and ground-to-air 
communication links required by the buildup of missile test operations in the 
Point Arguello area. The remotely operated high-gain directional antenna is 
required for long distance data reception. If this facility is not provided, the 
types of missiles that can be tested at NMFPA will be limited and dictated by 
the capability of the data receiving equipment. Extension of operations without 
the equipment described above would result in unreliable reception of missile 
flight data. 
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CENTRAL LAUNCH CONTROL FACILITY 


This facility is required to provide central control and coordination of the 
numerous common range systems and test programs throughout the NMFPA 
launching complexes. Specifically, equipment and facilities will be provideg 
for the following: (1) Central launch area safety; (2) coordinated traffie eon- 
trol and safety clearance of hazardous areas adjacent to launching pads; (3) 
centralized railroad traffic and clearance control; (4) coordinated, controlled, 
distributed test countdowns and automatic programing of test operations; (5) 
central coordination and control of range instrumentation facilities ; (6) central 
closed circuit television control and distribution; (7) coordinated control of 
each individual launch pad and block house; (8) central launch area meteorologi- 
eal facilities ; (9) coordinated control and distribution of “Hold fire” and “Ready” 
circuits; (10) control and distribution of launch area status on a go-no-go basis; 
(11) voice and data communications including data transmitters, data receivers, 
signal conditioning amplifiers, patching and switching equipments, and the dis. 
tribution of all communications within the launch areas. 


MISSILE ASSEMBLY BUILDING 


This “common use” item is required to support major missile launchings from 
NMFPA by providing missile assembly and checkout space for (1) range user’s 
whose short-term launch schedule does not warrant construction of a facility 
of this type, and (2) for interim use by long-term programs during the period of 
construction of their support facilities. Because of the unique capability of 
NMFPA as a launching site for polar orbit vehicles and satellites, this basic 
capability must be provided to avoid the situation where lack of missile sup 
port facilities can pace the “state-of-the-art.” The hangar space provided will 
accommodate two liquid propellent boosters, and liquid propellent second stage 
units simultaneously which would be adequate for a launch schedule of one 
per month for a single program or one every 2 months for two programs. 


OPERATIONAL COMPUTER CENTER (REAL TIME) 


To meet test requirements for impact prediction and range safety for pro- 
grams originating from Naval Missile Facility, Point Arguello and Vandenberg 
Air Force Base a computer and ancillary equipment to process trajectory data 
and compute and display the instantaneous impact point is urgently required. 
The staff required for operation and programing of the computer is a minimum 
of two persons in addition to the customer service staff provided under the 
rental agreement. No space at NMF is available for installation of the com- 
puter. The building will be located adjacent to the Range Operations Building 
to satisfy operational requirement with similar construction modified to provide 
for the computer environmental requirements. Failure to provide this facility 
will require use of the real time Computer Center at NAMTC thus (1) reducing 
reliability of the impact prediction system, compromising range safety and 
reducing the value of the IRBM, and ICBM training operation due to the 
inability to give sufficient impact accuracy, (2) imposing an increased workload 
on a facility that is programed to its maximum capability with reduction 
functions. 

ORDNANCE ASSEMBLY BUILDING 


This item is required to provide a means of mating explosive ordnance sections 
and nonexplosive sections of guided missiles in a safe area, convenient to the 
launch pads. Two such structures are required to support widespread launch 
areas conducting closely scheduled firings. The inert sections of missiles are to 
be assembled in the missile assembly building located in the industrial area 
of the base. 

Only one-half of the requirement is proposed at this time with the second 
building to be programed in a future fiscal year. 


LAUNCH SITE SUPPORT BUILDING 


In the conduct of missile test operations, a large volume of miscellaneous 
expendable materials and construction materials requiring intermediate housing 
and yard storage between a major stores area and point of end use must be 
handled. This requirement, combined with the requirement for yard storage 
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of rigging equipment and technical support equipment is combined in the launch 
site support building. This concept provides convenient ready storage, permits 
storage in minimum building and open storage areas, and provides a common 
use facility. It is planned to locate this facility such that it is, on the average, 
5 miles closer to the launch installation than the central warehouse. Assuming 
an average driving speed of 15 m.p.h., this will save 20 minutes one way, thus 
40 minutes overall, providing a timesaving that is significant when a large num- 
per of persons are involved in separate trips. This situation becomes extremely 
critical when the effect of delays in process operations is considered. 


RANGE USERS ENGINEERING BUILDING 


The purpose of this NMFPA facility is to furnish conveniently located project 
working space for range user’s personnel during the construction period of 
their own facilities and for the short-term users without local facilities of their 
own. The floor plan of the building includes area to accommodate the following 
personnel : 8 project managers; 200 engineers and scientists ; 29 administrators ; 
16 secretaries; 82 draftsmen; 49 technicians; plus 1 each librarian, snack bar 
attendant and lobby receptionist for a total of 387 personnel. Space require- 
ments are: 5,000 square feet drafting space; 14,300 square feet of office space; 
4,500 square feet of conference space; 400 square feet library; 400 square feet 
snack bar ; 2,000 square feet mechanical equipment ; and 7,000 square feet storage, 
lavatories; entries corridors, etc. The above averages 87 square feet per person. 
Only 23,400 square feet is requested in this increment. NAMTC Point Mugu is 
currently furnishing working and office space for approximately 700 range user 
and contractor personnel. Due to the remote location of NMIPA there are no 
local commercial buildings for lease. If this item is not provided, it will be 
necessary to crowd the most important of these functions into the limited 
NMFPA technical facilities causing interference with range operations and 
resulting in program slippages. 


HIGH EXPLOSIVE MAGAZINES 


This item is required to provide the minimum initial capability for explosive 
ordnance storage in accordance with extant Navy regulations. Items requiring 
such storage are: solid propellant boosters, sustainers, fuses, igniters, command 
destruct charges, pyrotechnics, and live warheads. The various sizes and types 
of magazines listed will allow for the separate storage of items unsafe for co- 
incident storage, If not provided, Naval Missile Facility, Point Arguello, will be 
unable to furnish safe storage of explosive material and components necessary 
to support missile programs scheduling use of the Pacific missile range. 


MULTIPURPOSE MARINE DETACHMENT BUILDING 


This facility is required to quarter, administer, supply, and train the Marine 
Corps Security Force to be established at the Naval Missile Facility at Point 
Arguello. This Marine Security Force is required to provide guards for secur- 
ity of perimeter, gates, and sensitive installations of the Naval Missile Facility 
in the implementation of the maximum security directed by Secretary of Defense 
memo dated June 4, 1958. Since similar facilities do not exist at Naval Missile 
Facility, Point Arguello, failure to provide such facilities will result in the in- 
ability to support the Marine detachment and their security functions. 


STRUCTURAL FIRE STATION 


This item is required to furnish adequate fire protection for the facilities 
which will be existing or under construction at the Naval Missile Facility, Point 
Arguello, by January 1, 1960. The existing firehouse serves and is located in 
the administrative-industrial area at the mouth of Lompoe Canyon. By Jan- 
uary 1, 1960, additional facilities will be existing or under construction in the 
administrative-industrial area as well as support facilities starting 2 miles to 
the west at Surf and extending 6 miles down the coast and launch stands 1% to 
3 miles from both Surf and the existing firehouse. The coastal facilities will 
consist of fuel, liquefied and high-pressure gas, and magazine areas within 2 
miles of Surf and isolated technical buildings located in the area from 1 to 6 
miles from Surf. The launch stands will consist of two complexes one of which 
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will include local water storage and pumps. All facilities require class A fire 
protection. This item will provide facilities for additional men and equipment 
necessary to provide class A protection. 


ROADS AND UTILITIES 


Roads: This item is necessary to provide basic capability for the support of 
programs using the Pacific missile range: (a) Improvement of existing light 
duty perimeter roads to primary roads is necessary to minimize road mainte 
nance costs and to provide safe rapid access to the launching areas and the 
Tranqguillon Mountain communications and instrumentation area from the 
administration area. (0b) Construction of loop No. 1 primary road is neces. 
sary to provide access to launch complex No. 2 from the perimeter road and 
from the administration area—communications and instrumentation area road, 
(c) construction of the Bear Creek Canyon primary road is necessary to pro- 
vide access to the magazine storage area from the perimeter road. (d) Con. 
struction of the Spring Canyon primary road is necessary to provide access from 
the communications and instrumentation area to central launch control, launch 
area, and Tranquillon Mountain area. (e) Construction of the Tranquillon 
Mountain secondary road is necessary to provide access to the area for greatly 
increased traffic. 


LAUNCH SITE SECURITY FACILITIES 


This item is necessary to provide launch site security and safety measures at 
NMFPA. (a) Power and telephone lines. This item will provide power and 
telephone communication lines to the sentry houses located in La Salle Canyon, 
Honda Canyon, at the Sudden Ranch entrance to NMFPA, and at the Surf en- 
trance to NMFPA. (b) Chain link (7-foot) security fence. This item will 
provide “Island Security-Safety” at the fuel storage area, liquid and H.P. gas 
storage area, toxic chemical storage area, and magazine area. Security fence 
provided as part of the project for the WS 117L launch complex is considered 
adequate for that purpose. Security fence for other similar projects should be 
included in the specific project. (c) Stock fence. This item will provide 4-wire 
stock fence (posted) on the inland boundary of NMF not covered with chain link 
security fence. The existing fence along the Southern Pacific Railroad right- 
of-way is considered adequate. (d) Camouflage fence. This item will provide 
variable height fences to prevent line-of-sight to the WS 117L launch stands 
from areas to the east within a 7-mile radius and from the railroad. (e) Pro- 
curement of family housing at Surf. This will provide the money for the 
Southern Pacific Railroad to construct family housing, consisting of 2 fore 
men’s residences and 2 six-family units, in a location not subject to the inter- 
mittent hazard of local missile operations. 


San Nicortas IsLanp 
EXPANSION OF TELEPHONE EXCHANGE 


As part of the Pacific missile range, San Nicolas Island must be developed and 
fully equipped to function as a control and observation center for tests of air- 
to-air and surface-to-air missiles launched from or in the vicinity of the island, 
as well as missiles launched from Vandenburg Air Force Base. The existing 
telephone system consists of a manually operated advanced-based type of 
switchboard which is subject to continuous maintenance, frequent outages, and 
has a capacity of only 108 circuits, about half of the number required to serve 
the station. In order to provide dependable communications of sufficient capac- 
ity, an automatic switchboard of 210 circuits and additional pairs of cable must 
be installed. An addition of 170 square feet to the existing 300 square foot 
telephone exchange building is required to accommodate this new equipment. 
The expanded facilities provided by this item are essential to the performance 
of the station’s mission. 


PHOTOGRAPHIC BUILDING 


The increased volume of work on San Nicolas Island is not being properly 
accomplished in the assigned area and the available equipment is inadequate to 
meet the operational needs. The proposed addition will provide (1) emergency 
photo processing facilities required for photo recording equipment calibration; 
(2) proper-stowage area for photographic equipment trailers; (3) proper stow- 
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age area for precision photographic equipment and film valued in excess of 
$375,000 and (4) an operating base for photographic personnel assigned to the 
jsland. Space utilization will be as follows: 704-square-foot laboratory space, 
952-square-foot maintenance shop space, and 324-square-foot garage area for 
mobile units: Failure to provide the additional facility will result in testing 
delays, inadequate test coverage, and loss of data due to lack of locally available 
laboratory facilities of adequate scope. 


ELECTRONIC MAINTENANCE SHOP 


At present a temporary, deteriorated, plywood and frame structure of less 
than 600 square feet houses a working force of six or more workmen; equip- 
ment: brought in for maintenance; working shop equipment and a limited supply 
of parts and material. Work space in this building is so inadequate and so 
limited that the operating efficiency of assigned personnel is approximately 60 
percent. Additional deficiencies which prevent workmen from performing their 
assigned duties include: (1) lack of screen booth for proper alinement and repair 
of high sensitivity receivers; (2) inadequate electrical power; (3) close prox- 
imity to the underground radar systems that cause interference to radar unit 
diagnostic and trouble-shooting processes; (4) building infiltration of fog, rain, 
blowing dust and sand with resulting damage to expensive equipment; (5) 
poor existing lighting, heating and ventilation; and (6) no parking accommo- 
dations for repair, maintenance or modification of special radar vans and equip- 
ment. This item must be provided at the earliest possible date or the basic 
mission of this activity will definitely be adversely affected. 


Pactric OcEAN MiIssILtE Impact LocaTION FACILITIES 
ADDITIONS TO COMMUNICATION BUILDINGS (ENIWETOK ISLAND) 


The extension to the Army communications of Eniwetok Island are necessary 
to provide the Pacific missile range with a link between Eniwetok and Wake 
Islands. This data link will be used by the PMR for obtaining impact area 
surveillance and clearance status plus missile impact location data. This item 
is required initially by March 1960 for the ICBM programs. 

Without the data communication system the impact area clearance and the 
missile impact location data would not be available at Wake Island except via 
chance and/or indirect communication; the result would be virtual inability of 
the PMR to support and/or accommodate ICBM test programs. 


ADDITIONS TO COMMUNICATION BUILDING (MCAS KANEOHE BAY) 


The new additions to the Marine Corps Air Station, Kaneohe Bay, are required 
to provide HF and UHF ship-to-shore, air-to-ground, and ground-to-air communi- 
cations for the exclusive use of the Pacific missile range in order to provide con- 
tinuous range surveillance and range clearance information within the IRBM 
impact areas. This radio communication facility is initially required by March 
1960 to support the IRBM program. If this Pacific missile range communication 
facility is not provided, the Pacific missile range will be greatly hampered due to 
lack of continuous communication between surveillance craft in the impact areas 
and the Pacific missile range operations facility at MCAS. Undue delays in test 
operations would result since no IRBM missiles can be fired until the impact area 
is surveyed and cleared of ships and aircraft. 


ADDITIONS TO COMMUNICATION BUILDING (WAKE ISLAND) 


This item is required to augment the capability of a 600 square foot addition 
to the FAA transmitter building included in the fiscal year 1959 MCON pro- 
gram. The fiscal year 1959 increment of construction provides for facilities to 
transmit ICBM impact location data obtained at the Wake Island hydrophone 
bulls-eye. The fiscal year 1960 extension of the impact location system into an 
impact corridor between Wake and Eniwetok Islands and ultimately to a broad 
ocean area enclosed by Wake, Eniwetok, and Midway Islands is necessary to 
meet the missile impact location requirements of the ICBM programs. The 
expanded impact area requires the construction of this item to permit inter- 
island communications for purposes of impact area surveillance and clearances 
and for relay missile impact location data. Since the impact area control func- 
tion will be centered at Wake Island PMR installation, expansion of the FAA 
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capability is the fastest and most economical means of acquiring the requireg 
transmitter facilities. If this item is not provided, it will not be possible to exteng 
the impact area as required by the ICBM program since the surveillance anq 
clearance functions cannot be accomplished without this communications extep. 
sion. 

MISSILE IMPACT LOCATION BUILDING (ENIWETOK ISLAND) 


This facility is initially required by March 1960 to support the ICBM pro. 
grams. It will serve as both a PMR range operations and a missile impact loea- 
tion system (MILS) building. PMR/MILS building will house electronic 
equipment necessary for (1) determining the ocean impact point of ballistic 
missiles and (2) for performing range operations, range surveillance, and 
range safety functions. The PMR range operations in the impact areas and 
the PMR/MILS system require this installation to function as a team with 
similar installations on other islands. If this is not provided the PMR would be 
unable to satisfactorily perform its support of the ICBM programs. 


MISSILE IMPACT LOCATION BUILDING (MCAS KANEOHE BAY) 


This item is required on Oahu Island by March 1960 to augment the temporary 
missile impact location system (MILS) facility being installed to support the 
initial IRBM launchings and to serve as a PMR range operations building. It 
will house electronic equipment necessary for determining the ocean impact point 
of ballistic missiles and the electronic and communications equipment necessary 
for range operations, range surveillance, and range safety. 

There exists temporary facilities for the preliminary MILS system only, 
Without this permanent facility for both the MILS and range operations systems, 
the Navy would be unable to satisfactorily perform its assigned mission as 
executive agent for the Pacific missile range. The need for this facility was 
so pressing that an interim stopgap facility for the preliminary MILS system 
had to be rushed into implementation. 


MISSILE IMPACT LOCATION BUILDING (MIDWAY ISLAND) 


This facility is initially required by March 1960 to support the ICBM pro- 
grams. It will serve as both a PMR range operations and a missile impact loca- 
tion system (MILS) building. It will house electronic equipment necessary for 
(1) determining the ocean impact point of ballistic missiles and (2) for perform- 
ing range operations, range surveillance, and range safety functions. 

The PMR operations in the impact areas and the MILS system require this 
installation to function as a team with similar installations on other islands. 
Without this facility the PMR would be unable to satisfactorily perform its 
support of the ICBM programs. 


SOUNDING ROCKET FACILITY (ENIWETOK ISLAND) 


This meteorological sounding rocket facility is required to provide the Pacific 
missile range with high altitude meteorological data above the impact area. The 
high altitude data will be required by March 1960 to support the ICBM programs. 
If not provided, the Pacific missile range could not supply the important environ- 
mental data vital to progress of nose cone reentry studies. In addition, lack of 
this data will contribute to inaccuracies in missile impact location calculations. 


BACHELOR CIVILIAN QUARTERS (WAKE ISLAND) 


Additional personnel are being recruited by Federal Aviation Agency (FAA) 
to operate transmitter, receiver, and ancillary facilities being operated by them 
in support of the ICBM firings by the Air Force. That agency has requested 
MCON programing of the quarters to house the additional personnel required 
by the Department of Navy. There are no quarters available for the additional 
people required to operate the necessary equipment. 


Captain Cuew. The next project is for the Pacific missile range, 
sir, and this range is being developed on the California coast, as you 
know, the Naval Missile Center, Point Mugu, and extends west into 
the Pacific Ocean. 
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There are 23 line items at the missile center at a cost of about 
$18,183,000; 18 items at the launch site at Point Arguello at a cost 
of $9,528,000; and 3 items at San Nicolas Island at a cost of $238,000. 

Senator Jackson. Where is that located ? 

Captain Cuew. San Nicolas Island is just off the California coast, 
60 miles off the coast; and also eight items in the Pacific Ocean missile 
impact location system facility, at a cost of $2,101,000. 

The total cost of these items in the several locations is $30,050,000. 

The mission—— 

Senator Casz. Do you know what the cost of the testing center at 
Canaveral would be ? 

Captain Cuew. No, sir; I do not. I think the Air Force is the 
executive agency. 

Senator Casr. You estimate here future construction plus what you 
now have and plus what you are asking for here which gives a grand 
total of $256 million. That is over a quarter of a billion dollars. 

Captain Cuew. Yes, sir. 

Senator Case. Do you know whether this would be a more complete, 
the same as, or a less efficient facility than Canaveral ? 

Captain Curw. It will not be the same, sir. In addition to having 
an equatorial orbit range, it would also have a Polar orbit range, 
neither of which are available at Canaveral. 

Senator Case. I heard that before, in fact, in one launching that 
was made out there recently, I think they hoped to go into Polar orbit 
there. 

Captain Curw. Yes, sir; because you can fire directly south. 

Senator Case. And also I guess you have got more room down in 
the southwest Pacific eventually than you would have in the Atlantic. 

Captain Cuew. Well, you fire just directly south over water. 

Senator Stennis. Senator Jackson. 

Senator Jackson. I note in the justification here that you support 
Vandenberg? How far is Vandenberg from the launch point at 
Point Mugu ? 

Captain Cuew. Well, there is a launch point at Arguello, sir, which 
is adjacent to Vandenberg, and Point Mugu is about 30 miles, is it 
not—25 or 30 miles from the Vandenberg complex. 

Senator Jackson. Well now, Vandenberg is the training point for 
the Air Force for their missile program, to start with, as I 
understand—— 

Captain Curw. Yes, sir. 

Senator Jackson. For their ICBM effort, and so on? 

Are they going to limit Vandenberg for that purpose, or are they 
going to be testing a lot of vehicles and have a duplicate system, or 
are they going to use the same telemetering facility ? 

Captain Cuew. This is a range for all services, sir. The Navy is 
purely the executive agent, and there will be no duplication of 
facilities. 

The facilities will be available for Vandenberg—they will be avail- 
able for Navy use, for Army use, or whatever other launching at the 
range facility. There will be no duplication, sir. It is a coordinated 
Defense Department activity, so to speak. 

Senator Jackson. So that the three services will be able to utilize 
Point Mugu? 
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Captain Cuew. Yes, sir. 

Senator Jackson. And the Air Force mission primarily is to uge 
Vandenberg for training. Do you know what the story is on that? 

Captain Cuew. No, sir; I am sorry, sir. 

Admiral Witson. They have some permanently established missile 
facilities. 

Senator Jackson. Pardon me? 

Admiral Witson. As a part of the defense of the United States. 

Senator Jackson. I understand. 

The first ICBM base is supposed to be set up there, but it is also a 
training center, is it not, for the—until we establish our various ICBM 
bases around the country ? 

Admiral Reynoips. Vandenberg is operational and an operational 
training base, the testing being conducted at Cape Canaveral, or such 
testing as necessary out of Point Arguello. 

Point Arguello and Vandenberg are old Camp Cooke, split into 
two parts, and the development testing area is from Mugu and Argu- 
ello; the operational training for the Air Force is from Vandenberg, 
the Vandenberg base. 

The range for all of the work is controlled through the Pacific 
missile range, which is located at Point Mugu, with extending it into 
Arguello. 

Senator Jackson. Well, the point is, I take it, that Cape Canaveral 
is so crowded now we do have to have this additional facility on the 
west coast ; that is part of the problem ? 

Admiral Reyno.ips. Yes, sir. 

Admiral Witson. That is correct. 

Senator Jackson. Are you going to test the Polaris system out 
there? Are they going to move that out there? 

Captain Cuew. I think that is classified information, sir, and it 
will come out in the executive session. 

Senator Jackson. All right. Some of it is already—-I mean they 
announced certain phases of the testing in the newspapers, or what 
I read in the paper, at least, they have announced some firings. 

Captain Curew. Yes, sir. 

Senator Jackson. Mr. Chairman, I just want to make sure that 
we do not have any duplication going on there. 

Senator Stennis. Yes. That is very well to raise it, and I think 
it would be well for the clerk if you would write the Army and the 
Air Force. I am sure this has been coordinated to a degree or 
would not be in this bill, but we had, this same committee had, 
the development of a lot of these missile programs, and if we look 
back—our hindsight is extra good—we can look back where we 
thought a lot of duplications crept in, and it was a new program, and 
there would be no excuse for it happening again. 

I wish you would write them, the Army and the Air Force, and 
call their particular attention to this item and ask now if they have 
a similar project and to be prepared to justify on this project, be- 
cause their names are on it, that is what I wanted to get in the ree- 
ord. Also request as to whether this is adequate for them, whether 
they have any other plans for a similar mission, and write to the 
National Aeronautical and Space Agency, too; their names are men- 
tioned here, put them on notice; they can appear before this sub- 
committee if they want to. 
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Where does this Edwards Air Force installation come into this 

icture now? I know the NASA had something about Edwards Air 
tn Base, they had a project there in this last authorization bill, I 
know we had it up. 

How did that fit in, Senator Cannon ? 

Senator Cannon. That was the test stand used at Edwards. 

Senator Stennis. Yes, but do you see any chance for duplication on 
that project ? . Se 

Senator Cannon. I think the average mission is an entirely dif- 
ferent type of mission from this thing here. Edwards is an ex- 

rimental mission for their operational vehicles. 

Captain Cuew. This is one, Senator Stennis, of the three national 
ranges, because you have Canaveral, Sandia, and the PMR, the Pa- 
cific missile range. 

Senator Stennis. While we are building them, this is a $256 million 
project, estimated now. — 

Captain Cuew. Yes, sir. 

Senator Srennis. We want to keep all the lines straight, give every- 
one a chance to point out anything. 

Now, you have not given your justification on it. You proceed, 
Captain. 

Reaator Case. Mr. Chairman, may I ask a question ? 

Senator Stennis. Certainly. 

Senator Case. I gathered the impression that the launching was to 
be done from Vandenberg, and that Point Mugu was the tracking 
range, so to speak, that is, the headquarters for the tracking range. I 
do not understand this Point Arguello. 

Admiral Rreynorps. The launching for the Air Force, for their 
ioe and their operational training, will be done from Van- 
denberg. 

The Miiaching for the Navy, Army, Space Agency, and other 
missiles of this type is pictured from Point Arguello, and some from 
Point Mugu. 

The range monitoring and control for all of those is through this 
Pacific missile range, so that you have all the services, including 

Senator Casr. I understand that. I understood that the tracking 
or monitoring or whatever you call it was from Point Mugu, but 
duplication, if there is any, it seems to me comes in the development 
of Point Arguello to provide launching for the Navy and for the Army 
apart from that which is done at Vandenberg. 

Now, on the east coast at Canaveral, doesn’t Canaveral serve all 
three? You can go out there and look at the stands, and here you 
will see the Navy working here, and the Army working a few hundred 
yards away, or the Air Force. 

Why can’t you do that same thing at Vandenberg? 

Captain Cuew. Vandenberg and Arguello are contiguous, sir; they 
are adjacent, and they are additional facilities for the whole range. 

oe Casrt. Why does not one or the other operate it, then, as a 
whole? 

Captain Curew. Because the Navy has been assigned as the executive 
gency for the whole thing, which includes that part of Vanden- 

Te—— 

Senator Case. Well, isn’t General Wade in charge at Vandenberg? 











174 MILITARY CONSTRUCTION AUTHORIZATION 


Captain Curew. Yes, sir. But Admiral Monroe will be commander 
of the Pacifiic missile range. 

Senator Casg. Isn’t Admiral Monroe over General Wade? 

Captain Curew. Not specifically over him, but as far as the Pacific 
missile range, I think he will be representing the directing agency, 

Admiral Wixson. I think the difference, basically, Senator, is that 
Vandenberg is an operational unit. It is part of the—— 

Senator ia Vandenberg is operational, but very limited opera- 
tional. It is operational primarily only to the extent of having a 
practical place for training crews. Its range is distinctly limited— 
I mean its target area is distinctly limited, and would not be regarded 
would not be selected as an original Atlas operational base except 
for the fact of its proximity to Atlas production, and the possibility 
of using it as a combination of limited operation in case of necessity, 
but training operational for the present. 

I wonder, Mr. Chairman, if we ought not to have an inventory of 
what the Air Force has under its immediate jurisdiction at Vanden- 
berg; and with that, an inventory of whatever the Navy may have 
there now, and what you propose here to have, so that the committee 
itself can determine whether or not you are going to have duplicate 
shops, duplicate control facilities, duplicate buildings, and things of 
that sort. 

It would seem to me that if they are side by side, it is a question 
that ought to be answered. We ought to have the answer, so that 
we, in turn, can answer to others when they ask: Why do you have 
two different agencies here, just across an imaginary line? 

Captain Cuew. Senator—Admiral Wilson will answer that. 

Admiral Witson. We can arrange a presentation on this whole 
Pacific missile range. 

Senator Case. Could you have some aerial photographs and some 
maps that would show the entire complex there at Vandenberg? 

Admiral Wiuson. I believe so; yes, sir. 

Senator Case. What about the housing there? I saw some new 
housing. Is that administered by the Air Force or by the Navy? 

Mr. Wepeman. Administered by the Air Force, Senator. Part of 
the housing at Vandenberg will be for Navy personnel stationed at 
Arguello. 

Senator Case. I got the impression that in that Capehart housing 
you have men of different services. 

Mr. WepeMaNn. That is correct; that is right. 

Senator Case. Who is in charge of the housing ? 

Mr. Wepeman. Well, the Air Force will administer the housmy, 
with the Navy assigned certain units of occupancy in it. 

Senator Casre. Mr. Chairman, I would like to have a breakdown on 
the housing there, showing the number of units that are made available 
to the Navy, and what is for the Air Force, and what for the Army. 

I would also like to have a breakdown—I do not know whether 
the Navy would do that, probably the Air Force, in view of their 
statement—as to the number of units for commissioned personnel, 
the numbers for enlisted personnel, the square foot cost of the housing 
assigned to officer personnel, the square foot cost of housing assigned 
to the enlisted personnel. 
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Senator Stennis. That is for both installations and both services? 
Senator Case. It would be, although I think it is largely in one 
roject. Sear Me a: 

I think the average cost per unit is being complied with, but my 
quick impression is that a separation of the square foot costs for the 
two different types of quarters will show a considerable disparity, and 
I would like to know just what it is. 

We have to get that from the Air Force. 

I do thing we should get from the Navy this inventory of all of 
their buildings presently and prospectively, at least under this bill, 
for Point Arguello so that we can compare that with the similar in- 
ventory from the Air Force of what they have. 

Senator Srennis. All right, gentlemen of the service; you see 
what we are up against here in the full committee, I might say, the 
entire Senate, which is looking largely to this subcommittee to make 
recommendations, and those recommendations most probably will go 
on through in the congressional act on it. So these are two projects 
here, not only this one but all the related ones—I think we should 
try toarrange a complete showing on this matter. 

The information that Senator Case requested, should be obtained, 
and we should also have a briefing. 

You mentioned aerial photographs, Senator Case, but we should 
have a briefing to show here the map of California, and what your 
location is. 

Captain Cuew. We can arrange a complete briefing, Senator. 

Senator Srennis. And what your complete mission is, and that 
will give us a complete understanding, a better understanding, of the 
whole thing. 

We want you to have everything you need, of course. I would like 
mighty well after that briefing if someone from the subcommittee 
could help us by going out there. I have not been, and we will see 
about that later. If that is the pleasure of the subcommittee, it cer- 
tainly would suit me. 

Senator Jackson. It would be sort of a joint presentation. 

Senator Stennis. Yes, a joint presentation, and some of you will 


have to arrange that now. I do not know just what the protocol 
would be, but 


Admiral Witson. We will arrange it, sir. 

Senator Srennis. You have heard this discussion here, and you 
understand what itis. Have we made clear what we want? 

Captain Cuew. Yes, sir. 

Senator Stennis. All right. 

Senator Casr. Just to sum up, at Canaveral we have one agency 
administering it, and all services using it; and at Vandenberg it ap- 
pears we will have the Air Force and the Navy side by side with a 
split command. 


Who is in charge at Cape Canaveral? Is that the Air Force? 

Admiral Wixson. The Air Force. 

Senator Case. All right. Let them be at the briefing, too, to give 
us a showing upon the system as it works at Cape Canaveral. 

Senator Jackson. They are the agent at Canaveral. 


Captain Cuew. They are the agent at Canaveral, and we are the 
agent at PMR. 
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Senator Jackson. I think the only thing that would disturb me ig 
any possible duplication there. I understand the difference in the 
roles and missions, I mean the Air Force; I understand the Air Foree 
has an operational facility plus a training program, that is their own 
mission at the present time. 

The Point Mugu facility is a counterpart to Canaveral where we 
are going to test on a substantial range. But there may creep in here 
a duplication of facilities, at least. There may be the opportunity to 
integrate more of their activities. i 

Senator Casr. May I ask just one more question ? 

Senator Jackson. That is from the standpoint support. 

Senator Casr. If the Army were going to make a test launch from 
this complex, would they launch from Vandenberg or would they 
launch from Arguello? 

Captain Cuew. I think the answer to that would be what type of 
missile would they be launching and where would the pad location be, 
sir. It would be the pad location suitable to the missile to be launched. 

Admiral Pevtter. But the monitoring would be the same, Senator, 

Senator Case. I understand the monitoring would be the same; 
that is Mugu. 

Admiral Perrier. The difference between Canaveral and Camp 
Cook is that there isn’t an operating base right next to Canaveral. 

You could have the same thing there if, say, the Navy had an operat- 
ing base side by side, but the range is roughly the same. I think a 
briefing of this would clear up a lot of your questions; I am sure of 
that. 

Captain Cuew. A complete briefing would clear up a lot of the 

oints. 

: Senator Case. I think part of the confusion develops—just now 
Admiral Peltier brings in Camp Cooke—when you bring in Camp 
Cooke that is the same as Vandenberg. 

Admiral Petrter. That is the whole complex of land we have 
taken over and renamed. 

Senator Casr. You took over Camp Cooke; the Navy names its part 
of it Arguello, and the Air Force names its share of it Vandenberg, 

Admiral Peirier. And the Army has retained part of Camp Cooke 
for their disciplinary barracks. It requires a good briefing, and I 
am sure it would clear up a lot of the questions. 

Senator Stennis. Just about the time I learned about Camp Cooke 
I learned it was changed to Vandenberg. 

What about this Point Arguello, is that part of the complex of 
Mugu, that is, the same setup ? 

Mr. Wepeman. It is the southern portion of what was Camp Cooke. 

Senator Stennis. I beg your pardon? The southern portion? 

Mr. Wepeman. Yes; the Air Force has three-quarters, if I am not 
mistaken, of what was formerly the Army Camp Cooke, that is the 
northern portion. 

The Navy has the remainder which, I think, is approximately 
19,000 acres, and that has been renamed Point Arguello. 

Senator Case. The chairman has heard this and listened attentively, 
and the question he just asks illustrates the possibilities of overlap- 
ping, and certainly of confusion, and I think we ought to have some 
aerial maps and some diagrams to clarify it as much as possible. 
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Senator STENNIS. Yes. ‘ 

Senator Case. And also answer this jurisdictional question of who 
determines whether they go to Arguello, the Arguello site of Cooke, 
ortothe Vandenberg site of Cooke for a launching. 

Captain Cuew. I think that could be covered very easily in the 
briefing, Senator. 

Senator STeNNIS. We get mail about these matters asking ques- 
tions; Senators ask us about it, and so forth. We need an overall 
comprehensive review. 

Admiral Wiuson. I think the answer, sir, is to bring Admiral 
Monroe back here. He is very much familiar with all of the details 
of this thing, and I know he is prepared to give a very good briefing 
onit. Wecando that at your pleasure. 

Senator Caspr. I had a short briefing one afternoon when I was out 
there, but it was largely on Mugu. 

Senator Stennis. While we are on this project now, is there any- 
thing special you want to call to our attention about any particular 
item here? Of course, we will come back and pick it up later, so 
without prejudice you can skip over it now if you wish, and go to 
something else. 

Captain Curw. Mr. Chairman, I would like to call your attention 
toone part of this, the last group of items. 

Senator Stennis. Excuse me for just a moment. 

We do not expect you to come in with this tomorrow. We really 
want you to shoot the works now when we get this presentation and 
give us a complete picture. 

Captain Cuew. All right, sir. 

Senator Stennis. All right. You wanted to say something? 

Captain Cuew. I wanted to make one remark, sir. 

The last group of items for the Pacific missile range will provide 
facilities at various island locations in the Pacific Ocean, and al- 
though we normally separate all facilities in the continental United 
States from those overseas, regardless of category, in this case these 
line items have been considered as part of the Pacific missile range. 

Senator Srennis. Yes. 

Captain CHew. And throughout the numerous reviews. 

Senator Case. What cost index are you using for estimating the 
figures on the several items of the island facilities? 

Admiral Pevrrer. They will range from probably 2 to 2.5, Senator 
Case. 

I would have to look at them specifically, but Eniwetok is about 2.2, 
asI recall. Midway is about the same. 

Senator Case. Do we have any lease arrangements on which any 
of these ocean facilities are dependent or are we in control of each 
one of these islands? 

Captain Curw. I would have to check that for sure, but I am quite 
sure in all cases where we have projects planned here we are already 
in control. 

Senator Casz. Wake Island ? 

Captain Cuew. On Wake we have FAA; at Eniwetok, AEC per- 
mission. 

Senator Casz. What is the permission we have for Eniwetok ? 

Captain Cuzew. Well, AEC has the control of Eniwetok. 

38060—59——13 
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Senator Casz. Atomic Energy Commission ? 

Captain Cuew. Yes, sir. 

Senator Casr. Is that under some trustee arrangement? What js 
the U.S. leasehold on Eniwetok ? 

Captain Cuew. That isa trust territory. 

Senator Case. Under the United Nations? 

Captain Cuew. Yes. 

Senator Jackson. That is a holdover from the League of Nations 
trust; it was known as the class C mandate, and the Japanese had the 
obligation not to fortify during the war, but they did—I mean prior 
to the war, and they took them over from the Germans—as a result of 
World War I—and they held them all through the war, and they 
when the war was over all those islands were taken over by the United 
Nations, and we are acting as a trustee for the United Nations, | 
believe. 

Senator Case. Has the United Nations approved of our use of 
Eniwetok for these outlying stations ? 

Admiral Perrier. I am sure we have not had United Nations ap- 
proval for establishing a missile range. I am not sure that it is 
required. 

Senator Case. You are sure we have not ? 

Admiral Pettrer. I am quite sure we have not. 

Senator Case. How firm, then, is the usability security of Eniwetok? 

Admiral Pettrer. I would have to go back and take a look at the 
AEC’s charter on that. Iam sure they have a charter that would run 
for some time. You see, they are the ones that are using those facil- 
ities now. 

Senator Jackson. It is a lot like the problem of Eastern Europe 
with the Russians in possession. 

Senator Case. Well, three of these facilities are on Eniwetok. 


Kaneohe Bay is probably secure, and Wake and Midway, at least the , 


United States has sovereignty on all of those, has it not ? 
Admiral Witson. Yes, sir. 
Senator Case. Mr. Chairman, I would like to have a firmer answer. 
Admiral Pettter. For the record we will provide that information. 
(The information referred to follows :) 


Under the Trustee Agreement for the Trust Territory of the Pacific Islands, 
the United States is designated as the administering authority of the trust terri- 
tory. This agreement was approved by the Security Council of the United 
Nations on April 2, 1947. Article 5 of the agreement provides that the adminis- 
tering authority shall be entitled: 

(1) To establish naval, military, and airbases and to erect fortifications in the 
trust teritory. 

(2) To station and employ Armed Forces in the trust territory. 

(3) To make use of volunteer forces, facilities, and assistance from the trust 
territory in carrying out the obligations toward the Security Council undertaken 
in this regard by the administering authority, as well as for the local defense and 
the maintenance of law and order within the trust territory. 

Originally, responsibility for the administration of the trust territory was 
placed in the Department of the Navy, but thereafter transferred to the Depar- 
ment of the Interior. In 1952 responsibility for the Saipan District of the trust 
territory was reassigned to the Department of the Navy. 

Public Law 155, 82d Congress, authorized the acquisition of land by the United 
States in the trust territory. Public Law 254, 82d Congress, appropriated the 
sum of $1,772,000 for the acquisition. The Navy was assigned responsibility for 
obtaining real estate rights for all agencies of the United States except those 
required for the use of the High Commissioner. 


‘hat is 


‘ations 
ad the 
1 prior 
sult of 
d then 
United 


ions, | 


use of 


MS ap- 
it it is 


vetok 
at the 
ild run 
e facil- 


Europe 


iwetok, | 


ast the 


answer. 
mation. 


Islands, 


ist terri- 
» United 
adminis- 


ns in the 


the trust 


dertaken , 


ense and 
tory was 
e Depat- 
the trust 


1e United 


iated the | 


bility for 
ept those 


MILITARY CONSTRUCTION AUTHORIZATION 179 


A part of this amount. was made available to the Commander in Chief, Pacific 
Fleet, for use in paying compensation to the owners of lands in the Saipan 
District of the trust territory required for use by this Government. The balance 
of the funds were transferred to the High Commissioner of the trust territory for 


jlar payments. 
wiThe High Commissioner of the trust territory makes real estate needed by the 
United States available to it under a use and occupancy agreement for an 


indefinite term. 

Senator Stennis. We had these matters up this morning, too. I 
know a few years ago we had some trouble in Okinawa about some land, 
do you remember that, Senator Case? 

ator Case. I think that is on the same basis that Senator Jackson 
set forth with respect to this. Okinawa goes back to the Japanese. 

Senator Jackson. Well, of course, there again the Japanese simply 
took over Okinawa, and we—it was the old business, possession is nine 

ints of the law. We just have not given it up. 

Senator Stennis. That was just local trouble I was talking about 
between the United States'and these Okinawans as it is operated now. 

You gentlemen have those projects. Make a check back into the 
State Department and to your Foreign Affairs Division of the Navy, 
too, and see if everything has subsided with reference to that. You 
have additional installations there. 

Captain Cuew. In relation to and in connection with these bases, 
sir, or with these facilities that are overseas, I would like to point out 
that there are changes in missile technology, and that our plans in this 
outer area are not completely firm and, consequently, it may be neces- 
sary to provide slightly different facilities than those listed in the 
program as we know more; and this, of course, might require some 
price changes. 

Senator Case. Will this index of 2 or 2.5 apply also to the installa- 
tion at Kaneohoe Bay, which is on Oahu ? 

Admiral Pettter. No. Oahu is 1.3, Senator. 

Senator Stennis. All right. 

Under the plans made now for this special briefing, is there any- 
thing else with respect to this Point Mugu ? 

Captain Cuew. No. 

Senator Stennis. All right. We will pass it over without prejudice. 

What is your next one? 


SUPPLY FACILITIES 


Captain Cuew. The next class, sir, are supply facilities inside the 
United States. 

Senator Stennis. Well, that seems to be a rather small amount. 

Captain Cuew. We have five projects, totaling $5,132,000. 

Senator Stennis. You can cover that very briefly, can you not, 
unless there are some questions ? 

Captain Curw. They are, generally speaking, the installation of 
electronic data processing machines in the installations, and the aug- 
mentation of the change from fuel storage in Pear] Harbor. 

Senator Stennis. All right. Is that about the situation as to all 
three of them ? 

Captain Cuew. That is the situation as to all of them, sir. 

Senator Stennis. All right. 
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Senator Case. Mr. Chairman, they are very small items relatively, 


but now each of them has the same line description, but there ig’ 
variation of $100,000, $113,000, $123,000. Do those reflect a differen; 
cost index for those locations or is it because of some local hookup 
which changes the——— 

Captain Cuew. I think I can answer that, Senator Case. It is be. 


cause of the different size area. You see, these machines are rent 


‘ 


and this is for the providing of the building space and the necessary 
air conditioning for the electronic data machines. Some are bigger 
than others and costly ; some cost a little more and some a little less, 
Senator Stennis. 4,800 to 5,400 in size. 
(The project sheets are as follows :) 


NAVAL SUPPLY DEPOT, BAYONNE, N.J. 
Location.—Within city of Bayonne. 


PERMANENT STATION 


Mission.—To receive, warehouse, distribute, and control designated types of 
material for support of assigned fleet units and shore activities and to furnish 
necessary administrative services and maintenance functions incidental to these 
operations. 

Line item.—Alterations for electronic data processing machine installation, 
$123,000. 

The installation of a rental electronic data processing system is required to | 
provide increased effectiveness and efficiency in the maintenance of stock eon- 
trol, financial inventory control and related record keeping functions of the 
depot. In complexity the functions and operations at the Naval Supply Depot, 
Bayonne, N.J., parallel those of a naval supply center (NSC Norfolk and NSC 
Oakland). An increaseed workload is proving to be beyond the capacities of 
the current electric accounting machine installation. The increased flexibility 
and speed of electronic equipment will provide the additional management data 
required for the most responsive and effective supply operations. 


MILITARY MEDICAL SUPPLY AGENCY, BROOKLYN, N.Y. 


Location.—Within Borough of Brooklyn. 


PERMANENT STATION 


Mission—To meet the supply support requirements of the military services 
in terms of centrally managed medical material. 
Line item.—Alterations for electronic data processing machine installation, 

$113,000. 

The Military Medical Supply Agency (MMSA) has been established within 
the Navy to exercise supply management of wholesale stocks within the con- 
tinental United States of medical material required by the military services. 
This inventory management for medical supplies includes such functions as 
procurement, inspection, storage, financial control, reporting, transportation, 
and mobilization planning. The installation of an electronic data processing sys 
tem will provide the data processing capacities required to manage this critical 
segment of supply under the complex requirements of the various military serv- | 


ices. 
NAVAL SUPPLY DEPOT, SAN DIEGO, CALIF. 
Location.—Within city of San Diego. 
PERMANENT STATION 


Mission.—To receive, warehouse, distribute, and control designated types of | 
material for support of assigned fleet units and shore activities and to furnis) | 
necessary administrative services and maintenance functions incidental to these 
operations. 
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| Line item.—Alterations for electronic data processing machine installation, 


,000. 

~~ installation of rented electronic data processing equipment is required to 
provide increased effectiveness in the maintenance of stock control, financial in- 
ventory control, and related recordkeeping functions of the depot. During fiscal 
year 1959 an additional 145,000 items of supply will be transferred from the 
naval repair facility, San Diego, to the naval supply depot. The resultant data 
D ing workload is beyond the capacities of the current electric accounting 
machines installation. The electronic data processing system will provide the 
data processing capacities to furnish the necessary supply intelligence and man- 
agement data essential to continued supply responsiveness and support to the 
fleet. 


Senator Stennis. All right, if there is nothing further we will go 
over now into the Marine Corps facilities. 

General Allen, we are glad to have you. 

General Auten. I have a short statement. I do not believe that it 
js necessary to read it, but we will insert it in the record. 

Senator Stennis. All right; put it in the record and point out any- 
thing special about it that you wish, and then proceed. 

(The statement referred to is as follows:) 


STATEMENT BEFORE THE ARMED SERVICES COMMITTEE BY BRIG. 
GEN. CHESTER R. ALLEN, ASSISTANT QUARTERMASTER GENERAL 
OF THE MARINE CORPS, WITH REGARD TO FISCAL YEAR 1960 CLASS 
§ MILITARY CONSTRUCTION ITEMS 


UNITED STATES MARINE CORPS MILITARY CONSTRUCTION PROGRAM, FISCAL YEAR 1960 


The fiscal year 1960 military construction authorization program for the 
Marine Corps is composed of seven line items with a total valuation of $1,897,- 
000. This program is designed to meet three basic objectives: 

(1) To improve inadequate or overloaded utilities systems and to provide 
essential supporting facilities. 

(2) To increase combat readiness of the Marine Corps by providing addi- 
tional training facilities. 

(8) To provide necessary ammunition storage facilities. 

This program has been divided into four broad categories. The number of 
line items with the dollar value of each is as follows: 

35.8 percent of the program will provide one item to replace wornout or un- 
serviceable facilities valued at $680,000. 

20.8 percent of the program will provide two items for new training facilities 
valued at $394,000. 

20.6 percent of the program will provide three items for new ammunition 
storage facilities valued at $391,000. 

22.8 percent of the program will provide one item for improvement to utilities 
systems valued at $432,000. 

The items programed will provide facilities at three major activities as 
follows : 


Marine Corps Supply Center, Barstow, Calif...._..-._.._.._.......-__ $432, 000 
Marine Corps Base, Camp Lejeune, N.C__.--_--_--_-__-___-______ 328, 000 
Marine Corps Base, Twenty Nine Palms, Calif.........._._....____. 1, 137, 000 

DN ho sits 5008 bth pant eet banadies th anhae males beplamniaiieebeiene 1, 897, 000 


General AutEN. The program includes the total authority of 
$1,897,000 for military construction in three of our continental ac- 
tivities. 

The first one is the Marine Corps Supply Center at Barstow for 
$432,000. 
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MARINE CORPS FACILITIES 
(The project sheet is as follows :) 


MARINE CORPS SUPPLY CENTER, BARSTOW, CALIF. 
Location—Nearest city: Barstow, 3 miles south. 
PERMANENT STATION 


Mission.—Operate facilities for the procurement, repair, maintenance, storage, 
and distribution of all classes of supplies and equipment. 

Line item.—Expansion of Yermo area water system, $432,000. 

A new well and water storage facilities are required to provide adequate water 
for fire protection and personnel requirements imposed by authorized new cop. 
struction now under contract in the Yermo Area. Present facilities include 3 
wells which can produce a maximum daily average of 1,030,000 gallons over g 
16-hour period. Maximum daily use is estimated at 1,000,000 gallons over g 
10-hour period, exclusive of fire protection reserve. Existing storage of 750,000 
gallons will be inadequate since the estimated fire demand over a 4-hour period 
will be 840,000 gallons upon completion of the central repair shop. Capacity of 
two present reservoirs is such that it does not permit shutting down the large 
reservoir for cleaning or repairs. 


General ALLEN. This would provide a new additional gravel-packed 
well. The three wells we have there at the present time are not gravel- 
packed, and the production is falling off gradually, falling off to 
where now we do not have sufficient water for a 4-hour sustained fire 
support, and we would like to put in this additional well and correct 
the utility, and provide addtional water storage. 

Senator Stennis. How many wells will that give you? 

General ALLEN. Four wells at that desert station. 

Senator Stennis. How many are you going to get for this $432,000! 

General Auten. That is only one additional well, Senator Stennis. 

Senator Stennis. That is a big well. 

General Auten. And the balance is for water storage, 500,000- 
selion water storage, and the utilities to hook up this new, increased 
utility. 

Senator Stennis. All right. 


MARINE CORPS BASE, CAMP LEJEUNE, N. C. 


General Aten. The second item is at the Marine Corps Base, Camp 
Lejeune, N.C., for two items totaling $328,000. 
(The project sheet is as follows:) 


Location.—Nearest city: New Bern, 48 miles north. 


PERMANENT STATION 


Mission.—To provide housing, training facilities, logistical support, and. cer- 
tain administrative support for Fleet Marine Force units and other units as- 
signed; to conduct specialized schools and other training as directed; to re 
ceive, process, and conduct combat training as directed for personnel to be 
assigned to replacement units; to organize replacement units for shipment 
overseas as directed; and to provide logistic support to the other Marine Corps 
activities as directed. 

Line item.—Atomic assembly and checkout structure, high explosive magazines, 
$328,000. 

ATOMIC ASSEMBLY AND CHECKOUT STRUCTURE 


The assembly and checkout structure is required for the Atomic Ordnance 
Platoon by the Armed Forces special weapons project. The Atomic Ordnance 
Platoon has completed training at chief Armed Forces special weapons project 
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at Sandia Base. This platoon has been deployed to Marine Corps Base, Camp 
Lejeune, to give an early atomic capability to Fleet Marine Force units. In- 
ferior temporary facilities have, been provided. These are inadequate for 
training and barely comply with existing regulations set forth in SSF.M1 chief 

Forces special weapons project (classified), Department of Defense 
directive 5154.4, and by Armed Services Explosive Safety Board. Location, type, 
and safety requirements are met by the proposed item and have been approved 
by the chief Armed Forces special weapons project as conforming with require- 
ments set forth by the special weapons project. 


HIGH EXPLOSIVE MAGAZINES 


storage facilities are required for Atomic Ordnance Platoon now training 
with Fleet Marine Force. Sufficient storage does not exist at Marine Corps 
Buse, Camp Lejeune, to absorb the requirements of the Atomic Ordnance 
Platoon. 


General Auten. The first of those projects is $191,000 for an atomic 
assembly and checkout station. 

The Marine Corps has two atomic capability platoons that provide 
the technical know-how for each Marine division, one on the east 
coast, and one on the west coast, in case it is required. 

These facilities are required to conduct tests of that equipment to 
provide the division with atomic capability. It includes a warehouse 
and atomic checkout. station, a magazine and checkout station. 


MARINE CORPS BASE, TWENTYNINE PALMS, CALIF. 
(The project sheet is as follows :) 


Location.—Nearest city, Twentynine Palms, 6 miles south. 


PERMANENT STATION 


Mission—To provide personnel, material, and services for the maintenance 
and support of Marine Corps forces as assigned. 

Line item.—Atomic assembly and checkout structure; ammunition storage fa- 
cilities; high-explosive magazine; family housing, Capehart; replacement of 
cooling systems, first increment ; $1,137,000 (total cost). 

Basis of requirement.— 


ATOMIC ASSEMBLY AND CHECKOUT STRUCTURE 


The assembly and checkout structure is required for the atomic Ordnance 
platoon which has completed training at chief Armed Forces special weapons 
project at Sandia Base. This platoon has been deployed to Marine Corps Base, 
Twentynine Palms, to give an early capability to Fleet Marine Force units. 
Inadequate interim temporary facilities have been provided. These are inade- 
quate for training and barely adequate for safety in compliance with existing 
regulations set forth in “SSF—M1, Chief Armed Forces Special Weapons Project 
(Classified) ,”’ Department of Defense Directive 5154.4, and by Armed Services 
Explosive Safety Board. Should this item not be provided, operations of the 
atomic Ordnance platoon will be curtailed, adversely affecting its ability to 
adequately furnish Fleet Marine Force units with their atomic capability. Fur- 
ther, personnel of the platoon will be required to work under conditions which 
could jeopardize their personal health and safety. 


AMMUNITION STORAGE FACILITIES 


Ammunition storage facilities presently in use consist of nine permanent type 
structures for a total inventory of 24,068 square feet. Emergency storage, con- 
sisting of converted steel pontoon sections and log bunkers, is now being used; 
but it is of such temporary nature that it is not included in inventory. This 
item is required to eliminate the rapid deterioration due to exposure to wind 
and weather and will provide for separate storage by lot number, thus reducing 
the probability of error in issue. 
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HIGH-EXPLOSIVE MAGAZINE 


Storage facilities are required for atomic Ordnance platoon training, as exist- 
ing facilities are filled to capacity. High-explosive storage space must be pro- 
vided for the explosives peculiar to training for the platoon, since the items 
to be stored must be protected from deteriorating effects of the weather. Fur. 
ther, items which give atomic capability to Fleet Marine Force units wij] be 
stored in the magazine; and locations and protective measures must com 
with criteria established by the Armed Ferces special weapons and Department 
of Defense directives and Armed Services Explosive Safety Board. If this item 
is not provided, the atomic Ordnance platoon training cannot be continued, ang 
atomic capability of the Fleet Marine Force will not exist. 


FAMILY HOUSING, CAPEHART 


The basic housing requirement for eligible personnel at this station is 117 
units. There are now 493 Wherry units available. Completion of the proposed 
150 units will provide 643 units, or 57.5 percent of the requirement. 

Twentynine Palms is located in an isolated desert area in a community with ¢ 
population of 1,000. The nearest large community is 75 miles away. In April 
of 1958 there were 115 families desiring to move into the area but who were 
unable to find housing. There are 278 inadequate Government rental units and 
trailers at this location. 


REPLACEMENT OF COOLING SYSTEMS, FIRST INCREMENT 


The average summer temperatures at Twentynine Palms is 101° F. dry bulb 
and 73° F. wet bulb. The maximum desirable inside summer temperature for 
comfort, should not exceed 80° F. dry bulb and 65° F. wet bulb. Good health 
practices also call for one complete air change ever 24% minutes. The existing 
slinger-type evaporative coolers and associated ducts are of insufficient capacity 
to produce the desired rate of air change. The present coolers also require ex- 
tensive maintenance since station water has a high content of scale-forming 
mineral solids. It is proposed to replace these coolers with equipment, including 
necessary ductwork, of a capacity sufficient to provide the required air changes. 
Maintenance costs will also be reduced since the new cooling systems will pro- 
vide more positive means for minimizing the effect of scale-forming solids. 
Additional insulation of roofs will also reduce the building heat load and im- 
prove the efficiency of the replacement coolers. 


General Auten. The next item is Marine Corps Base, Twentynine 
Palms, Calif., and the item is atomic assembly checkout station for 
$203,000; and the ammunition storage facility—the high-explosive 
magazine for $81,000, which is also for the same purpose as at Camp 
Lejeune. 

The ammunition storage facility is for $173,000, which is to pro- 
vide for additional storage facilities which are lacking there, and 
temporary revetments are being used at the present time with the 
ammunition stored outside. This would provide covered storage for 
all. 

The last item is the replacement of the cooling systems for the camp 
out there. The present are—— 

Senator Srennis. General, the Marine Corps hasn’t gone to air 
conditioning, have they ? 

General Aten. This is not air conditioning from the standpoint 
of the freezing units,sir. This is dehumidifiers. 

Senator Stennis. I see. [Laughter.] 

General Atten. Where the humidity remains below 40 percent, you 
can reap very good results with dehumidification. 

Senator Srennis. We do not want you to go soft now. 

General Atzen. We won't go soft. 
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Senator Stennis. But you represent a lot of bone and muscle, you 

ow. 
se Case. In passing, Mr. Chairman, I notice you have not 
referred to the family housing either at Camp Lejeune or Twenty- 
nine Palms. Of course there is no dollar requirement here, sir, be- 
cause it is proposed Capehart housing. 

General ALLEN. No, sir. 

Senator Case. But I notice in the page dealing with it in both in- 
stances, and in the substandard figures given—is that referring to the 
number of substandard housing units now ? 

General ALLEN. Yes; that is correct. There are substandard units 
at Quantico. As an example, there are 83 of the old Government 
quarters that wilt be—that are substandard, and will be torn down. 

There are some of the title 3 type that were built in World War II 
that are scheduled to come down, plus losses sustained from the re- 
modernizing of the Wherry housing that we have to buy. 

Senator Cass. This additional capacity required figure, is that 
based on the proposed authorized strength of the Marine Corps with 
the assignments that have been made at these respective stations ? 

General ALLEN. Yes, sir. ‘This is based on M—60 base loading and 
projected planning through 1963. 

Senator Stennis. Senator Case, it was agreed that this housing 
would be listed with each facility as it was to be used, but the ex- 
planations and considerations of 1t will be a separate hearing before 
our subcommittee. I am glad you wrote in, however, this substand- 
ard figure ; because it is a part of the picture. 

General AtieN. Yes, sir. 

Senator Srennis. All right. General, do you have anything 
further ? 

General ALLEN. No, sir; we do not. 

Senator Srennis. All right. We thank you very much. 

General Arten. Thank you, sir. 


ORDNANCE FACILITIES 


Senator Stennis. Are you ready to proceed now ? 

Captain Cuew. Yes, sir. 

The next class are ordnance facilities, that is the sixth class, and 
the one unclassified project. was the one we mentioned this morning of 
the explosive ordnance disposal technical center at the naval propellant 
plant, Indian Head, at an estimated cost of $972,000. That is the 
triservice organization. 

(The project sheet is as follows :) 


NAVAL PROPELLANT PLANT, INDIAN HEAD, MD. 


Location. 





Nearest city, Washington, D.C., 26 miles northeast. 
PERMANENT STATION 


Mission—To manufacture, reprocess, rework, impact, and test propellants 
and high explosives, together with intermediate products used therein; conduct 
research and development in the field of propellants, propellant components and 
explosives. 

Line item.—Explosive ordnance technical facilities, $972,000. 
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The technical operations building is required for the administration of tecp. 
nical tests and radiography on ordnance items. 

The fuze-stripping building is required to eliminate the hazard to personng 
and structures in stripping fuzes from loaded ordnance which was not intendeg 
to be disassembled. 

The radiation safe storage building is required to provide a secure and safe 
storage area and handling building for the heavy increase in the number of 
radioisotopes required for processing weapons. 

The boat house is required to house the special 50-foot mine hunting unit 
diving tender and a new aluminum boat. Present facilities are inadequate to 
protect classified equipment. 

The water supply and distribution system will provide potable water and fire 
protection. 


Senator Stennis. May I go back and ask this, on this Marine in- 
stallation out there in California, Twentynine Palms, where is that 
with reference to Los Angeles or San Francisco? 

Someone can tell me that later. I just was not familiar with that, 
Ts that still used inthe military? Let us proceed. 

You say the rest of those are classified ? 

Senator Casr. Mr. Chairman, I was reading here on this naval 
propellant plant at Indian Head, and I would like to ask a question 
with respect to that. 

Captain Cuew. Yes, sir. 

Senator Case. I have been noticing in the Washington papers re- 


cently that they have been concerned with some plan which will limit » 


or reduce the activity over here at the naval facilities here in Wash- 
ington, D.C., on one side of the river. Yet you are asking here for 
$972,000 authority for the new plant over at Indian Head. 


Is there any possibility that out here at the Navy facilities that you | 


could utilize something there that would satisfy the same purpose | 
that you are proposing to build in this facility at Indian Head? 

Captain Cuew. This is not building a new facility, sir. They are | 
already there. This triservice organization, whose primary mission 
is to provide the technical services for explosive ordnance, and it isa 
joint Army-Navy-Air Force facility. The former naval powder 
plant, now called the propellant plant, is a going concern, so we are 
on a facility which is already in operation. 

Senator Case. What you are asking for is a new 24,000-square- 
foot building? 


Captain Curw. Yes, sir. | 


Senator Casg. And there is nothing in the existing facilities out | 
here at the naval yards that you could use for that ? | 

Captain Cuew. No, sir, because the school is located there at the | 
present time. 

Senator Casr. All right. 
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SERVICE SCHOOL FACILITIES 


Senator Stennis. All right, proceed. Next is the Naval Academy. 
(The project sheet is as follows :) 


NAVAL ACADEMY, ANNAPOLIS, MD. 
Location.—Within city of Annapolis. 


PERMANENT STATION 


Mission—Thorough study and practical instruction to provide midshipmen 
with basic education and knowledge of the naval profession; to develop them 
morally, mentally, and physically, and by precept and example to indoctrinate 
them with the highest ideals of duty, honor, and loyalty in order that the 
naval service may be provided with graduates who are capable junior officers 
in whom have been developed the capacity and foundation for future develop- 
ment in mind and character leading toward a readiness to assume the highest 
responsibilities of citizenship and Government. 

Line item.—Replacement of underground utility systems, $1,025,000. 

The underground utility systems (including salt, fresh, and hot water, steam 
and condensate return, and street lighting) have seriously deteriorated. These 
archaic systems have shrunk capabilitywise to their present limited state as a 
result of the continuously growing load with no increase in capacity. The 
lack of cathodic protection has caused excessive corrosion prompted by con- 
tamination of underground trenches and duct systems by salt water during 
high tides. The replacement of the salt water lines utilized for firefighting and 
sanitary flushing with a fresh water system will eliminate extensive maintenance 
problems and system failures. Frequent failures in the fresh water system are 
caused by the present type of pipe and aggressive characteristics of the water. 
Suitable corrosive resistant replacements will eliminate this problem. These 
and the other proposed rehabilitating features of this item will insure effective 
and reliable utility services. This item provides the vital utility services upon 
which the very operational existence of the Academy depends. 


Captain Cuew. The first project is at the Naval Academy for re- 
placement and rehabilitation of the underground utility systems at 
an estimated cost of $1,025,000; and the second project—— 

Senator Stennis. What does that mean, utility system? You 
mean your electrical or is it sewage or what ? 

Captain Cuew. This will provide for the installation of cathodic 
protection, underground pipe, the replacement of salt water lines 
with fresh water; the modification of the water treatment plant, 


replacement of defective steam lines and installation of corrosive re- 
sistant replacements. 
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(The project sheet is as follows :) 


NAVAL COMMUNICATIONS TRAINING CENTER, CORRY 
FIELD, PENSACOLA, FLA. 


Location.—Nearest city : Pensacola, 5 miles southeast. 


PERMANENT STATION 


Mission.—To provide training for selected officer and enlisted personne] jy 
order to prepare them for early usefulness in their designated specialty ang 
rating. 

Line item.—Conversion of hangars to classrooms, conversion of building to 
barracks, $1 million. 


CONVERSION OF HANGARS TO CLASSROOMS 


This item proposes to convert existing facilities at the inactivated Naya) 
Auxiliary Air Station, Corry Field, Pensacola, Fla., to provide for school facili. 
ties capable of training 1,025 communication technicians. Present training is 
being performed at the U.S. Naval Communications Training Center, Imperia] 
Beach, Calif. This activity, previously a naval radio station, was established 
as a naval communications training center and transferred to the management 
control of the Chief of Naval Personnel on July 1, 1957. These facilities de 
teriorated beyond repair and to replace them $14 million would have to be ex- 
pended. In view of the existing problem of concentration of naval activities 
in the San Diego target area, it is also considered essential to relocate this | 
activity. The adequate facilities available at Corry Field can be converted for 
this essential need at a very minimum of cost at the same time remove this 
activity from the San Diego area. 


CONVERSION OF BUILDING TO BARRACKS 


The planned relocation of the communications training center at former Naval 
Auxiliary Air Station, Corry Field, Pensacola, Fla., generates a berthing re | 
quirement of 1,150 barracks spaces. Existing barracks provide only 925 spaces, | 
Building No. 522, originally built as a barracks, was converted to a training | 
building. Reconversion of this building back to a 200-man barracks will meet | 
the berthing requirements of this activity and will make excellent utilization 
of existing facilities. 

Captain Cuew. The second is the communications training center 
at Corry Field, Pensacola, Fla., which Admiral Wilson mentioned 
this morning as a relocation from Imperial Beach, at a cost of $1 
million. 

Senator Srennis. Well, I know I have been down to that field, and | 
the jets—you did not have room to operate there, is that right! 

Captain Cuew. That is right, sir. 

Senator Srennis. Well, I am familiar with that, and there isa) 
way to utilizing that place. You are going to change those hangars 
into classrooms and convert the rest of them into barracks? 

Captain Cuew. Yes, sir. 

Senator Stennis. Is it that simple? 

Captain Cuew. Yes, sir. 

Senator Srennis. You have your other facilities that you can g0 
on using? 

Captain Cuew. It is a workable, usable installation, and we ar 
moving into it at a tremendous saving. 

Senator Stennis. Very fine. Allright. Next item. 

Captain Cuew. The third project is at the Naval Training Center, 
Great Lakes, Ill. 
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(The project sheet is as follows :) 


NAVAL TRAINING CENTER, GREAT LAKES, ILL, : 


Location —Nearest city : Waukegan, 3 miles north. 
PERMANENT STATION 


Mission—To provide basic indoctrination (recruit training) for enlisted 
personnel and primary, advanced and/or specialized training for officer and 
enlisted personnel of the Regular Navy and the Naval Reserve. 

Line item.—Recruit barracks, first increment, second camp, alterations to 
electric substation, $4,712,000. 


RECRUIT BARRACKS, FIRST INCREMENT, SECOND CAMP 


This continues orderly replacement of substandard, temporary barracks spaces 
and messing and training facilities for recruit training. The present facilities 
have capacity for only 10,220 recruits and 634 staff personnel against a require- 
ment for 15,000 recruits and 770 staff personnel—a deficiency of 4,916. The 
entire program provides for the construction of three permanent 5,040-man re- 
cruit camps, replacing existing temporary wartime recruit and staff barracks, 
subsistence, classroom, and infirmary buildings which are in an advance state 
of deterioration, are substandard, and are not of the proper type for peacetime 
training purposes. In the fiscal year 1957 and 1958 construction program funds 
were provided for the first permanent camp. This item covers the construction 
of the permanent recruit barracks in the second planned camp. 


ALTERATIONS TO ELECTRIC SUBSTATION 


Existing substation switchgear was installed in 1941. Due to the method of 
installation of the switchgear and the hazardous arrangement of the buses 
behind the switchboard, maintenance of the gear cannot now be, nor has it ever 
been accomplished. To accomplish maintenance would require deenergizing the 
buses resulting in a complete outage on the mainside of the station. Therefore, 
the gear is now in very poor condition and unreliable. Further, both feeders 
and outgoing circuits are all run tugether in a trench under the gear without 
separating racks. Therefore, failure of one cable would probably cause failure 
in other circuits resulting in a complete outage. Load on the substation is con- 
tinually increasing because of new construction, and the present arrangement 
of switchgear does not permit additional gear to be added to that existing to 
handle the load. Total replacement of switchgear, buses, and cable trench is 
required within the existing substation building. 


Captain Curew. This provides the basic training recruit training 
for enlisted personnel, and it provides three new barracks at an esti- 
mated cost of $4,442,000. 

Each barrack will accommodate a 720-man battalion, which is the 
recruit company of 60 men at peace. These are new barracks. 

The present facilities have a capacity for only 10,220 recruits, and 
634 staff pereee, a deficiency of 4,910, and the entire program 
provides for the construction of the three permanent recruit camps 
replacing the existing temporary buildings which are in an advanced 
state of deterioration, substandard and not of the proper type for 
peacetime training. 

This is one of our basic training centers at Great Lakes. 

Senator Case. Mr. Chairman, if I may ask, how long has the Navy 
been training recruits at Great Lakes ? 

Senator Stennis. I was wondering about that exactly. 

Captain Cuew. Somewhere about 1906. 

Admiral Wixson. 1906. 

Captain Cuew. 1906, sir. 
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Senator Case. And you are now asking for $4.5 milli i 
some additional ieaineit baneneha? . " ae 

Captain Cuew. Yes, sir. 

Senator Case. How many men have you trained there in the past 
at one time? 
peta att. We. how had peak loads of over 20,000, Senator 

se, se 2 y temporary, short-term loadings. However 
our average is, as Captain Chew has said, and will probably be, 
around 12,000 to 15,000. ’ 

Senator Casr. How many do you have there now ? 

Captain Gace. Approximately—I will get you an exact figure. 

Captain Cuew. It is on the sheet ; 13,500. 

Senator Case, And 5,840 students, 694 civilians, 3,441 enlisted men 
304 officers; is that correct ¢ 

Captain Cuew. Yes, sir. 

Senator Casr. For a total of 21,779. 

Captain Gace. That is correct, sir, at the end of fiscal 1958. 

Senator Case. With more than 50 years that Great Lakes has been 
in operation, and all the construction that has gone on there in the 
past, and all we have heard about an austere budget and a tight review 
for all of these projects, why is a new recruit barracks put in this bill! 

Captain Gace. If I may answer it, sir, this is a ea 
of the existing World War II type structures which have been severely 
deteriorated because of the wartime construction which was employed, 
and this is the second, the beginning of the second replacement camp, 
the first of which was authorized by the Congress in fiscal 1957 and 
fiscal 1958. 

The first camp of 5,000 recruits is now completing construction. 
This is the first of at least three increments to complete the second 
camp. As Captain Chew mentioned, our long-range plans provide 
for three complete camps for a total capacity of approximately 15,000. 

Senator Case. Who makes the decision to weigh a project like 
this against modernization of a carrier ? 

Admiral Witson. We do in the Office of Chief of Naval Operations, 
sir. We look upon this as one of our most urgent replacement proj- 
ects. 

The barracks that these will replace are in very sorry condition. 
This is the first point of contact youg men have when they come inthe 
Navy with the Navy itself, and these old barracks are in a pretty:dis- 
graceful condition. 

Senator Case. Mr. Chairman, and I say this respectfully, Admiral, 
I can conceive of the fact that barracks might be pretty dilapidated 
and rundown and a poor specimen of naval efficiency with which to 
mdoctrinate and introduce a man into the Navy. 

At the same time, with all that we have been hearing in the hearings 


acement center | 


of the Preparedness Subcommittee and in this committee about the | 


importance of ship modernization, the average layman looking at this 
cold would wonder why do you replace some barracks when you have 
been able to train men there for 50 years, and you say this is a World 
War II facility that will be replaced; why do you ask for $41 million 
for that rather than using it on some ship modernization ? 
Admiral Wixson. I think it is a matter of balance, Senator, trying 
to stretch your resources to cover your most glaring deficiencies, per 
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haps that we cannot afford to completely ignore these conditions 
ashore no matter how badly we need the money afloat. 

Senator Case. Mr. Chairman, if the committee was equipped to 
have a staff member or a member of the committee to look, it seems 
to me it would be desirable to get some more evidence on a project 
like this. 

For instance, if we had some photographs or pictures that would 
show the walls falling in, or the heating plant failing to function, or 
something of that sort, it would help; and I daresay that an average 
Member of Congress just confronting the issue do we do this or do we 
put a carrier in the best shape to operate, he would say, “Well, can’t 
this be deferred if the other is so urgent ?” 

I would not know what to answer on the basis of what I have seen 
and- heard. 

Admiral Wison. I would say, Senator, this has been repeatedly 
deferred until we now feel we are at the point of no return, and this 
will now stand up as one of our most urgent items. 

Senator Case. I am sure that you feel that way or it would not be in 
here, but I would like to have something so that we could say to 
some Members of the Senate, who do not have the benefit of your 
statement or the warmth of your presentation, that we feel this is 
justified. 

Admiral Witson. Yes, sir. 

Captain Cuew. Senator Case, we will provide you with pictures 
that I am sure will be helpful. 

Senator Stennis. That would be a good suggestion. 

I do not know, gentlemen, but I may say this: Senator Case and I 
have not had a chance to talk about these things generally at this 
session except in a passing way, but during the recent recess I vis- 
ited—this was an Air Force installation for training—and there had 
not been any money spent on the buildings there since World War II 
except for painting and, you know, ordinary repair jobs. 

Ihad been hearing here for years about the low morale, and so forth, 
how they had to keep things up. 

I will tell you, I just never have seen a better spirited group of 
youngsters, more spirited corps, and everything clean as a pin. 

This was not a special visit that I made. I just happened to be in 
this little city, and I went out there for an hour, so they did not know 
I was coming until an hour or two before my visit anyway, and things 
were clean inside and out, and just as fine a spirit of the junior officers 
and all, and these trainees. It was quite a revelation to me. 

After all, it is not the housing, it is not the fine building, it is not 
the super facilities that make the organization. I think there is a lot 
in the commanding officer and his staff and other men who are in 
responsible places of leadership. 

I wish that you—I thought about you, Senator Case, and you, Sen- 
ator Jackson, and I am sure the Navy has plenty of installations that 
have this fine spirit. I was not making any comparison, but there 
was a case where the leadership and other matters made a fine unit. 

One point came to my mind about your recruit barracks. It is 
rather cold and severe up there all winter, is it not ? 

Admiral Witson. Yes, sir. 
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Senator Stennis. Does that enter into your calculations here about 
this need ? 

Admiral Wixson. Yes, sir. 

Senator Srennis. I think, Senator Case, you are very timely in 
raising this point. There is no one more anxious than he is for you 
to have and get what you need and have these young men get what 
they need for comfort and so forth, but it is quite a serious matter, 

enator Stennis. What is your next item now? 

Captain Cuew. The next item is at the same location, sir, and it 
provides for alterations to electrical substation at a cost of $270,000, 

Senator Srennis. Yes. Is that the same situation that you de. 
scribed awhile ago? 

Captain Cuew. Generally speaking, where you need replacement, 

Senator Stennis. You have to have a little of this every year in 
order to keep up, is that right ? 

Captain Cuew. Yes, sir; to keep up. 

Senator Stennis. All right. 

(The project sheet is as follows :) 


NAVAL STATION, NORFOLK, VA. 
Location.—Within city of Norfolk. 


PERMANENT STATION 


Mission.—To provide inport services for the operating forces and logistic sup- 
port for dependent activities in the vicinity, including out-of-service-in-reserye 
craft and reserve fleet groups, where applicable. 

Line item.— Acquisition of land, $81,000. 

In view of certain restricting circumstances it is deemed essential that 37.01 
acres of land (appraised value $197,260—1955 estimate) now held on three sepa- 
rate bases at an annual rental of $2,960.76 be promptly purchased for a total 
of $81,000. This land is presently utilized by the Navy as a fleet recreation 
park. During the years the Navy has leased this property improvements in- 
cluded in plant account have increased to more than $615,000. In order not to 
lose the services of a necessary facility, and also not to be compelled to engage 
in any additional or unnecessary expenditure of funds for purchase, this pro- 
posed item is required. Acquisition will be to the advantage of the Government 
in that the rental price representing 4 percent of acquisition cost will be saved. 
Since the required land is in three parcels, litigation attendant to the purchase 
could be very time consuming. The urgency is dictated by a clause in the lease 
which states “* * * the lessor shall give written notice to the Government ai 
least 1 year prior to June 30, 1961, that cancellation of this lease is desired in 
connection with the expansion of railroad facilities or that the said tract has 
been or is about to be sold for industrial purposes or one is needed for storage of 
commodities or materials * * *.” 


Captain Cuew. The next project, Mr. Chairman, is at the Naval 
Station, Norfolk, Va., for the acquisition of 37-plus acres of land for 
$81,000. This project provides for the acquisition of private land 
which has been on lease and developed by the Navy since 1942 as a fleet 
recreation park. The Navy has invested about $615,000 in improve- 
ments in the form of handball courts, softball, and so on, and the con- 
ditions of the lease provide for an annual rental of $2,960, with the 
option to purchase all or any part within the 10-year period from 
June 30, 1951, at a cost of $2,000 per acre. The purchase of this land 
must be completed prior to the end of the fiscal year 1961, if the Navy 
is to exercise its option to acquire the land and protect the investment 
that it has in the place. 
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Senator Stennis. I can understand where the land is already in 
but the last time I was down at Norfolk I could not see anything 
that one service or the other did not have. 
Captain Curw. This is already in use with recreational facilities 
it. 
"Senator Srennis. All right. 
Senator Case, do you have any questions on that ? 


Senator Case. No. 
NAVAL TRAINING CENTER, SAN DIEGO, CALIF. 


Senator Stennis. Allright. The next one is San Diego. 

Captain Cuew. The Naval Training Station at San Diego, and the 
proposed project would provide for the replacement and relocation 
of electrical service units at the training center. 

Senator Stennis. The same thing ? 

Captain Curw. The same thing. 

Senator Srennis. All right. 

(The project sheet is as follows:) 

Location—Within city of San Diego. 

PERMANENT STATION 


Mission.—To provide basic indoctrination (recruit training) for enlisted per- 
sonnel and primary, advanced, and/or specialized training for officer and enlisted 
personnel of the Regular Navy and the Naval Reserve. 

Line item.—Relocation of electric service connection, $144,000. 

There is an urgent need to replace and relocate the existing 12-kilovolt service 
entrance from the northern end of the training center to a location which is 
more in the center of the electric-power load. The switching gear at the service 
entrance is obsolete and no longer reliable or safe. There are excessive power 
losses due to the long transmission lines from the service entrance to the larger 
substations. Relocation of this service entrance would reduce present primary 
line losses, translated into monetary terms, from $1,647 to $350, or an annual 
savings of $1,297 in this factor alone. Further, the power company’s present 
feeder to the station has no reserve capacity over the present load requirements, 
and it would become overloaded in the event of increased powerloads. However, 
at the proposed relocation of this service entrance, the power company has suf- 
ficient capacity available to handle the foreseeable load. Hf this item is not 
accomplished, it will not be possible to supply sufficient electrical power to new 
construction, and the reliability and safety of the entire system will be 


jeopardized. 
MEDICAL FACILITIES 


Senator Stennis. All right, the next item. 
(The project sheet is as follows:) 


NAVAL MEDICAL RESEARCH LABORATORY, SUB- 
MARINE BASE, NEW LONDON, CONN. 


Location.—Nearest city: Borough of Groton, Conn., 2 miles north. 


PERMANENT STATION 


Mission—To conduct medical research and development on problems peculiar 
to shipboard, submarine, and diving medicine. 

Line item.—Medical Research Laboratory (second increment), $75,000. 

This item is to provide the second increment of permanent facilities for the 
Naval Medical Research Laboratory, Submarine Base, New London, Conn., and 
consists of the remodeling of existing building No. 156. The first increment, 


380680— 39——14 
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which was authorized and appropriated in fiscal year 1956, consisted of remodel. 
ing building No. 141 for relocation of the sound and physiology department ang 
other facilities; and the construction of a new sound building connected by 
corridor with building No. 141. This phase of construction and modernization js 
now completed. Building No. 148 was recently remodeled for general adminis. 
tration, library, and officer in charge. However, this satisfies only a part of the 
total requirement. The second increment involving alterations to building No, 
156 is still required in order to provides facilities for the human factors engi. 
neering branch now located in building No. 126, and the completion of develop- 
ment of laboratory space in building No. 156 for the vision branch. Building No, 
126 is a temporary wooden building constructed in 1942, subsequently damaged 
by fire and condemned in 1947. The floors are weak and unstable, making calj- 
bration and testing by sensitive laboratory instruments difficult. Floor loading 
limits have been reduced due to the weakened condition of supporting beams, 
Upon completion of the second increment, the medical research laboratory will be 
housed in buildings Nos. 148, 141, and 156. 

Captain Cuew. The next is the item on medical] facilities, and it 
provides for the alteration to an existing building now vacant, anda 
second and final increment of construction to provide permanent 
facilities for the Naval Medical Research Laboratory. 

The first increment provided for the construction of a new building 
and the remodeling of an old one. 

Senator Stennis. That is the one you mentioned this morning? 

Captain Cuew. Yes, sir. 

Senator Stennis. Special type of research ? 

Captain Cuew. Yes, sir. 

Senator Stennis. This $75,000 is added to the $755,000? 

Captain Cuew. Yes, sir. 

Senator Stennis. You just did not have quite enough money to 
finish it, is that it, I mean enough authorization ? 

Captain Cuew. The total estimated costs are $75,000. It had al- 
ready had some money put into it, and this is finishing it off, sir. 

Senator Stennis. You said the total was $75,000? 

Captain Cuew. $755,000 is the total, but this—— 

Senator Srennis. This shows the first increment to be $755,000. 

Captain Cuew. And this is to complete it, sir. 

Senator Stennis. For a total of $830,000. 

Captain Cuew. That is right, sir. 

Senator Srennis. All right. You are certain this is enough to 
finish it ? 

Captain Cuew. Yes, sir. 

Senator Stennis. Allright. Your next item? 


COMMUNICATION FACILITIES 


Captain Curew. These are communication facilities, sir, and are 
class 9, and included in the group are six continental projects and six 
oversea projects at a total cost of $12 million, and the purpose of 
this class of facilities is to provide reliable, secure, rapid communica- 
tion for control of the operating forces and to perform security fune- 
tions, and to facilitate the administration of the entire naval 
establishment. 
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(The following statement was submitted :) 


STATEMENT OF REAR ADM. FRANK VIRDEN, U.S. NAVY DIRECTOR, 
NAVAL COMMUNICATIONS, WITH REGARD TO NAVY DEPARTMENT, 
FISCAL YEAR 1960, MILITARY CONSTRUCTION PROGRAM, CLASS 9 


(1) The naval communication military construction program for fiscal year 
1960 requires authorization in the amount of $12,863,000 for 12 projects, of which 
gare in the United States and 6 are overseas. 

(2) These projects are the most urgent communication projects which support 
the program objectives of the Department of the Navy, and are of such im- 
portance to the communication program as to require action in the fiscal year 
1960 military construction program. The projects have been developed in 
consonance with military construction criteria, are phased to equipment delivery 
dates, are timed to operational requirements, and are designed to meet approved 
program objectives as follows: 

(a) A project in northeastern Maine is designed to provide extended com- 
munications coverage in the North. Atlantic, and in particular, to provide 
reliable communications to submerged submarines. 

(b) A project at Sugar Grove in the eastern part of West Virginia is for 
construction of the support facilities to put into operation this radio facility for 
important research and other classified work. 

(c) A project at Norfolk is to provide fully adequate additional facilties, 
including special radio receiving facilities made necessary by the greatly in- 
creased operational requirements upon this station. 

(d) Two projects in Kodiak are for antennas and facilities necessary to 
fulfill operational requirements in support of special operations of Pacific Fleet 
units. . 

(e) Of six projects overseas, one is for a facility necessary to fulfill opera- 
tional requirements in support of special operations in the Pacific; one is for 
a barracks; one is to provide air conditioning required for electronics equip- 
ment; one is to correct grounds drainage which currently threatens a major 
communication station’s capability to remain on the air; one is for emergency 
electric power at a radio station; and one is to correct a sewage drainage 
situation which constitutes a potentially serious health hazard to the personnel 
of a major communication station and the adjacent civilian community. 


Captain Curw. The first continental project is at the naval radio 
station at Buskin Lake, Alaska, for the provision of Rhombic trans- 
mitting antennas at an estimated cost of $84,000. 

(The project sheet is as follows :) 


NAVAL RADIO STATION, BUSKIN LAKE, ALASKA 


Location.—Nearest city, Anchorage, 270 miles northwest. 


PERMANENT STATION 


Mission.—As an activity of the naval communication system, to manage, 
operate and maintain those facilities, equipments, devices, and systems, neces- 
sary to render requisite communication support for the Naval Establishment 
ashore and afloat, and for such other communication support as may be directed 
by the Chief of Naval Operations. 

Line item.—Rhombic transmitting antennas, $84,000. 

This line item provides for the on-site construction of radio transmitting 
antennas required to permit activation of a special tactical circuit between Kodiak 
and Pearl Harbor. This joint circuit will primarily serve the Joint Area Com- 
mander, Commander in Chief, Alaska, with headquarters at Anchorage, Alaska. 
No other communication facilities are available, or can be made available, to 
fulfill the communication operational requirement which activation of this circuit 
will meet. The Air Force and the Army do not have adequate facilities in being 
or programed which will fulfill the immediate need for the circuit, which is now 
overdue, having been programed for July of 1958. An alternate-route circuit is 
now being used; it is unsatisfactory in that messages are delayed too long. 
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Senator Stennis. Does that tie in with any communications system 
except yours? 

Admiral Virpen. Yes, sir. 

Senator Srennis. We are very glad to have you here, sir. 

Admiral Virpen. These transmitting antennas enable us to go di- 
rectly from there to Hawaii instead of going by devious path, as we 
have previously had to do, and it is related to the security area com- 
munications. There are no other facilities in the area which will ac- 
complish that for us. 


NAVAL SECURITY GROUP ACTIVITY, CAMP CHINIAK, 
ALASKA 


Captain Cuew. The second project, Mr. Chairman, is at the Naval 
Security Group Activity, Camp Chiniak, Alaska. 

It will provide receiving antennas at an estimated cost of $40,000. 

Senator Stennis. Allright. Iam sure that is proper. 

(The project sheet is as follows :) 


Location.—Nearest city, Anchorage, 270 miles east. 


PERMANENT STATION 


Misston.—To perform naval security group functions as directed by the Chief 
of Naval Operations. 

Line item.—Receiving antennas,, $40,000. 

A new type of direction finder equipment is being installed at this station. 
Communication for net operations of this equipment is based on the use of radio 
teletype techniques instead of the relatively slow manual communications tech- 
niques now employed. These new techniques in turn require directional antennas 
for dual space diversity reception of radio signals from Hawaii and San Fran- 
cisco. One directional antenna is now available for receiving signals from each 
of these locations, leaving a deficiency of two directional antennas. This project 
provides the two additional directional antennas required. If not provided, the 
effectiveness of the new type direction finder will be impaired. 


NAVAL COMMUNICATIONS STATION, NORFOLK, VA. 


Senator Stennis. Next item. 

Captain Cuew. The third project is at the Naval Communications 
Station, Norfolk, Va., for providing additional communication fa- 
cilities at an estimated cost of $1,781,000. 

(The project sheet is as follows :) 


Location.—Nearest city, Norfolk. 


PERMANENT STATION 


Mission.—As an activity of the naval communication system, to manage, op- 
erate and maintain those facilities, equipments, devices and systems necessary to 
render requisite communication support for the Naval Establishment ashore and 
afloat, and for such other communication support as may be directed by the 
Chief of Naval Operations. 

Line item.—Additional communication facilities, $1,781,000. 

This item provides additional facilities, including special radio receiving fa- 
cilities to support the greatly increased communication operational requirements 
imposed upon this strategic communication station. The increased functions 
require procurement and installation of additional specialized communication 
equipment; additional antennas and modifications of existing antennas; air 
conditioning ; and alteration of building spaces. 


Senator Stennis. Is that part of your necessary system ? 
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Admiral Virven. Yes, sir. There’is a modernization of facilities 
hat has been ping on at Norfolk in connection with responsibilities 
‘t MaINCLANT, eet, CINCLANT, in its control of the Atlantic 


Ocean. 


There is a second function performed by this station which is to be 
an alternate to Radio Washington in the event of damage to that 
station in time of war. 

Senator Stennis. We cannot know—we do not know a thing about 
items like this, Admiral. You will have to guide us correctly, and I 
know you want to do that. 

Admiral VirvEn. Yes, sir. 


NAVAL RADIO RESEARCH STATION, SUGAR GROVE, 
W. VA. 


Captain Cuew. The fourth project, sir, is for the construction of 
12 line items at the Naval Radio Research Station, Sugar Grove, 
W. Va., at a total estimated cost of $3,957,000. 

(The project sheet is as follows :) 


Location.—Nearest city, Harrisonburg, Va., 38 miles east. 


PERMANENT STATION 


Mission—To perform communication functions as directed by the Chief of 
Naval Operations, and to perform research functions as directed by the Chief 
of Naval Research. 

Line item.—$3,957,000. 

Maintenance shops. 
Dispensary. 

Administration building. 
Family housing—Capehart. 
Barracks, 

Marine barracks. 

Mess hall. 

Bachelor officers’ quarters w/mess. 
Structural fire station. 

Navy exchange—commissary. 
Warehouse. 

Recreational building. 

Utilities and site improvement. 


MAINTENANCE SHOPS 


With the establishment of the Naval Radio Research Station and its associated 
support area, it will be necessary to provide public works shops for the repair 
and maintenance of buildings and other facilities. It will also be necessary to 
provide an equipment maintenance shop for the repair of transportation equip- 
ment assigned to the station. Included in this work will be the important task 
of shielding the ignition systems of the vehicles for the purpose of reducing 
radio interference in the operating area. 


DISPENSARY 


With the establishment of the Naval Radio Research Station, it will be neces- 
sary to provide for adequate medical and dental care of assigned. personnel. 
There are no military or civilian facilities available in this area The nearest 
civilian hospital is located 38 miles away over a mountainous road which could 
become impassable during winter weather. 
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ADMINISTRATION BUILDING 


Concurrent with the construction of the Naval Radio Research Station ap. 
tenna and the central control laboratory, it will be necessary to construct an 
administration building to provide the necessary office space to adminisver the 
station as soon as it is established. 


FAMILY HOUSING—-CAPEHART 


The basic housing requirement for eligible personnel at this station ig 542 
units. There is no housing available now. Completion of the proposed 149 
units will provide 26.2 percent of the requirement. 

This station will be commissioned in June 1960 and will perform communi- 
cations functions as directed by the Chief of Naval Operations and research 
functions as directed by the Chief of Naval Research. The research to be 
conducted requires extreme isolation, therefore there are no private housing 
facilities available. 

BARRACKS 


With the assignment of personnel to the Naval Radio Research Station, it 
will be necessary to provide berthing space for enlisted bachelors. It is estj- 
mated that the first personnel will be assigned to this station not later-.than 
the first quarter fiscal year 1961. There are no civilian or military facilities 
available in this area to house assigned personnel. If not provided in this 
year’s program, the completion of the operational facilities (installation of 
operational equipment) will be seriously hampered. 


MARINE BARRACKS 


With the establishment of the Naval Radio Research Station it will be 
necessary to provide a Marine Corps Security Detachment to prevent unauthor- 
ized entry into the Naval Radio Research Station antenna area and to con- 
trol entry into classified areas of the Naval Radio Research Station central con- 
trol laboratory. It is Navy policy to provide a separate barracks facility for a 
Marine Corps security detachment. 


MESSHALL 


With the establishment of the Naval Radio Research Station, it will be neces- 
sary to provide galley and messing facilities for bachelor enlisted men. There 
are no existing military or civilian facilities available for this purpose. 


BACHELOR OFFICERS’ QUARTERS WITH MESS 


It is estimated that bachelor officers’ quarters accommodations will be required 
for 15 officers, 25 semipermanently assigned civilians (assigned 2 weeks to 6 
months) and a maximum of 35 transient civilians. These civilians will all be 
in officer status. All work by civilians will be at irregular hours and since 
the nearest commercial accommodations are located 38 miles away over a 
mountainous road, it is necessary to provide on-station accommodations. 


STRUCTURAL FIRE STATION 


With the establishment of the Naval Radio Research Station and its asso- 
ciated administration, housing and messing buildings, it is necessary to provide 
fire protection to protect the Government. There are no other military or 
civilian facilities in this area to provide this protection. 


NAVY EXCHANGE—COM MISSARY 


There are essentially no shopping facilities in the NRRS site area. The 
nearest satisfactory shopping area is located 38 miles away over a mountainous 
road. It is essential to provide complete facilities at this site so that the 
Command car have control over all possible sources of electro-magnetic inter- 
ferences. A large influx of civilian business to this area, as a result of in- 
sufficient on-station facilities, could possibly cause enough electro-magnetic 
interference to impair full use of the NRRS instrument. 
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WAREHOUSE 


With establishment of the NRRS, it will be necessary to provide a warehouse 
for secure storage of material. No other military or civilian facilities are avail- 
able in this area for this purpose. A lack of this facility could result in pilfer- 
jing and weather damage to equipment and supplies. 


RECREATIONAL BUILDING 


With the establishment of the Naval Radio Research Station it will be neces- 
sary to provide recreational facilities and club facilities for the assigned per- 
sonnel, This station is located in a remote area and no commercial recreation 
facilities are available except 38 miles away over a mountainous road. Lack of 
recreation facilities at this station would result in lower morale among assigned 

rsonnel and their families. If enlisted WAVES are assigned to this station, the 
EM Club will be available for their on-station entertaining. 


UTILITIES AND SITE IMPROVEMENT 


With the construction of the NRRS support facilities it will be necessary to 
provide utilities and site improvement to make the buildings livable. There are 
no military or civilian facilities for this purpose in this area. 

Captain Carew. Construction of this project is being programed in 
hase with the overall development of the plans for the station which, 
think, you mentioned this morning, Mr. Chairman. 

Senator Case. What is the recreational building ? 

Admiral Virpen. The recreational building, sir, provides facilities 
for this very isolated station. There is no local recreation available 
for the men except what we can provide by construction on the station. 

Senator Case. This is an isolated station ? 

Admiral Virpven. Yes, sir. It has been declared as a special cate- 
gory station due to its isolation. 

Captain Cuew. If you would like, I will list the line items. The 
first item is for maintenance shops; the second is for a dispensary 

Senator Stennis. Yes, excuse me, we have this in the record al- 
ready. 

Captain CHew. Yes, sir. 

Senator STenNis. I was just looking. When did this start? I 
donot see any date on here. Is this all new? 

Admiral Virpen. Yes, sir. 

Captain Cuew. This is brandnew, sir. 

Admiral Virpen. Brand new. 

Senator Srennis. This is the first increment of a total of $72 
million 

Admiral Virpen. No, sir. I misled you. 

Senator Stennis. I thought we had something else. 

Admiral Virpen. This is the windup of a very brief program that 
the major part of which has been granted in previous years. 

Captain Cuew. It wasstarted in 1957, sir. 

Senator Stennis. Yes. You do not put any date down here. All 
right. 

Admiral Pettier. It hasn’t been commissioned yet, Mr. Chairman. 


NAVAL RADIO STATION, WASHINGTON COUNTY, MAINE 


Senator Stennis. All right. If there are no questions, we will go 
to the next one. 
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Captain Cuew. The next project is for the construction of six line 
items at the Naval Radio Station, Washington County, Maing, in 
the amount of $3,179,000. 

(The project sheet is as follows :) 


Location.—Nearest city, Bangor, 60 miles west. 


PERMANENT STATION 


Mission.—As an activity of the naval communication system, to manage, op. 
erate, and maintain those facilities, equipments, devices, and systems necessary 
to render requisite communication support for the Naval Establishment ashore 
and afloat, and for such other communication support as may be directed by the 
Chief of Naval Operations. 

Line item.—High-frequency radio transmitting facilities, maintenance shops, 
warehouse and commissary, multipurpose building, structural fire station, secu- 
rity facilities, $3,179,000. 


HIGH-FREQUENCY RADIO TRANSMITTING FACILITIES 


The military requirement for this item is the strategic operational need to 
provide a high-frequency radio transmitting facility to be operated in con- 
junction with the very low frequency radio transmitting facility at the Maine 
radio station now under construction. In order to insure reception by units 
of the fleet operating within the broadcast areas, it is necessary to transmit 
radio signals on several high frequencies simultaneously with the very low fre 
quency transmission. In addition, a high-frequency alternate to landlines 
from Washington, D.C., to the station must be provided. Accomplishment of 
this line item as programed is in phase with related items required to provide a 
fully operable facility. 

MAINTENANCE SHOPS 


This item provides maintenance facilities for logistic support of the public 
works functions, antenna repairs and maintenance, and vehicle maintenance 
and minor overhaul required at this new, remotely located, strategic radio 
station. 

WAREHOUSE AND COMMISSARY 


This item provides storage and commissary operation space required to 
handle materials and provide services in logistic support of this new, remotely 
located, and strategic radio station. In addition, it will provide commissary 
store as programed in phase with the construction of other items needed to pro- 
vide a fully operable facility. 


MULTIPURPOSE BUILDING 


This item is designed to provide in a single building all of the administrative, 
medical, communication-operating, morale, indoor recreation, religious, and 
messing facilities required to support the operating personnel and their de 
pendents at this remotely located, isolated, strategic new radio station. In 
addition, the multipurpose building will provide berthing, laundry, and small 
storage facilities for the assigned personnel who will be without dependents. 


STRUCTURAL FIRE STATION 


This item provides adequate standard firefighting facilities for the protection 
of this strategic radio station. The fire station as programed is in phase with 
the construction of other items needed to provide a fully operable facility. 


SECURITY FACILITIES 


This item provides adequate minimum security facilities required for the 
protection of this strategic, remotely located radio station. Accomplishment 
of this item will provide for controlled access to restricted operations and ad- 
ministrative areas, and to the antenna fields. This line item as programed 
is in phase with related items needed to provide a fully operable facility. 


| 
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Senator Stennis. Do you have to have a special communicating 
system for your submarines ? 
"Captain Cuew. Yes, sir. 

Senator Case. Mr. Chairman, I know very little about a lot of 
things, and one of the things I know the least about is radio trans- 
mission. But I am a little confused about low frequency and high 
frequency radio transmitting facilities. 

Admiral Virpen. This high-frequency method is a facility that 
adds to the capability of this station to communicate with submarines 
and also with other vessels whenever the submarine can stick an 
antennae a few feet above the water, so we have a dual capability in 
the one place. 

Senator Casr. This $1,766,000 will make it possible to use high- 
frequency transmitting facilities; is that it ? 

Admiral Virven. Yes, sir. 

Senator Stennis. All right. 

(The project sheet is as follows :) 


NAVAL RADIO STATION, WINTER HARBOR, MAINE 


Location.—Nearest city : Bangor, Maine, 60 miles northwest. 
PERMANENT STATION 


Mission.—To perform naval security group functions as directed by the Chief 
of Naval Operations. 

Line item.—Barracks, $271,000. 

An urgent requirement exists for the construction of a new barracks building 
at this station. Existing barracks consist of a berthing space in a temporary 
building sleeping 30 men, and five 16-man quonset huts constructed for tempo- 
rary use in 1952. The temporary quonset barracks are, except by the most primi- 
tive measure, absolutely unsuitable. The Winter Harbor area has a rigorous 
winter Season; January temperatures average 23° F. with 0° F. not uncom- 
mon; average winter precipitation is 4.27 inches per month with normal snow- 
fall of 50 inches; the frost season extends from October 5 to May 15. The 
quonsets are heated by individual space heaters which have inherently poor 
regulation, and the toilet and shower facilities are centralized in a quonset 
separate from the several sleeping spaces. The open paths connecting these 
several spaces are drafty at best during the winter, and are frequently well 
defined by walls of drifted snow as tall as the men who must use them. These 
berthing facilities are substandard, grossly inadequate, and should be replaced 
by a structure commensurate with ordinary American standards at the earliest 
possible time. 


Captain Cuew. The sixth project, sir, is at the naval radio station, 
Winter Harbor, Maine, for a provision of barracks at an estimated 
cost of $271,000, and the mission of this isolated station is to perform 
naval security group functions again, and the project will replace 
five temporary quonset barracks which are unsuitable for an area that 
has a rigorous winter season. 

Senator Stennis. Isolated, too? 

Captain Curw. Yes, sir. 


OFFICE OF NAVAL RESEARCH FACILITIES 
Senator Stennis. All right, let us go to the next one. 


Captain Cuew. The 10th class, sir, of facilities is the Office of Naval 
arch. 
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(The project sheet is as follows :) 


NAVAL RESEARCH LABORATORY, DISTRICT OF 
COLUMBIA 


Location.—Within city of Washington, D.C. 


PERMANENT STATION 


Mission.—Unider the direction of the Chief of Naval Research to conduct scien. 
tific research and development in the physical science and related fields directed 
toward new and improved materials, equipment, techniques, and systems for the 
Navy, and where specifically qualified, for the Department of Defense and, in 
defense related efforts, for other Government agencies. 

Line item.—High level radiation laboratory, $1,591,000. 

This laboratory will provide facilities for urgent research involving high leye 
radioactivity. Many problems in the design of authorized nuclear-powered 
ships, submarines, and aircraft can be solved only after radiation data is ob 
tained. This requires research on the personnel shielding, personnel monitoring, 
and changes in the properties of metals and other substances exposed to the high 
levels of radiation that will be encountered in power reactors. 

Captain Curew. We have only one project in this class at a total 
estimated cost of $1,591,000 at the Naval Research Laboratory right 
here in the District of Columbia. 

The laboratory conducts scientific research and development in the 
physical sciences and related fields directed toward new and in- 
proved equipment, materials, and techniques. This line item will 
provide for the erection of a research capability within a portion 
of an existing building for the study of radiation phenomena below 
the ranges of 10,000 curies. 

This facility will contain five high level radiation test wells with 
walls of high density concrete, radiological warm work areas and 
other work in decontamination areas. 

It will permit research into the many design problems of author- 
ized future nuclear-powered ships, eaenatines and aircraft which 
can be solved only after radiation data are obtained. 

Senator Case. Is this coordinated with the high level radiation re- 
search of the other services and the Atomic Energy Commission? 

Captain Cuew. Captain Metsger will answer that. 

Captain Merscer. This is a most thoroughly coordinated area, sir, 
with all the services involved. 

Senator Case. Will they have the benefit of the work that you do 
here, I mean, will the other services have the benefit of the work you 
do here? 

Captain Merscer. The work done by all the services in this area is 
exchanged thoroughly throughout all the users, sir, any work done 
here, or any other work done by the Naval Research Laboratory, is 
thoroughly exchanged through our scientific community in this 
country. 

Senator Stennis. Captain, may I ask you, do they use this now 
do they use your information or do they insist on doing their ownt 

Captain Merscrr. The work done by the Naval Research Labora- 
tory, sir, made possible a great deal of our space work by all the 
services. 

The Air Force moon probe, for example, used the Vanguard sec- 
ond stage. The work done in metallurgy at Naval Research is used 
by all the steel constructors. 





an 


a584 


ti 


scien- 
‘ected 
or the 
id, in 


level 
wered 
is ob- 


oring, 
» high 


total 
right 


n the 
| im- 

will 
rtion 
elow 


with 
3 and 


thor- 


vhich 


yn re- 
n? 


1, Sil, 


pu do 
k you 


rea is 

done 
ry, is 
this 


now. 
own i 
‘bora- 
ll the 


; used 


MILITARY CONSTRUCTION AUTHORIZATION 203 


Senator Stennis. You know, we want to guard against the fact 
that someone may be asking for a duplication of your equipment 
here, and we would not recognize it. _ ' 

Captain Merscrr. May I add, sir, in this area the scientific com- 
munity is unwilling to do any work duplicated ” anyone else because 
the individual scientists get no credit because there is extremely ef- 
fective exchange to prevent this duplication which would ruin the 
scientist’s reputation. 

Senator Case. Who is responsible for the coordination in this 
field ? 

Captain Merscer. The coordination in this whole technical field 
js under the direction of the Secretary of Defense, the Director of 
Research and Engineering; under the Office of Naval Research, the 
Chief of Naval Research. I am Deputy Chief of Naval Research. 

Senator Case. Who specifically within the Department of Defense 
cleared this particular project and said that this is the Navy’s area 
of responsibility ? 

Captain Merscer. This project has gone up through the entire 
Department of Defense channels, sir. 

Senator Casz. That does not tell me who within the Department 
of Defense passes upon the allocation of these particular missions 
to the Navy. 

Captain Crew. The Assistant Secretary of Defense for Research 
and Development. 

Captain Merscer. Research and Eingineering. This has to do— 

Senator Casz. Who is that person ? 

Captain Merserr. Dr. York, sir. 

Senator Casz. And Dr. York said this is what the Navy should do 
in this field ? 

Captain Merscrr. His office has assigned this mission to the Navy, 
sir. This does not exclude other services and other agencies who all 
through the country and the world are doing work in this particular 
area. 

In this country there are inadequate facilities at this moment to 
provide high level radiation work on materials for nuclear power- 
plants in submarines and surface ships and airplanes. So far nu- 
clear powerplants have been built. Too many times they have been 
built on the basis of cut and try instead of knowing what we are 
dding. 

This kind of work is in the very important direction of knowing 
more about the internals of materials that go into nuclear power- 
plants so we can deliberately sit down and design the optimum plant. 

Senator Stennis. All right. If there is nothing further, we thank 
you, Captain, for coming around. 


OUTSIDE THE UNITED STATES SHIPYARD FACILITIES 


Senator Stennis. Is there any item here—Senator Case, do you 
want to develop any particular item? I thought while we had Ad- 
miral Wilson here and Admiral Peltier and you and all the rest, 
we might get into something special if you wanted to. 

Captain Curw. I would like to point out, sir, in the overseas sec- 
tion that one of these items at the naval station at Guantanamo Bay 
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for improvement of the water supply, $760,000, is not in the an- 
thorization bill. 

When we come to Yards and Docks, if you wish me to continue, 
will point it out, but it was approved by the Bureau of the Budget, 
and then reinserted i in the Navy program. 

Senator Stennis. That is all right. That happens all along. We 
are accustomed to that. 

Captain Cuew. Yes, sir. 

Senator Srennis. All right, if you want to proceed in the reg- 
ular order here, you may. 

Captain Cuew. All right, sir. 


SHIPYARD FACILITIES 
(The project sheet is as follows :) 


NAVAL SHIP REPAIR FACILITY, GUAM 
Location.—Nearest city, Agana, 6 miles northeast. 
PERMANENT STATION 


Mission.—To provide logistic support, including drydocking, overhaul, repair, 
alteration, and conversion of naval ships and service craft and ships of other 
Government departments as assigned; to perform voyage repair, emergency re 
pair, and related work, including drydocking of naval ships; and to perform 
such other functions as may be requested by competent authority. 

Line item.—Rehabilitation of wharves, $507,000. 

To assure suitable berthing for ships undergoing repairs the present wharves 
(berths L through P) must be rehabilitated. These wharves comprise the en- 
tire berthing capacity available at the ship repair facility. 

The fender system is in poor condition; sheet piles are bulged due to failure 
of fill; and the edge of the wharf has settled. Work on similar piers at the 
supply depot indicates reduction of 30 to 70 percent in piling at the waterline 
area and above, indicating probability of complete collapse in the near future. 


Captain Cuew. Shipyard facilities overseas, and the first project 
is for the rehabilitation of wharves at an estimated cost of $507,000 
in Guam, Mariana Islands, That is also where we have the power 
supply, the power project. 

Now, this is the rehabilitation of the wharves. 

Senator Stennis. Where is that now, under what shipyard fa- 
cilities, class I, is that it? That is next in my book here. 

Admiral Witson. Page 60, sir. 

Senator Stennis. Allright. Isee it. 

Well, you have to have the money. I mean you have to have the 
wharves. 

Captain Cuew. These are all sheet piling with coral fill, and they 
are deteriorated, and need repair to be used. 

Senator Stennis. Allright. Isthere anything further? 


AVIATION FACILITIES 


Senator Stennis. Let us go tothe next item. 

Captain Cuew. All right. Next are the aviation facilities over- 
seas, for a total of $41 million. 

I list the first project which is at the naval station at Argentia, 
Newfoundland, Canada. 
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(The project sheet is as follows:) 


NAVAL STATION, ARGENTIA 
Location—Nea rest city, Saint John’s, 90 miles northeast. 


PERMANENT STATION 





Mission.—Provide facilities to support regular operations and fleet recon- 
naissance, antisubmarine, search and rescue, transport aircraft classified 
project when directed; general logistic support for service craft assigned; 
support for seasonal generations of International Ice Patrol aircraft and surface 
vessels and occasional support for transient weather vessels; repair and dry- 
docking services for destroyers, submarine, and smaller craft of the Atlantic 
Fleet on an emergency voyage repair basis only; and minimum commercial 
facilities to meet essential current and M-day requirements and support for 
fleet weather control. 

Line item.—Family housing, rental guaranty, barracks, recreation facilities, 
$4,133,000. 

FAMILY HOUSING, RENTAL GUARANTY 


Military controlled housing consists of 562 adequate public quarters, 18 in- 
adequate public quarters, and 16 inadequate rental units. This item will provide 
housing for 321 enlisted men and 18 officers. 

Private support housing consists of makeshift structures which are considered 
unacceptable on the basis of even minimum standards. Photographs of these 
structures indicate that they are comparable to what is considered slum-type 
housing within the United States. Many of the units do not include inside 
plumbing with the exception of old-fashioned sink and faucet. Electrical wiring 
installations are not governed by code and as a result consist mostly of running 
wire from one part of the house to another and papering or painting over the 
exposed installation. In some cases, water is furnished to the houses by garden 
hoses which lay on top of the ground in pools. 


BARRACKS 


There is a total barracks capacity of 3,503 men at naval station, Argentia, 
of which 2,253 are substandard. Of the substandard barracks, 10 buildings 
with steel frame and wood siding built in 1942, with a capacity of 1,706 men, 
are in an isolated location on the north side of the station and approximately 
1,000 feet from the principal runway. Flight operations at this station are con- 
tinuous and flight traffic is extremely heavy. Proximity of the barracks to the 
runway results in a high noise level seriously detrimental to sleeping con- 
ditions and morale of personnel using these facilities on a swing shift off-duty 
basis. 

RECREATION FACILITIES 


Naval station, Argentia, is located approximately 90 miles from Saint John’s, 
Newfoundland. Because of Argentia’s isolated location and the unusual adverse 
weather conditions during spring, winter, and fall months, it is mandatory that 
recreation be conducted indoors. The 22,088-square foot wood frame structure 
housing the existing gymnasium, handball courts, table tennis room and work- 
out room, was originally constructed in 1942 and is now beyond economical 


repair. 

It consists of two line items of $4 million. This is a key station 
for many of the elements of our North Atlantic defense system. 

Item No. 1 of Argentia is to provide barracks at an estimated cost 
of $3,620,000, and here again—and this in Newfoundland, Canada— 
all of the barracks in Argentia are temporary wooden buildings con- 
structed by the Army in 1942. They were designed for a very lim- 
ited life, and they have outlived it. 

Senator Srennis. Well, is this an isolated place? 

Captain Cuew. Argentina, Newfoundland; yes, sir. 
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As a matter of fact, in 1955 an effort was made to rehabilitate some 
of these barracks, and the barracks on the south side of the station 
were found to be in better condition than the north side barracks, 
and were improved to some extent to provide 1,250 berths, and at 
that time it was tentatively planned to raze the north side barracks 
because of their deteriorated condition, but the large increase in per- 
sonnel which resulted from the assignment of the AE W squadrons, 
which are early warning squadrons to Argentia, precluded this action, 
and these north side barracks now are in an even more deplorable 
state, and will be replaced by the modern units that we propose. 

The second item is for recreation facilities, and the recreation 
facilities existing at this remote station are in temporary type wooden 
frame buildings in an area which will be used for operational 
development. 

These facilities will be utilized not only by the military personnel 
but also by their dependents. With a relatively short summer and 
severe long winter, the provision for adequate recreation facilities 
will have a tremendous morale boosting effect. 

Senator Stennis. Is this general recreation ? 

Captain Cuew. Yes. sir. 

Senator Stennis. All right. 


NAVAL AIR STATION, ATSUGI, JAPAN 


Captain Cuew. The next project is at the naval air station, 
Atsugi, Japan, which Admiral Wilson mentioned this morning. 
(The project sheet is as follows :) 


Location.—Nearest city: Yokohama, 15 miles east. 


PERMANENT STATION 


Mission.—Maintain and operate facilities to support regular operations of 
fleet reconnaissance, antisubmarine, air transport, carrier, and Fleet Marine 
Force tactical support aircraft. Provide aviation ordinance. 

Line item.—Runway overlay pavement, $1,640,000. 

Basis of requirement.—Since naval air station Atsugi is one of two airfields 
available for naval aircraft in Japan, it is vital that this field be maintained 
in a fully operational status. There is an average of 8,000 landiings on this 
field per month. Due to the extremely heavy traffic, heavy aircraft and high 
tire pressures, 7,000 feet of the 8,000 feet runway consisting of 6 inch to 8% 
inch PC concrete pavement is undergoing progressive deterioration and must 
be overlaid to support present aircraft loadings. The 1,000 feet balance of 
runway must also be overlaid to comply with established standards for runway 
grade. Station forces have maintained a record of the runway condition since 
early 955. An engineering study was made of the runway in 1957, which 
showed that all sections of the runway fall short of established Navy criteria, 
and that settlement and cracking can be expected to continue under present 
loading conditions, ultimately rendering the field inoperative. 


(The project sheet is as follows :) 
NAVAL STATION, BERMUDA 
Location.—Nearest city, Hamilton, 10 miles northeast. 


PERMANENT STATION 


Mission.—To maintain and operate facilities and provide services and mate 
rial to support operations of aviation activities and units of the operating forces 
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of the Navy and other activities and units as designated by the Chief of Naval 
rations. 
— item.—F amily housing—Commodity Credit, Barracks, $295,000. 

The basic housing requirement for eligible personnel at this station is 566 
units. There are now 80 units available. Completion of the proposed 100 units 
will increase the military housing to 180 units or 31.8 percent of the 
requirement. 

The Naval Station Bermuda supports fleet operation patrol squadrons and a 
U.S. Coast Guard air detachment. In August 1958 there were 26 families of 
eligible Navy personnel desiring to move to Bermuda but who were unable to 
find housing. Bermuda is a tourist resort area where high seasonal rents pre- 
yail, pricing much of the housing out of the market for military personnel. 


BARRACKS 


The total enlisted loading for this station is 1,284 men. Family housing units 
(available plus programed), will provide housing for 424 of the enlisted men 
who are eligible for family quarters. The balance of the 860 enlisted men must 
be accommodated in barracks. 














Requirement Men 

Inventory of permanent barracks (buildings Nos. 23, 24, 122) _-....__ 438 
Inventory of substandard barracks (buildings Nos. 16, 20, 21) _.--___- 312 
enh: DRTRRGEN: BONN. 666 i Ste hn dd cabal 750 
I SR I i ae a | 860 
Se a eicena pn mn da earn ab eeioseen niagiclacameian ichiievandectaaaa 750 
mone) Geiciency (all: parreeks)...c se ta a Soe 110 


Barracks proposed this item, 100 men. 


Captain Cuew. The next project is at the Naval Station, Bermuda, 
to provide barracks space for 100 enlisted men at an estimated cost 
of $295,000. 

Senator Stennis. How many enlisted men? 

Captain Curw. For 100 enlisted men, at an estimated cost of 
$995,000. 

There are five barracks buildings on the station. Two of them are 
of permanent structures, and the remaining three are temporary 
wooden buildings built during World War ITI. 

The three temporary buildings have deteriorated to such an extent 
that they will have to be torn down within a few years. 

All barracks, both permanent and temporary, are overcrowded with 
almost a thousand men living in spaces intended for 750. 

The provision of this item will alleviate the overcrowding aspects 
to a considerable extent. 

Senator Stennis. That unit cost, isn’t that a little high? 

Captain Curw. Not for Bermuda, sir. 

Admiral Petrirr. We have a cost factor there, Mr. Chairman, of 
1.4, and you only have one building, so you do not get the advantage 
of —— 

Senator Stennis. It is almost $3,000 per man. 

Admiral Pettter. The building itself is costing us $2,100 per man. 
We have the electric substation, distribution system, water storage, 
and water distribution that is tied into this cost. 

Senator Srennis. All right. 
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NAVAL AIR STATION, CUBI POINT, PHILIPPINES : 


Captain Cuew. The next project is in the Philippine Islands at 
Cubi Point, for a liquid oxygen generator-transfer facility. 
(The project sheet is as follows:) 


i 


Location.—Olongapo (within naval station). 


PERMANENT STATION 


Mission.—Provide facilities to support regular operations of fleet carriers, 
reconnaissance, and occasional operation of antisubmarine attack and trans- 
port aircraft. Provide facilities for loading carrier aircraft. (To be revised 
after establishment of commander naval airbases and relative support re. 
quirements of Sangley and Cubi determined. ) 

Line item.—Liquid oxygen generator transfer building, $76,000 

With the development of modern aircraft to attain greater efficiency at higher 
altitudes, there is also an increasing demand for breathing oxygen to sustain 
the pilot. The liquid oxygen system developed for modern aircraft provides a 
high volume/low weight supply of breathing oxygen. 

This item is for the construction of a building to house Navy-furnished equip- 
ment to generate, store, and transfer liquid oxygen. 


MARINE CORPS AIR STATION, KANEOHE BAY, T.H. 


Captain Cnuew. The next project is at the Marine Corps Air Sta- 
tion at Kaneohe Bay, T.H. 
(The project sheet is as follows :) 


Location.—Nearest city, Honolulu, 12 miles southwest. 


PFRMANENT STATION 


Mission.—The mission of the U.S. Marine Corps Air Station, Kaneohe Bay, 
is to maintain and operate facilities and provide services and materials to sup- 
port operations of aviation activities and units of the operating forces of the 
Navy and other activities and units, as designated by the Chief of Naval 
Operations. 

Line item.—Liquid oxygen transfer building, $47,000. 

The newer types of aircraft being assigned to the fleet are equipped with 
liquid oxygen conversion systems, therefore facilities to replenish their supply 
and to service equipment is mandatory. Liquid oxygen delivered to the station 
storage tanks by commercial suppliers will be transferred to trailers which will 
replenish the oxygen aboard the aircraft. This item will provide a regulator 
and instrument test shop for servicing oxygen regulators, test equipment, re- 
charge apparatus and manifold equipment. 


Captain Curw. I might point out the difference in cost of one for 
$76,000 and one for $47,000. The facility at Cubi includes a genera- 
tor to make the liquid oxygen; you cannot buy it at this location. 

Captain Cuew. The next project is at Roosevelt Roads, P.R. 

(The project sheet is as follows :) 


NAVAL STATION, ROOSEVELT ROADS, P.R. 
Location.—Nearest city, Fujardo, 15 miles northwest. 


PERMANENT STATION 


Mission.—Maintain and operate facilities and provide services and materials 
to support operations of aviation activities and units of the operating forces 
of the Navy and other activities and units as designated by Chief of Naval 
Operations. Provide support for fleet aviation units as assigned guided missile 
programs. Provide security and maintenance for facilities within the premises 
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le naval activities, Culebra, P.R.; provide support to the following major ac- 
‘tivities : Fleet training groups, guided missile units, patrol, carrier, utility, air- 
‘sip and other designated activities. 

Line item.—Communication and radar center (2d increment), enlargement of 
isier, station hospital (2d increment), barracks with mess, rehabilitation of 
‘unary and dry cleaning plant, electric power substation, $3,579,000 (total cost). 


COMMUNICATION AND RADAR CENTER (2D INCREMENT) 


The Communication and Radar Center will provide surveillance of two areas 
totaling 260,000 square miles off the coast of Puerto Rico. These areas will be 
gsed for training the Atlantic Fleet for missile operations. Complete radar 
surveillance of these areas together with adjacent commercial air spaces near 
§an Juan International Airport is imperative to prevent possible air collision 
with commercial aircraft. It is not possible to select a radar site on the station 
‘ince El Toro and El Yunque mountains (elevation 4,200 feet) mask radar 
transmission of the San Juan area and the training area to the east; therefore, 
sdditional authorization is required to develop Pico del Este for a radar site, 
|gnd provide the necessary microwave equipment for transmission of signals to 
| Roosevelt Roads. 

ENLARGEMENT OF PIER 


The existing pier No. 2 is not of sufficient length or width to efficiently 
handle the vessels servicing this station. The pier is in good condition but 
ineeds to be extended to 500 feet in length and widened to 70 feet. Ships can 
‘then be berthed and all cargo transferred from one position without the turn 
around presently required for some of the larger vessels. An unloading traffic 
pattern can also be established where all types of vehicles can be utilized to 
capacity. 

STATION HOSPITAL (2D INCREMENT) 


This naval station is without hospital facilities. As a first increment a 10- 
bed dispensary is currently under construction and is scheduled for completion 
by June 1959. This facility will provide normal dispensary services only. 
There are no available hospital facilities in the immediate vicinity of Roosevelt 
Roads. Hospitalized patients must be driven 45 miles (1% to 2 hours driving 
time) to Rodriguez Army Hospital in San Juan. This constitutes a serious 
hardship, particularly in cases of advanced pregnancy, serious casualties, and 
neuropsychiatric cases. Based on scheduled base loadings the number of beds 
required is as follows: 
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In addition a 12-chair dental clinic is required. 


BARRACKS WITH MESS 


A barracks including mess facilities is required to house military personnel 
assigned to the Communication and Radar Center to be constructed on Pico del 
Este. No facilities are available at this remote site. If not provided key per- 
sonnel operating radar equipment at Pico del Este will be required to com- 
mute daily from the NS Roosevelt Roads. Due to the necessity of maintaining 
tadar operations on an around-the-clock basis, such commuting would seriously 
affect the capability of the Communication and Radar Center in performance 
of surveillance of the missile ranges. 


REHABILITATION OF LAUNDRY AND DRY CLEANING PLANT 


_ The present base personnel must utilize make-shift equipment because exist- 
ing Laundromat facilities are housed in a substandard building, so crowded 
that it cannot provide service for more than 100 persons. The nearest facilities 
\tre located 45 miles away with only weekly pickup and delivery service, Navy 
Exchange vehicles are used for laundry transport to the city of San Juan, caus- 
ng excessive costs, inconvenience and extremely poor service. The expanding 
tation population will render the existing Laundromat totally inadequate to 
88080— 59——_15 
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handle either station linen requirements or clothing of base personnel, A laun. | 
dry, together with an adjacent dry cleaning department, is required due to the 
lack of station and local commercial facilities, and by the necessity to provide 
adequate laundry and dry cleaning facilties to maintain the morale, we 
and health of station personnel. The current reactivation of the station COn- 
tributes urgently to this requirement. This installation will not necessitate thp 
removal or displacement of any other activity or building and will be most 
economically provided by completing a plant originally started for this py. 
pose by the Army during World War II. 


ELECTRIC POWER SUBSTATION 


The existing electrical distribution system is fed from a 38 kilovolt tap tp 
the Puerto Rican Water Resources Authority line. The incoming 38-kilovolt ling 
terminates in a substation for distribution. The additional power requirement 
of the piers, missile facilities, and communication and radar equipment neces 
sitate the provision of additional transformer and switching facilities that wij 
permit sectionalizing the existing power circuit and provide greater flexibility tp 
the system. The total demand for power is estimated to be 7,500 kilovolt-an- 
pere. Existing substation capacity is 1,500 kilovolt-ampere, and an addition 
1,500 kilovolt-ampere substation is being provided under the fiscal year 1958 
authorization. Without the 4,500 kilovolt-ampere transformers and switchgear 
described herein the new facilities planned for the station will be left without 
sufficient electrical power. 

Captain Cuew. It includes six line items at a cost of $3,579,000, 
The mission of this station is to maintain and operate facilities anj 
provide services and materiel to support operating forces of the Navy; 
fleet. aviation units, assigned guided missile programs, units, patrol, 
carrier, and other assigned units. 

Item No. 1 at Roosevelt Roads is a second increment of the com-| 
munication and radar center at a cost of $1,403,000; the first incre| 
ment was authorized last year in the amount of over $3 million. 

The second line item is for the expansion of a pier at an estimated! 
cost of $619,000. The buildup at Roosevelt Roads as a base for all 
types of guided missile training has naturally resulted in a huge in- 
crease in the volume of equipment, supplies and cargo received by| 
the station, and the existing pier just won’t handle it. 

The next line item is a second increment for the construction of 
a station hospital and dental clinic at an estimated cost of $872,000 

The first increment, which was authorized in the 1957 pro 
provides for the basic hospital consisting of the surgical, the dres- 
ing and X-ray rooms, plus a 10-bed sick bay, and this second inere 
ment includes additional rooms for operating, examination, treat- 
ment, and increases the capacity to a 50-bed hospital—from 10 to 50. 

Senator Case. Is medicare available for the dependents of the men 
in Puerto Rico? 

Captain Cuew. Dr. Stone? 

Captain Stone. Not in that area; no, sir. This is an isolated bas, 
and there is no civilian hospital nearby. 

Senator Case. Has the Navy revised its guidelines on medicare 
since the medicare program was instituted ? 

Captain Stone. The medicare program has been under continuous 
study for the past year to bring it in conformance with the desires 
of Congress, and revision had been made to provide the optimum 
use of military medica] facilities wherever they are available for 


dependents. 


Senator Case. Could you supply for the record a statement whith 
will go into some detail on that, showing what the guidelines wer 
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fm originally by which the eligibility for medicare was established, and 
provide| the modifications and the reason for the modifications, and the state- 
Welfan, ment on the present regulations! 
oa cr, Captain STONE. Yes, sir. 
ay (The information referred to follows :) 
his pur. DEPENDENTS’ MEDICAL CarE PROGRAM 
It is the expressed purpose of the Dependents’ Medical Care Act (10 U.S.C. 
1071-1085), as finally enacted by the Congress, to provide an improved and uni- 
t tap t form program of medical care for dependenis and thus create and maintain 
volt line high morale throughout the uniformed services. 
naman Under the provisions of the act, the practice of providing medical care at 
ice facilities, when available, for all service dependents was continued. 
it neces, Seri , w a : I us ntinued 
that win! 418° to assure availability of medical care for spouses and children of active 
ibility to duty personnel, the program was supplemented by permitting the Secertary of 
woken. Defense to establish a group health insurance or medical service plan, provid- 
ditions} ing certain minimum services for spouses and children of active duty members. 
ear 1953 _ T° implement the law, the Secretary of Defense and the Secretary of Health, 
ritchgear Education, and Welfare promulgated a joint directive. To administer the pro- 
without, 8am on a uniform basis among all the uniformed services, Joint Service Reg- 
ulations were promulgated by the Army, Navy, Air Force, and Public Health 
Service. 
579,000. The legislation specifically outlines the scope of medical care which will be 
ties and) made available to all Service dependents at service medical facilities. The 
e Navy; care is limited to: diagnosis ; treatment of acute medical and surgical condi 
patrol tions ; ce ytroreaee of contagious diseases; immunization; maternity and infant 
care; and limited dental care. 
Hospitalization was not authorized dependents for: Nervous and mental 
he com- disorders ; chronic diseases; elective medical and surgical treatments; and 
t incre domiciliary care. Also dependents may hot be provided prosthetic devices, 
‘on hearing aids, orthopedic footwear, and spectacles. Ambulance services and 
timated pes cale were not authorized, except in acute emergencies when medically 
» for alli There is no provision, nor did the law contemplate, any new expansion of 
huge in- service facilities to provide dependent medical care. Such care was to be pro- 
reall by vided with existing facilities and within budgetary ceiling limitations for 
, medical officers and ancillary personnel and within funds appropriated to oper- 
_ ate the service medical facilities. _ 
ction of Under the act, the Secretary of Defense. after consultation with the Secre- 
3879, 000, tary of Health, Education, and Welfare, was authorized to contract for medi- 
i cal care under such insurance, medical service, or health plan as deemed appro- 
priate. This was to assure the availability of medical care for spouses and 
1e cress: children of active duty personnel who do not have access to service medical 
1d inere-, facilities. q 
The medical service plan rid he foilowi rer : Hospitalizati 
1 P } t an provides the following coverage: Hospitalizs i 
10 ie semiprivate accommodations ; all necessary services and Oadne fonts by 
» the hospital during inpatient confinement; medical and surgical care incident 
the men to the hospitalization ; complete obstetrical services; services required of a 
physician prior to and following hospitalization for a bodily injury or surgical 
operation; and diagnostic tests and procedures incident to hospitalization. 
ted In summary, the care provided in civilian medical facilities was, for prac 
base, tical purposes, the Same as that available in service medical facilities, except 
that other medical care normally considered to be outpatient service was not 
medicare 2uthorized dependents from civilian sources at Government expense. | 
a Congress, in making appropriations for fiscal year 1959 for operation 
ntinesel : es dependents medical care program, directed the Department of Defense 
desitea {i € necessary action to assure optimum utilization of service medical facil- 
e esires a for the care of dependents, and to reduce the cost of the civilian portion o 
optimum ae consistent with the funds appropriated for this purpose. 
lable for, = meet the expressed desires of the Congress, a policy was established that 
oe use will be made of service facilities in care of spouses and children 
a tary personnel. Implementation of this policy required that when de- 
nt whieh| pendents residin th rhi i i 
: fs agmaen th 8 g in the area to which their sponsor is assigned need medica] 
nes were orized under the act, they shall be required to seek such care from 
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j 


a uniformed services medical facility when available. Should local unifo a | 
services authorities determine that necessary facilities or capability do ny | 
exist, they may furnish eligible dependents a medicare permit, entitling the 
dependent to seek the authorized care from civilian sources. 

_To enable the military services to remain within funds appropriated for the 
civilian portion of the program, certain medical and surgical services authorize 
by the joint directive, but not specifically authorized under the law, were dis 
continued for all dependents. These services discontinued include: Outpatien: 
care of bodily injuries not requiring hospitalization; pre and post Surgical tests 
and procedures before and after hospitalization; the final visit to a physician 
who transfers the patient to another physician for hospitalization; neonatal 
visits ; hospitalization for acute emotional disorders; and medical and surgica) 
care which can be planned and scheduled at a later date. 

The changes to the dependents’ medical care program became effectiye 
October 1, 1958. The changes are now increasing the dependent workload jy 
naval medical facilities to the extent that dependent facilities in naval hospitals 
are being fully utilized consistent with the availability of funds and personng 

Senator Casz. Mr. Chairman, the reason I asked for that in gomp 
detail is that this afternoon I spent an hour and a half with thre 
doctors from my State, and the Secretary of the State medical agg. 
ciation, and they told me that the State medical association had 
adopted a resolution that either they would like to see the Defeng 
Department go back to medicare as it was originally set up or abandw 
the program; and when we get down to specifics, I ran into a lot 
arguments on one thing or another that I will not take time tog 
into here. : 

I told them I felt if they were given that kind of an alternative 
they would get an abandonment of the program. | 

I thought they ought to get down to more specific statements a 
the different problems involved. But in any event it is true, I think| 
that in all branches of the service the institution of medicare resultai| 
in a reduction in the patient load of existing hospitals over what i! 
was immediately prior to its inception. And in some instances, it 
reduced the average patient load to the point that you would wonder 
how you could justify adding to the hospitals. And here we an} 
coming in with a second increment of a station hospital—if you tell 
me that this is an isolated station, and there is no outside medical ear 
available that may take care of this instance, but it would not in: 
community where you have medical facilities available. 

You can get from the reporter the things listed here, but I woul!) 
like to have a fairly complete statement on that. 

Captain Stone. Yes, sir. 

Senator Stennis. It certainly would be helpful. You refer t 
the intent of Congress. If you are certain about that, you are mor 
certain about it than I was, because I was not able to tell exact 
what we did finally. 

Senator Case. I had reservations on it also. I thought it migh 
be enlightening if in that statement you could tell us what Congres 
intended. 

Senator Stennis. It will be. On this hospital, too, you know ve 
spoke of another hospital here this afternoon. Let us get the told 
cost, and then the total capacity and just how many rooms thereat 
in the dental clinic. You say a second increment here, that is yor 
reference to the addition to this hospital, and let us have that. 

Admiral Petter. The costs here will not be comparable, It 
Chairman, because we are using an old Army hospital that we started 
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in World War II, and we are finishing that up. Part of the 22 beds 
are from an existing foundation and first floor. 

Senator Stennis. All right. Just give us a special statement on 
this hospital because it 1s going to come up in other services, too. 
This is different, because I think—excuse me, Senator. 

(This information referred to follows :) 

This project for the Roosevelt Roads Hospital, second increment, proposes 
construction of a 14-chair dental clinic and a 40-bed addition to a 10-bed facility 
authorized in 1957 and now 30 percent complete. All construction utilizes 
structures partially completed by the British and subsequently abandoned. For 
this reason, costs are lower than for similar facilities at other locations. 

To show total unit costs, the first and second increments are combined. The 
hospital part of the 50-bed facility contains approximately 32,000 square feet. 
The cost attributable to this part is $24 per square foot or $15,400 a bed ex- 
eluding built-in hospital equipment and air conditioning. The 14-chair dental 


dinie will contain 9,250 square feet at a cost of $24 per square foot. 


Senator Casr. One other aspect of this hospital situation. When 
I was out at Tripler Hospital in Honolulu, there I saw an excellent 
example of the use of the hospital facility by the personnel and de- 

ndents of the three services. 

General Schwarz spent some time with me going through the hos- 
pital, and I thought it looked like a good job. At the same time, 
some question I asked developed the fact that the Navy was with- 
drawing some of the personnel, and it had assigned those personnel 
to the staff there. 

The hospital apparently is staffed by contributions of personnel 
from all three services. 

This is a question I wanted to ask. Who makes the determination 
as to the number and the particular skill of the personnel assigned 
toa hospital that is jointly used ? 

Captain Stone. That is worked out by mutual agreement between 
the respective Surgeons General with Dr. Berry of OSD acting as a 
mediator on any differences. 

In this case at Tripler, the Navy was staffing for a higher percent- 
age of personnel than it has patients in the hospital. It was actually 
staffing for Army patients, and the request reduced personnel for the 
purpose of bringing it into adjustment with its patient load that it 
had at Tripler. 

This reduction was also necessitated to staff for other medical re- 
sponsibility given to the Navy in the Pacific area where the Navy 
will provide medical care and treatment to personnel of the three 
services. 

Senator Casr. But from month to month there must be some fluc- 
tuation in the respective representations of the different services in 
patients. 

Captain Stonr. That was taken into consideration for the past 
several years in arriving at the staffing ratios for this facility. 

Senator Case. Did the head of the medical section for both the 
Army and the Air Force agree that the Navy was being drawn upon 
out of proportion to its responsibilities ? 

Captain Strong. A recent correspondence between the Surgeons 
General indicates that. 

Senator Case. Of course, Mr. Chairman, that is a difficult matter 
of evaluation. One service provides a specialist in this field, and 
another provides a specialist in another field. 
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I saw through one of the windows there where they were o 
on 2 patient, and the general assured me that in the group that were 
there there were nurses and doctors from the several services. It wag 
rather a complicated operation that was going on, and he said he 
was unable to tell me which man was from the Navy, which was 
from the Army and which was from the Air Force. They were work. 
ing there as a medical team, which I thought was very good. 

But it seems to me that it would be very difficult to evaluate one 
or equate one specialist against another specialist or one corpsman 
aginst another corpsman. It calls for a certain amount of coop- 
eration. 

J do not suppose you can really get a specific division, but I do 
know at that particular time some question that I asked indicated that 
they felt they were going to be short, perhaps, in some categories be- 
cause of the Navy was withdrawing some of its men. 

Senator Srennis. May I ask one question there on page 66? Yoy 
have this rehabilitation of laundry and dry cleaning plant. That 
item, as I read it, is listed at $443,000. It seems to me that isa large 
amount just to rehabilitate a laundry. 

Yaptain Cuew. That is based on an engineering study, Senator 
Stennis, and it is the only laundry service now available. 

There is a laundromat setup which is entirely inadequate for the 
relatively small base loading we have now, and with a steady buildu 
to over 10 times the current base loading, there is no possibility that 
the present service could be expanded to meet the needs. 

Senator Stennis. You are going to build it up to 10 times the pres- 
ent base load ? 

Captain Crew. The base loading is going up; yes, sir. Incidentally, 
the existing building will be rehabilitated and altered to provide this 
adequate facility. 

Senator Stennis. All right. Anything else on this item? 

Captain Cuew. No, sir, 

Senator Stennis. Next item. 

(The project sheet is as follows :) 


NAVAL AIR STATION, ROTA, SPAIN 
Location.—Nearest city, Cadiz, 15 miles southeast. 
PERMANENT STATION 


Mission.—Maintain and operate facilities and provide services and material 
to support operations of aviation activities and units of the operating forces of 
the Navy and other activities and units, as designated by the Chief of Naval 
Operations. 

Line item.—Dredging of harbor, $11,934,000. 

This item is vital for accomplishment of the mission assigned to this station. 
Naval Air Station, Rota is strategically located to serve the combat-ready units 
of both the Atlantic Fleet and the Sixth Fleet. The harbor will be dredged 
to depth necessary to accomplish this mission. 


Captain Curw. The final project for the unclassified portion is for 
the dredging of the harbor at Rota, Spain, at an estimated cost of 
$11,934,000. 

The mission of this station is to maintain and operate facilities and 
provide services and material to support operations of aviation ac- 
tivities and units of the operating forces of the Navy. The location 


perating | 


of Rota 
enables 
Sixth I 
Spain. 
Whil 
to pern 
today | 
depth. 
How 
designe 
Sena 
and I t 
job ove 
I wil 
It ta 
Capt 
Ad 
that m: 
Capt 
equipn 
can an 
Ady 
rock, | 
Sens 
Rota? 
Adn 
pires | 
5-year 
Sen: 
beyon 
Adr 
Sen: 
agree! 
Oh 
Sen 
Adi 
agree! 
Sen 
are CO 
be reg 
Unite 
an ex 
It : 
spend 
It we 
Sei 
we x 
exten 
year, 
Wi 
more 
forth 
Ac 


MILITARY CONSTRUCTION AUTHORIZATION 915 


rating of Rota on the southwestern part of Spain facing the Atlantic Ocean 

t were | enables it to serve not only for the Atlantic Fleet units but also the 

It was Sixth Fleet. It is also a POL delivery point for the Air Forces in 

uid he Spain. 

h was hile the original plans call for at least a 40-foot harbor depth 

Work- | to permit its use by our larger carriers and new tankers, dredging 
today has only provided for 10 meters or approximately 33-foot 

te one depth. ine ; 

osman | However, all construction in the harbor, the piers, and wharf, was 

coop- designed for the 40-foot depth. __ = 

Senator Stennis. Yes. But this takes $12 million additional now, 
| Ido and I have been telling people everywhere that you fellows did a fine 
d that | job over there and had this all completed. I thought it was finished. 
es be- | [ will have to go around now and take back all I have said. 

It takes $12 million just to dredge the harbor there? 

You | Captain Cuew. Yes, sir. 

That | Admiral Witson. It could very well have then; yes, sir. 
large | that makes it a more expensive operation. 

Captain Cuxw. I think they also have to get in more elaborate 
nator | equipment to do this additional dredging. I believe Admiral Peltier 

can answer that. 
or the Admiral Pevrrer. We have in the first initial dredging hit some 
‘dup | rock, but most of this extra depth will be in rather hard rock. 
y that Senator Case. What is the life of your use agreement covering 
Rota ? 
pres. Admiral Prenrirr. Well, the initial agreement, you may recall, ex- 
pires in 1963, with a provision for renegotiation for another two 
tally, | 5-year periods, I think it is. 
ethis | Senator Casr. If it were renegotiated it would only be for 5 years 
beyond then. How long will it take to do this work? 

Admiral Pettter. About 18 months, Senator Case, to do this work. 

Senator Casr. Half of the time remaining in the present lease 
agreement then will be consumed in doing this work ? 

Admiral Pextter. Yes, sir. 

Senator Case. Or close to that? 

Admiral Pettirer. I am sure that it is intended that we renew that 
agreement. 

Senator Casr. Mr. Chairman,‘ I would like to suggest before we 
are committed to spending $12 million more on a project which would 
terial De regarded as a very large project in rivers and harbors work in the 
ces of United States, that the Navy ask the State Department to try to get 
Naval an extension of the leasehold. 

It seems to me we are in a bargaining position if we are about to 
ation, Spend $12 million on something of this sort, that once we have spent 
‘units It we have lost whatever bargaining strength this represents. 
redged Senator Stennis. We could just hold this installation here until 

we got it, because I do not think we could justify it until there is an 
is for | *xtension, because you would not get your money until August of this 
ist of | year. 

What is your purpose, what is your mission there? Give us a little 
sand , Noreon it. I know that that is the beginning of the pipeline, and so 
nac- | forth, but it is in full use now, is it not, the supply line? 
ation Admiral Wirson. It is in operational use; yes, sir. 
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Senator Srennis. You do not have to have this additional dept) 
to take care of that mission, do you? 

Admiral Wiuson. You do with large tankers, Senator, which 
are becoming more and more common in the commercial tankers. 

Senator Srennis. Where does that oil come from that you an 
taking in there now? 

Admiral Wirson. Most of it is from the U.S. gulf, aviation fuels 
particularly. 

Senator Case. Won’t this make the city of Cadiz a principal por 
for supply of not merely oil but other imports into Spain? This 
will be usable by all classes of ships, won’t it? 

Admiral Witson. Yes, sir. But this, of course, is not in Cadiz, 

Senator Casr. Well, it is 15 miles from there. 

Admiral Winson. Fifteen miles, yes. 

Senator Casg. It would be the entry port, would it not? 

Admiral Witson. No, this isa military reservation, sir. 

Senator Case. Will we be the only ones that will use it ? 

Admiral Wison. Yes, sir. 

Senator Srennis. It is ours. 


Admiral Wuson. It will be a NATO use, I am sure, in time of 


emergency. 

Senator Casz. There will be no civilian use of this harbor once it 
is 40 feet ? 

Admiral Wuson. No, sir. 

Senator Case. Suppose they kick us out; who then will use it? 

Admiral Witson. Then it becomes the same as any other oversea 
base we arein. In that sad event 

Senator Casr. Has it no commercial value to Spain ? 

Admiral Wirson. Sir? 

Senator Case. Has it no civilian value to Spain? 

Admiral Wizson. Not so long as we are occupying it. 

Senator Casr. But if they got us out of there, would it have? 

Admiral Witson. It Sau fel well have then; yes, sir. 

Senator Casr. It seems to me that would establish an inducement 
for them to get us out and make it available to them unless we had 
some reasonable protection or assurance of its usability after the 
work is done. 

Again, Mr. Chairman, I think that illustrates the importance of 
getting these base agreements renewed when we are in a bargaining 
position, not waiting until they have got us over a barrel. 

Senator Stennis. Yes. 

Well, this is a very fine installation there. I flew around over it 
and visited there, too, and I went through a great part of it. 

I hope Senator Case can go over there. I came in, incidentally, 
gentlemen, up Barcelona, and went to the far end of the line to start 
my mission, and then followed it all the way down to Rota. 

Admiral Perrier. The pipeline. 

Senator Stennis. Yes, the pipeline; and visited all the installations 
along the way. 

Well, you are in complete operation there now except for thes 
larger tankers? 

dmiral Wuson. Yes, sir. 





Cag 
carrie 


Sen 
You : 


a har 
to get 
en 


Cal 


Mis. 
in ter’ 
Lint 
instal. 


The 
Pearl 
criter! 
under 
specia 
aviati 
Sary 1 
the re 


The 
vide j 
financ 
tation 
will x 
tions 
proce: 
capac 


Ca 
seas, 


unde 
secor 
as th 


Se 
stora 


MILITARY CONSTRUCTION AUTHORIZATION 217 


depth Captain Cuew. And the big carriers; the Forrestal and Midway 
carrier cannot go in now, sir. 
which Senator Stennis. You want to bring them in there? 
kers, Captain Cuew. Yes, sir; particularly to off-load damaged aircraft. 
ou am You see, they would have to barge them off, and here you have got 
a harbor oy _— the piers constructed for 40 feet and unable 
. f to get your bigger ships 1n. 
7” andor Srennis. All right. 
il port Let us proceed to the next item. 
This Can you stay a little longer? 
Captain Cuew. Yes, sir. 
liz. Senator Stennis. All right. 


SUPPLY FACILITIES 


| (The project sheet is as follows :) 


NAVAL SUPPLY CENTER, PEARL HARBOR, OAHU, T.H. 


; Location —Nearest city, Honolulu, 6 miles southeast. 
ime of| 
PERMANENT STATION 


once It Mission—To provide support for fleet units and assigned oversea activities 
in terms of general stores, specified technical materials and specified services. 
Line item.—Conversion of POL storage facilities, alterations for EDP machine 
t? installation, $4,796,000 (total cost). 
yversea CONVERSION OF POL STORAGE FACILITIES 
The Navy has no underground storage for required aviation fuels at NSC, 
Pearl Harbor. Above-ground tankage is insufficient and does not meet protection 
criteria. Due to repositioning of Navy POL stocks in forward areas, existing 
underground tanks in Red Hill, NSC, Pearl Harbor, which now store Navy 
| special fuel oil, will be available to meet Navy requirements for adequate 
a? aviation fuels storage. Unless the conversion is accomplished, it will be neces- 
sary to construct 1,200,000 barrels of new tankage at far greater cost to provide 
the required aviation fuels storage. 
vemment 
ve had ALTERATIONS FOR EDP MACHINE INSTALLATION 


er the 


The installation of an electronic data processing system is required to pro- 
vide increased effectiveness and efficiency in the maintenance of stock control, 
nce of financial inventory control and related recordkeeping functions. The compu- 
aining tation speed, flexibility, and accuracy of the electronic data processing system 

will provide the additional data-processing requirements essential to the func- 
tions and operations at the center. Further, installation of the electronic data 
_ processing system will provide assurance that the activity will have sufficient 
over It capacity for the ever-increasing data-processing workload. 
. Captain Curew. The next items were the two supply facilities over- 
ntally, seas, both of which were mentioned, Senator. 
ostart| One is the aviation fuel storage which is a modification of that 
| underground storage at Pearl Harbor to aviation storage, and the 
. | Second one was for another electronic processing machine, the same 
lations! as the continental supply activities. 
Those were the only two overseas supply activities. 
* thee, = Senator Srennis. I thought we had pretty well fixed up our POL 
storage, but you have got to have this one now ? 
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Captain Cuew. This is an original POL storage. It is a big 
underground storage being modified for aviation storage—converti 
some of the existing tanks from black oil to aviation storage. 

Senator Stennis. All right. 

Senator Case. Mr. Chairman, I spent some time, both at CINCPAC 
and also at the headquarters for the fleet, and also in Honolulu Navy 
Yard when I was there. The last day I was in Hawaii, either the 
last day or the next to the last day, I went over to Pearl Harbor and 
spent an hour or so taking a trip through the harbor there, and I 
came away feeling rather blue. 

I remembered that in 1945 when I was in Honolulu, we had a 
briefing by General Richardson and some naval people, and they said 
at the time you would never do again what we had done, which made 


it possible for the destruction of the large number of ships, the fleet, 


that was in Pearl Harbor. 

But as I had traveled there over a week going from Honolulu up 
through the island and the various military installations up the com- 
mand center, and so forth, visited Schofield, and also Hickam Field 
and all, it seemed to me we had created a perfect setting there for an 
atomic Pear] Harbor. 

What would happen if a hydrogen bomb hit in that very highly 
concentrated area that you have set up there with all three services 
for CINCPAC? 

Admiral Wison. It would certainly be very severe destruction. 

Senator Case. The guide there in Pearl Harbor pointed out where 
the various ships had been. 

I stood on the Arizona and talked—he explained how—was it the 
Nevada that blocked the 

Admiral Witson. The Arizona was the one. 

Senator Casge. Yes. But wasn’t it the Nevada that blocked the 
entrance to the Harbor? 

Captain Cuew. Yes. The Nevada got underway and grounded. 

Senator Case. Yes, and effectively stopped anybody from getting 
out, that is if they would be able to get out. 

It seems to me that in an atomic age a hydrogen bomb planted in 
there could regard the whole area as a bowl, eas like the harbor 
was, and when I thought of the way in which so many operations are 
keyed into it, I was just sick about it. 

ow, I realize that POL storage is essential to operations, of course, 
but any augmentation of the concentration that you have there, it 
seems to me, should be avoided. 

Admiral Wison. Senator, I do not know whether you saw this 

articular storage, that this applies to, or not. This is probably the 

st protected storage we have anywhere in the world, and it is not 
the kind you would see in traveling around Pearl Harbor. 

Senator Casz. Some reference was made to this, but your supply 
lines, your lines running to this would be disrupted. 

Admiral Wison. All protected reasonably well underground. 

Captain Cuew. If the harbor would be usable, sir, the POL facili- 
ties would probably be usable. I am sure it would take a direct 
blast or ground zero of a hydrogen bomb or any reasonable area— 


if not, it should be safe. 





se 


ther 
lic | 
whe 
som 
of tl 

B 
I th 


fron 
the 

vide 
lulu 


trac 
It v 
exis 
of t! 

S 
islal 


S 
that 


acre 
(Fug 
fror 
do ] 
SIX 
$3.5 
I. 


but 
pla 


O 
o. 

~ rn! 

MOS Dees 


ct 
, me 
AMRAZPAS MAraALe 


a 
py 


tae 
— 
— 


- big 
rting 


an 
avy 

r the 
r and 
ind I 


ad a 
’ Said 
made 
fleet, 


lu up | 


com- 
Field 
or an 


ighly 
rvices 


ction. 


where | 


it, the 


d the 


nded. 
etting 


ted in 
arbor 


ns are 


OUursS®, 
ere, it 


v this 
ly the 
is not 


upply 


nd. 

facili- 
direct 
1rea— 


MILITARY CONSTRUCTION AUTHORIZATION 219 


Senator Case. Just to be specific, I went over to the Island of 
Maori rather accidentally. I had a letter from some people over 
there who wanted me as a member of the Senate Committee on Pub- 
lic Works to take a look at the breakwater there. I do not know 
whether any of you have seen that recently or not, but obviously 
some work on the breakwater could greatly improve the usability 
of the harbor there in Maori. 

But there was a place where right there they liad some Marines; 
I think they said they had 40,000 Marines there at one time. 

There is nothing there now except the buildings that were left 
from that, and I cannot see why in our planning we had abandoned 
the dispersal, and why the continuation there would not have pro- 
vided some use, and to put everything over there right out of Hono- 
lulu with a city of 200,000 people would make one of the most at- 
tractive targets that could possibly be created. 

Admiral Wixison. I think the answer, Senator, is the dollar sign. 
It would be a tremendous bill to move, to relocate, the facilities that 
exist in Pearl Harbor, the shops, the drydocks, the air stations, all 
of that. 

Senator Casr. The Marine station is over on the other side of the 
island. 

Admiral Wiuson. Yes, sir. 

Senator Casr. All of the aviation out there uses Hickam Field, 
that is all of the big planes. 

Admiral Witson. We have naval air at Barbers Point, which is 
across from Hickam. 

Senator Case. MATS and the Air Force and the National 
Guard—— 

Admiral Witson. The naval air station is pretty well removed 
from Hickam. It is on the other side of the harbor entrance. 

Senator Casr. I do not want to take time on it, but I do hope you 
do not do anything to increase the concentration there. 

Senator Srennis. All right. 

if we may see if we can handle this next item here rather quickly, 
six items here, and one for Turkey, North Ireland, and so forth, 
$3.5 million. 

If we may handle that rapidly, not because they are unimportant, 
but they are scattered around differently in six or eight different 
places. 

Captain Cuew. Yes, sir. They are security communication fa- 
cilities. 

Senator Srennis. Well, you have to have them, do you not‘ 

Captain Cuew. Yes, sir. 

Senator Srennis. There is no question of duplication there, is 
there ? 

Captain Cuew. No; none whatsoever, sir. 

Senator Stennis. All right. Anything special you want to say 
about any particular item ? 

Captain Cuew. No, sir. 

Senator Srennis. They are all relatively small, there is one for $2 
million. 

Captain Cuew. Yes, sir. 

Senator Stennis. You cannot use anything you already have? 

Captain Curew. No, sir. 
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COMMUNICATION FACILITIES 


(The project sheet is as follows :) 


NAVAL SECURITY GROUP ACTIVITY, KARAMURSEL, 
TURKEY 


Location.—Nearest city, Istanbul, 37 miles northeast. 
PERMANENT STATION 


Mission.—To perform naval security group functions as directed by the Chief 
of Naval Operations. 

Line item.—Air conditioning plant, $105,000. 

The requirement is to provide dehumidification and temperature control in 
the terminal and receiver buildings. If not provided the electronic equipment 
will be deteriorate rapidly, and will not function properly owing to poor hu- 
midity and temperature conditions. 


Senator Srennis. All right. What about the air conditioning 
plant over there in Turkey ? 

Captain Cuew. Karamursel, Turkey, sir. 

Admiral Virpen. That is for naval security group function, pri- 
marily as a means of preserving equipment and cutting down main- 
tenance costs to take care of the very extreme heat down there at 
Karamursel. 

Senator Stennis. You do not want it for the Turks? 

Captain Cuew. No, sir; for the equipment. 

Senator Stennis. All right. 

Captain Cuew. Next are these five communication facilities. 

Senator Stennis. All right. 

(The project sheets are as follows :) 





NAVAL RADIO FACILITY, LONDONDERRY, NORTH 
IRELAND 


Location.—Within city of Londonderry. 


PERMANENT STATION 


Mission.—As an activity of the Naval Communication System, to manage, 
operate and maintain those facilities, equipments, devices and systems, necessary 
to render requisite communication support for the Naval Establishment ashore 
and afloat, and for such other communication support as may be directed by the 
Chief of Naval Operations. 

Line item.—Barracks with mess, $267,000. 

This item is required to promote human efficiency by providing adequate 
berthing and messing facilities for enlisted personnel at this strategic overseas 
radio receiving and transmitting facility. The existing barracks is a quonset 
hut housing 26 men. This hut is substandard for a Navy barracks and does 
not include a mess. The men currently buy meals in a restaurant supported 
with nonappropriated funds as part of the enlisted men’s club. A Commodity 
Credit Corporation housing program will provide 27 sets of married enlisted 
men’s quarters; these added to the 6 existing sets of public quarters will pro- 
vide accommodations for 33 men. The resulting deficiency of berthing for 4 
men includes the 26 now berthed in the substandard quonset hut. 
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NAVAL RADIO STATION, LUALUALEI, OAHU, T.H. 
Location.—Nearest city, Honolulu, 20 miles west. 


PERMANENT STATION 


Mission.—As an activity of the Naval Communication System, to manage, 
operate and maintain those facilities, equipments, devices and systems, necessary 
to render requisite communication support for the Naval Establishment ashore 
and afloat, and for such other communication support as may be directed by the 
Chief of Naval Operations. 

Line item.—Ground drainage facilities, $781,000. 

This item provides for adequate drainage and runoff of heavy rainfall which 
has at times been of cloudburst proportions. This frequently floods the operat- 
ing transmitter buildings with resultant shutdown of operations. Antenna fields 
become inundated, thus preventing antenna repairs and maintenance for months 
at a time. In addition, the force of the runoff has become so great due to 
changes in the terrain that erosion of the land, washing away of sections of 
roadway and fencing, and flooding of conduit manholes has threatened to stop 
operations at this strategic radio station. 

Agreement has been reached locally with the appropriate authorities of the 
Territory to the effect that the drainage system to control runoff from the radio 
station, Lualualei, will be connected into the off station similar drainage system 
to be completed by the Territory. 


NAVAL SECURITY GROUP ACTIVITY, OKINAWA, 
RYUKYU ISLANDS 


Location.—Nearest city, Naha, 13 miles south. 
PERMANENT STATION 


Mission.—To perform naval security group functions as directed by the Chief 
of Naval Operations. 

Line item.—Radio direction finder facility, $2,038,000. 

The present direction finder installed on Okinawa is improperly located, in- 
accurate and incompatible with the modern eontrol techniques employed else- 
where throughout the Pacific theater. It is essential to the functions of the 
naval security group and the antisubmarine warfare effort that a modern direc- 
tion finder which is compatible with the fast control procedures, be constructed 
in Okinawa at the earliest possible time. The Wullenweber direction finder is 
more accurate, more sensitive, and has faster response than any other equip- 
ment now installed. It is also compatible with the modern fast control tech- 
niques presently employed throughout the Pacifie theater. This type equipment 
is one of the few direction finders capable of accurate satellite tracking at 
extreme ranges (in excess of 5,000 miles). 


NAVAL RADIO STATION, SABANA SECA, P.R. 
Location.—Nearest city, Bayamon, 4 miles northwest. 


PERMANENT STATION 


Mission.—As an activity of the Naval Communication System, to manage, 
operate and maintain those facilities, equipments, devices and systems, necessary 
to render requisite communication support for the Naval Establishment ashore 
and afloat, and for such other communication support as may be directed by the 
Chief of Naval Operations. 

Line item.—Standby generator plant, $86,000. 

This item will insure continuous operation of this radio station by providing 
adequate electric service during emergencies. The existing 75-kilowatt diesel- 
electric generator is inadequate in view of the immediate programed additional 
service load of 77 kilowatts. 

The present service load is 75 kilowatts. Allowing for an additional 48-kilo- 
watt load requirement for other future requirements there is a need for a 
200-kilowatt generating unit. 
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NAVAL RADIO STATION, WAHIAWA, OAHT, 
TERRITORY OF HAWAII 


Location.—Nearest city, Honolulu, 22 miles southeast. 


PERMANENT STATION 


Vission.—As an activity of the Naval Communication System, to manage, 
operate and maintain those facilities, equipments, devices and systems, necessary 
to render requisite communication support for the Naval Establishment ashore 
and afloat, and for such other communication support as may be directed by the 
Chief of Naval Operations. 

Line item.—Sewage treatment plant, $274,000. 

The requirement for this item is an imperative need to remove a serious 
hazard to the health of personnel of this oversea radio station and the adjacent 
civilian community by abating a nuisance and providing safe and efficient 
sewage disposal. This nuisance and threat to health lies in the proven inability 
of the existing on-site sewage system to properly treat and dispose of the 
sewage and effluent from 17 septic tanks. Raw, untreated sewage overflows 
from the overloaded tanks and drains into adjacent gulches; drainage from the 
largest tank flows into an off-site private irrigation reservoir. As a result, the 
raw sewage gives off highly offensive odors and provides extensive breeding 
waters for flies and other insects. Relocating of communication components 
of the Naval Communication Station from Pearl Harbor Naval Shipyard to the 
Wahiawa site will further overload the system. 


cf 
r 


Senator Srennis. All right. I think we will have to use this for 
a quitting place, if it is agreeable. 

Mr. Clerk, do you have anything else ? 

Captain Cunw. Sir, we have only one facilities class left before we 
come to the classified section of the program. 

Senator Srennis. All right. What is that? Yards and Docks? 


YARDS AND DOCKS FACILITIES 


Captain Cuew. Yes, sir; Yards and Docks facilities, and there are 
only two projects, and one you have already heard about, and that 
is the improvement of the power facilities on Guam which we dis- 
cussed this morning, and the other project was for the repair and 
improvement of the water system 

Senator Stennis. Yes, but that is $10 million. 

Captain Crew. Yes, sir. 

Senator Srennis. Nearly $11 million. 

Captain Cuew. Yes, sir. 

(The following statement was supplied :) 





STATEMENT OF REAR ADM. E. J. PELTIER, CEC, USN, CHIEF OF THE 
BUREAU OF YARDS AND DOCKS WITH REGARD TO FISCAL YEAR 1960 
CLASS XI MILITARY CONSTRUCTION, NAVY PROGRAM 


Mr. Chairman, gentlemen, the fiscal year 1960 (class XI (Bureau of Yards and 
Docks) military construction program consists of two items: one for the im- 
provement of power facilities at Guam, the other for additional fresh water 
storage and piping at Guantanamo Bay, Cuba. Both of these projects are 
essential to the continued operation of vital major overseas military bases. 

Guam, being the principal U.S. base in the Western Pacific, and the only 
major base west of the Hawaiian Islands in U.S. controlled territory, is par- 
ticularly vital. The development during the last few years of the Navy and 
Air Force installations there, and the construction which is currently under- 
way, have increased the requirement for electric power to the point where the 
situation is critical. At present the average maximum demand during a month 
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is 37,000 kilwatts, while the maximum firm generating capacity is 40,000 kilo- 
watts. By the fall of this year the demand will exceed 40,000 kilowatts. By 
1963, the earliest possible completion date for a powerplant authorized in this 
program, the demand will reach 53,000 kilowatts, which is greater than the 
resent maximum generating capability of the system, with no allowance being 
made for outages or overhaul of equipment. Our first project in the fiscal year 
1960 program is for the construction of a 20,000 kilowatt steam powerplant 
to alleviate this situation. The cost of this item will be $12,864,000, of which 
the Navy’s share is $10,947,000 and the Government of Guam’s $1,917,000. 

The naval base at Guantanamo is scarcely less vital to our defense organiza- 
tion than Guam, since it is our principal Caribbean naval air activity, as well 
as our only major naval base in that area. The fact that no alternative means 
of providing water to the naval base, besides the highly vulnerable, off-station, 
supply from the Yateras River, has been of great concern to the Navy for sev- 
eral years. The recent disturbance in Cuba focused attention on this situation. 
Without means of providing water from another source, and of storing it, the 
pase is liable to virtual paralysis through damage to the off-station system or 
contamination of the water source, due to natural disaster, sabotage or van- 
dalism. Our second class XI project calls for the provision of a tanker con- 
nection, at which a large tanker can be discharged, and the necessary storage 
tanks, pumps and piping to put the water in the base system. The estimated 
cost of this item is $760,000. 


(The project sheet is as follows :) 


PUBLIC WORKS CENTER, GUAM 


Location._—Nearest city : Agana, 6 miles northeast. 


PERMANENT STATION 


Mission.—To provide public works, public utilities, and transportation sup- 
port, including engineering and administrative services incident thereto, as 
directed by competent authority. 

Line item.—Improvements to power system and acquisition of land (first in- 
crement), $10,947,000. 

Under current Department of Defense arrangements, the Navy is responsible 
for the generation and distribution of power on the Island of Guam. The total 
predicted demand of the several activties based on actual surveys of existing 
and planned facilities is 41,378 kilowatts for 1960, 53,136 kilowatts for 1968 
and 54,989 kilowatts for 1964. With a firm generating capacity of only 40,000 
kilowatts and an inadequate distribution system, there will be a shortage of 
1,378 kilowatts in 1960, 13,136 kilowatts in 1963 and 14,989 in 1964. The Gov- 
ernment of Guam, based on a use factor, has agreed to participate proportion- 
ately in the funding of the project. The estimated cost to the Government of 
Guam for the first increment is $1,917,000. 


Senator Stennis. That is the first increment. What will the re- 
mainder be ? 
Captain Cuew. There are two more proposed increments, sir, and 


‘this Is very necessary to provide the power load now required on 


Guam. 

Senator Stennis. How much will it be, the total amount, for this 
power station ? 

Admiral Prtrter. This project is for $10,947,000. It is for a 20,- 
000-kilowatt generating plant, Mr. Chairman. The powerload on 
Guam has caught up with us. We have to provide it. 

__ Senator Stennis. I know. What is the total amount that this im- 
rovement is going to cost? You say this is the first increment. 
ow much will the other increments be ? 

Admiral Petter. It is estimated that the total amount of the im- 


provements to be made in the foreseeable future to the Guam power 


supply will be $23,489,000, of which the Government of Guam will 
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pay $3,416,000. The net cost to the Navy for the entire improvement 
program will therefore be $20,073,000, of which we are requesting ag | 

rst increment $10,947,000 this year. The second increment is esti. 
mated to cost $9,126,000. 

The demand for additional electric power on Guam has not de- 
veloped suddenly. As indicated in the following table, the powerload 
has increased at a steady and substantial rate over the years. This 
has been the result of steadily increasing population and the installa- 
tion of more and more physical facilities that require electric power, 
As the load increased additional units of generating capacity were 
added to the system. The table also shows that in calendar year 1960 
the load requirements for power will exceed the capacity of the power 
system to provide continuous power. Therefore, even before the in- 
crement of additional power now being requested can be built, there 
will be periods in which certain loads will have to be without power. 
It will be possible to meet this demand only when all of the operating 
units are supplying power at the same time, but this is not possible 
on a continuous basis because of the inevitable necessity for mainte- 
nance and repairs. The table also shows the predicted load growth 
over the next few years. It indicates that a second increment will 
be required soon after the first one is completed. The need for the | 
first increment, however, is based not on predictions but on a situation 
which is even now at hand. 


Guam electric power requirements 


Continucusly 








Calendar year available Load, in 
power, in kilowatts 
kilowatts 

Ba. gst tna cele le ai Tin Eek, telenn 0g sends Gebebiniennenmente tat 31, 800 26, 000 
hss ee ee es ae oe ee ee ere 31, 800 28,00 | 
No bath nw bane Ae eR EEE cae be bl Shab od = Seawhdachannebipes + adcusihind « 31, 800 31, 500 
Me St ele eatiy AST Se. il eo oe ee re 43, 300 33, 300 
I a i i i re Se teeny Lap hipukieh Ohaeled OUURE eS erm dte sehen 43, 300 “34, 800 
1957 a I ae i See 43, 300 36, 600 
Wemeeee eee. OU se se lee JIE ALU Su daeese 43, 300 38, 150 
Da tildes: onde ik isstted il: dade ced dels née nin bas ob ak - 340 5-555 ~-Sis 43, 300 42, 500 
RAL Sea seh SAB? SPST A 2PM adele lms sl fp aeoe ears aalaeapa, Sergio bales 43, 300 48, 000 
ee ee Oe Fe ee nica iter siednbnhwiunntass 43, 300 53, 000 
AA AAEL Sat oon Whbdo Lbbnb cide dd ddr usecede cibabecenbdolagdahp~seadouss 43, 300 55, 000 
Ae. sonskdeuschnwhariiusndiebanncnanncoudthdotébebdle gd demaceneey 56, 600 56, 600 
ae eae haeaee el 6 aie hh den oii Enbkndnaenieieanaada 67,7! 58, 500 
NE oh SUNS, DOD nen Net igttadebens <stbenghceep body p <b gpl doe~ay 67, 7 61, 500 
ee A. ec oarenccnonbonaneebenccrrnebenn 67, 700 64, 500 


In the above table it may be noted that it was necessary to adds 
new generator in 1955 to meet the steadily increasing load. From 
1960 through 1962 it is expected that the load will exceed the con- 
tinuously available power. Therefore, during that period, certain 
loads will have to be without power when any of the generating units | 
are undergoing repairs. The new generating unit now being re 
quested is expected to be ready by 1963. The addition eeritl a 
net increase of less than 20,000 Lilowatts requested because certain of 
the old-age high-maintenance diesel units would at that time be re 
moved from continuous service. It is now planned to put the sec- 
ond increment of the additional power generating capacity into serv- 
ice in 1964. This addition will provide less than 20,000 kilowatts 
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increase because of the necessity to retire certain high-speed portable 
diesels. 

Senator Srennis. How is it, gentlemen, here all of a sudden you 
have got to have $23.5 million worth of power improvements in 
Guam ¢ 

Admiral Petrier. Well, this projected up to probably 1970; it is 
quite a long way in the future. 

Senator Srenwnis. All of a sudden you have got to have $23.5 mil- 
lion worth of power improvements. What additional load are you 
carrying? 

Admiral Prrtrer. Well, there are increased facilities being added 
to the island every year, and this one coming up right now is housing. 
There are a thousand units of the Capehart housing for the Aur 
Force they are building now. We have 220 units out for bid now, 
and we have other hangars and things like that that are adding a 
powerload to the island. 

This also, of course, provides power for the civilian community 
which we are going to get reimbursed for from the island government. 

We have one power system on the island. 

Admiral Witson. This is, of course, a projection, Senator, but it 
is the only place, the only United States soil, we have to go if we get 
squeezed out anywhere else in the western Pacific. 

maaan Srennis. How far is this beyond Pearl Harbor, about how 
far it is 

Admiral Witson. Three thousand miles. 

Senator Srennis. Well, I just cannot understand why it is all of 
a sudden that you have to have such a tremendous project like this. 

Admiral Wuson. I think if you could see some of the power sta- 
tions that are in operation out there, sir, you would understand it. 
They are portable diese] units tied in with one permanent power 
station. Well, anything short of saying it is a baling wire rig would 
not be adequate to describe it now. 

Senator Stennis. On the next page there you have got $760,000 
for improvements to the water system. What is the water improve- 
ment, what is that? 


NAVAL STATION, GUANTANAMO BAY, CUBA 


(The project sheet is as follows :) 
Location.—Nearest city, Guantanamo City, 20 miles northwest. 


PERMANENT STATION 


Mission—To effect inspection, operation, repair and upkeep of the public 
works and utilities of the various components of the Naval Base, Guantanamo 
Bay, Cuba. 

Line item.—Improvements to water system, $760,000. 

An on-base water storage capacity equivalent to a 4 days’ normal supply and 
an alternate feeder line to accommodate a minimum tanker discharge rate of 
one day’s requirement per 24 hours is required. These requirements are nec- 
essary due to the remote location of the facility and to the vulnerability of the 
water supply. At the anticipated daily consumption of 3.3 million gallons, a 
total of 13.2 million gallons storage capacity is needed. Existing facilities and 
facilities under construction will provide approximately 6.4 million gallons 
leaving a net deficiency of 6.8 million gallons. Additional storage capacity of 
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4 million gallons is the absolute minimum necessary for the base to operate 
under emergency conditions, when discharging water from a tanker into the 
base water supply system. 

Captain Cuew. It merely provides for additional storage. 

As you know, sir, during the Cuban troubles they cut off the water 
supply. 

The water supply at Guantanamo is furnished from the river, and 
we do not control the pumping stations, and this is purely to provide 
an emergency storage to allow us to get a tanker there if the people 
cut off the water supply. 

Senator Stennis. Well, why do we have to be in places that give 
trouble like that? Here we have got—what is the nature of this 
installation there ? 

Captain Cuew. This is our big base at Guantanamo Bay, sir. I 
am afraid the history of Cuba is such that there has always been 
some difficulty even if they are not rebel governments, their indige- 
nous people come out and punch the pipe to get some water out of it. 

Admiral Witson. This is the largest training facility we have on 
the east coast, sir, the Naval Base at Guantanamo, which is the heart 
of all our Atlantic Fleet training. 

Senator Stennis. Admiral, what do you mean when you say train- 
ing, that is the training of the ships? 

Admiral Witson. Ships coming out of overhaul are sent out there 
for intensive training; they are sent out there for all sorts of oper- 
ational training. 

Senator Stennis. You mean maneuvers out on the ocean? 

Admiral Winson. Yes, sir. 

Senator Stennis. You are not training your men? 

Admiral Wiutson. We are training the ship’s crew as a whole. 

Senator Stennis. Why would you train them down there? 

Admiral Wixson. Well, it is a great conservation of time, for one 
thing, because it has easy access to the sea; there are good weather 
conditions; ail the preliminary training before they are even ready 
as a Ship’s crew to go into rough water can be done down there. 

Senator Stennis. Have they given you any trouble down there 
much during all of this? 

Admiral Wiison. Yes, sir. And this is a very disturbing thing, 
the fact that our water supply for this very important activity origi- 
nates way up in the far end of the Oriente Province, which was the 
beginning of all this trouble, and still is a very troublesome area. 

Senator Srennis. But you still would be subject to that trouble. 
This is not going to pull you out of that trouble spot ? 

Admiral Wirson: This will give us storage on the base, sir, and 
if we should lose that facility then we can bring quantity supplies in 
by tankers. This will give us about a four days’ supply. 

Senator Srennis. All right. 

Is there anything else that any of you want to say now? 

Mr. Clerk, just put a mark on this Guam matter. We will look 
into that some more and maybe ask some more questions. 

Gentlemen, I think we made fine headway, and I appreciate your 
attendance here very much, and you are well prepared, and you went 
right along with it. 
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But you do have other items not classified ? 

Captain Cuew. The housing and the amendments, sir. 

Senator Srennis. The general provisions? 

Captain Cuew. No, sir; the housing and the amendments. The 
general provisions are in a different title of the bill, sir. 

Senator Stennis. What do you call them? 

Captain Cuew. We asked for an increase. 

Senator Stennis. All right. 

Captain Cuew. This is not classified now, sir. 

Senator Stennis. All right, proceed with the next item which you 
wish to present. 

Captain Crew. We would like the amended authorization from 
Public Law 534 83d Congress which was in the fiscal year 1955 pro- 
gram to increase the authorization from $6,569,000 to $6,719,000 for 
advanced underseas weapon shops. That is an increased cost we did 
not anticipate. We would like to increase the authorization for turbo- 
jet engine test facilities at three locations—Memphis, Key West, and 
Cherry Point. These are previously authorized in 1957 under Public 
Law 968 and then we would like to withdraw 

Senator Stennis. What is your added item there? What do you 
propose to ~ in the naval air station ? 

Captain Cuew. Nothing at all, sir. We want to increase the authori- 
zation in one case from $511,000 to $664,000. In the other case it is 
from $273,000 to $330,000 and then we wish to withdraw completely 
the item of the turbojet engine test facilities at Key West. because 
we have found a way of-using a portable cell. 

That is a straight withdrawal. 

Senator Stennis. How much was that ? 

Captain Cuew. It is a total increase of $160,000. 

Senator Srennis. I mean your withdrawal. 

Captain Curew. Well, actually we had it in for the amendment to 
the bill. It was an increase from $170,000 to $330,000, but we wish to 
withdraw the item completely. 

Senator STennis. ‘All right. 

Captain Curw. The next amendment would be at the Marine Corps 
Air Facility, New River, N. C., and that is an increase from $39,000 
to $52,000 for a tactical air navigation facility and at the Marine 
Corps Base, Camp Pendleton, Calif., replace the barracks heating at 
Camp Margarita, an increase from $1,469,000 to $1,496,000, sir. 

Senator Stennis. Well why is that? Did you increase your opera- 
tion there ? 

Captain Cuew. I think Admiral Peltier can respond to that. 

Admiral Prurtrer. Mr. Chairman, this was due to foundation 
trouble—unsatisfactory soil conditions that we didn’t anticipate. 

Captain Cuew. The last one is an increase from $130,000 to $320,000 
for a naval security group activity at Istanbul—the operations build- 
ing, barracks with mess, for an increase from $130,000 to $320,000. 
_ Senator Stennis. How will that be financed, with the regular dal- 
lar financing? 

Captain Cuew. Yes, sir. 

Senator Stennis. All-right, what is your next one? 

Captain Cuew. Actually, for your information that is a total in- 
crease, overall, of $690,000. 
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Senator Stennis. All right. 

Captain Cuew. The next is family housing, sir, which is section 204 
and would authorize the construction of 100 units of family housing 
at Bermuda, utilizing commodity credit funds. 

Senator STeNNis. Suppose we set a special hearing on that and let 
these services be here and have their whole case and I believe we can 
cover almost as quickly with the three of them all here together as we 
can with just one at a time. 

Captain Cuew. Whatever you prefer, sir. 

Senator Stennis. Does that suit you all right, Mr. Clerk ¢ 

Mr. Nease. Fine. 

Senator Stennis. We can take up the whole housing matter then 
and review the policy question involved, so I wonder if we just can’t 
hold that. 

Captain CHew. Would you like to discuss the $1714 million emer- 
gency authorization ? 

Senator Stennis. Yes. 

Captain Cuew. As you know, that is to take care of any unfore- 
seen technological breakthroughs. 

Senator Stennis. How do you calculate that figure, Captain, that 
$1714 million. 

Captain Cuew. That $1714 million was a compromise figure be- 
tween $10 million and $25 million, sir. 

Senator Stennis. Well, you have just given an illustration of the 
use of that. 

Captain Cuew. Yes, sir; and as you know the House recommended 
a reduction to $5 million. 

Senator Stennis. Well, I heard that mentioned. What did we ap- 
prove in the bill last year, if you remember ? 

Captain Cuew. $17.5 million. 

Senator Stennis. That is what I thought it was. 

Captain Cuew. And this bill is the same, $1714 million. 

Senator Stennis. Anything special re want to say on that? 

Captain Cuew. No, sir; I might tell you for your information that 
so far we have used about $600,000 of that and we anticipate the need 
for this additional $4 million, so the total this year looks to be about 
$4 to $5 million of actual use of the authorizations. 

Senator Stennis. $414 to $5 million ? 

Captain Cuew. Yes, sir. We have already used $600,000 and an- 
ticipate the use of this additional $4 million. 

enator Stennis. Well, just give us your opinion here. You sa 
ne $1714 million represents a compromise between $10 and $25 
million? 

Captain Curw. Yes, sir. I would hate to say, Senator Stennis. I 
can’t anticipate. It is an emergency authorization. I really don’t 
know, sir. 

Senator Stennis. Who proposed the $10 ¢ 

Captain Cuew. I think the House proposed the $10 million and 
the Senate proposed the $25 million and the compromise was $1714 
million. 

Senator Stennis. You are talking about last year ? 

Captain Curew. The same provision, sir. 

Senator Stennis. The bill just follows last year? 
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Admiral Wiison. We don’t have any extensive experience in this, 
sir. 

Senator Stennis. Anything else you have except the submarine? 
I think we better go back tothat,, 

Captain Cuew. Senator, you asked for pictures of the Great Lakes 
barracks and we have them available if you would like to see them. 

Senator Stennis. Let’s turn back into the classified area. Proceed. 

[ Deleted for security purposes. ] 


Senator STENNis. We have Navy housing yet. If the witnesses will 
come around, please. 

Senator Stennis. All right, gentlemen of the Navy, on the matter 
of housing which seems to be the only major item left in the bill which 
has not been directly covered, as a start on that we have had a state- 
ment here from the Department of Defense. We have had a part 
of your statement, I think, Captain Chew. 


We also had questions that we submitted to you and you have those 
answers have you not? 

Captain Cuew. The answers to those questions can be submitted 
at this time for the record. 

Senator Stennis. You may put them in now as part of your testi- 
mony. 

(The document referred to follows :) 


1. This committee has long been concerned about the family housing program, 
feeling that it is too costly and is programed without proper coordination with 
long-range defense plans and troop strengths. What sort of review was made 
by your office of housing units requested in this bill? 

Answer. The housing program in the bill has been developed in a careful and 
conservative manner. My staff works closely with the Office of the Chief of 
Naval Operations, the Commandant of the Marine Corps, and the bureaus and 
offices in reviewing family housing projects. This staff, in conjunction with 
responsible personnel of the foregoing organizations, has reviewed the plans 
for each activity, including the permanent, planned level of personnel; the 
number and quality of existing housing units; the possible effect of the construc- 
tion of a Capehart project on any existing Government-controlled housing; and 
the extent to which private housing is available in the area at rents which 
service personnel can afford. This review, often at field level, has been time- 
consuming, but I feel confident that the time has been well spent and the re- 
quirements for housing which are in the bill are conservative and realistic. 

In providing housing, our objective is to provide living quarters as nearly 
comparable as possible to those which the families would have if they were in 
civilian life. In achieving this objective, the following factors have received 
major consideration : 

(1) Selection of sites which will permit personnel to benefit from available 
community facilities; are suitable for residential development; and, if possible, 
are so located to facilitate disposition should the need arise. 

(2) Good design of housing in respect to utility, economy, and attractiveness. 

(3) Construction of units which are adequate in terms of size, particularly 
with respect to number of bedrooms needed by today’s families. 

2. How many units were originally requested by the various bureaus of the 
Navy as compared to the requested units in this bill? 

Answer. The number of housing units reviewed by the Office of the Assistant 
Secretary of the Navy (Material) was that submitted by the Chief of Naval 
Operations in the amount of 8,422. As a result of an intensive review of the 
program with the Office of the Chief of Naval Operations, and after consultation 
and agreement with the Department of Defense, the program was finally ap- 
proved by that Department in the amount of 4,986 units. 
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3.. What is the total cost of housing units proposed in this bill? We should 
like to know the initial as well as the eventual overall costs, broken down by 
the types of units. 





Answer: 
Total cost of Capehart housing in bill (4322 units) : 
Construction cost (estimate) _..*.-..._.___-.-----___-__---_ $70, 232, 500 
FHA mortgage insurance premium. ___...__-___-._--_---__-- 2, 563, 486 
Interest on mortgage (estimate) *_......__._--_____-__-_____- 46, 100, 618 
Land and off-site utility construction___._._._________._--_____- 4, , 000 
id tS a el ca 122, 896, 599 


1 At 4% percent, 25 years. 


Total cost of Commodity Credit housing in bill (100 units) : Estimate, includ- 
ing site and utility work—$2,000,000 to $2,500,000. 

4. Provide a statement on the ground rules used in determining the need for 
family housing units at a given station. 

Answer. Family housing is programed for officers and enlisted personnel in 
the top three pay grades, plus enlisted personnel in the fourth pay grade with 
at least 7 years service. As permitted by the funds available, it is the policy 
of the Department of the Navy to program family housing for eligible person- 
nel permanently stationed in areas where dependents are permitted: (1) In 
isolated locations; (2) In nonisolated locations where private community hous- 
ing support is not or cannot be made adequate to meet the Navy’s needs; and (3) 
In areas where suitable private housing is available, for certain key personnel 
whose residence on station is required for proper administration and security. 


5. (a) What are the total family housing assets of the Navy, continental and 
overseas? 


As of December 31, 1958, the assets are as follows: 





| Total | CONUS | Overseas 
Rea Corb ck 4 ee ae 
"DB ahh £41055 eh i nn oth allen stddentvuodes | 90, 140 | 69, 437 20, 703 
—————— Ssaea|= = =| ——— 

In being or under construction: | a - 4 
Adequate housing, total. _--.-...---- ee | 51, 767 36, 410 15, 357 
Public quarters : 19, 918 | 10, 941 8, 977 
Wherry: , 

Military acquired and operated | 8, 387 6, 310 2, 077 
Privately owned.----_- 15, 983 | 15, 983 0 
Capehart -- . 6, 574 3, 176 3, 398 
Surplus commodity | 864 9 864 
Other (leased) - - -- 41 | 0 41 
Substandard housing, total_ | 38, 373 | 33, 027 5, 346 
Public quarters | 4, 284 | 2, 789 1, 495 
Other (Lanham Act, title ILI, ete.) : bad : 34, 089 | 30, 238 | 3, 851 


| 











(b) What are the total family housing requirements of the Navy, continental 
and overseas? 
Total requirement as of December 31, 1958, is as follows: 


CTech a ac abgmenes 295, 242 
Neen ee nen cna errant is eennh einen nerpnayeiotemmanemein 260, 028 
Overseas 
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6. Prepare a chart to show for each station included in the bill for family 
housing, a breakdown of the following: 


(a) Number of existing units, 

(6) Total estimated requirements. 

(c) Number of units requested in the bill. 

(d) Allocation by. users; i.e., officers, enlisted.men, and civilians. 
(e) Type of housing; e.g., Capehart. 





| Number Esti- 








| 
Station of exist- | mated | Units re- | Officers | Enlisted | Civil- | Type of 
| ing units} require- | quested men ians housing 
| ments | 
rT HE ——|— hit Aa 

NS, Bermuda._---...-.- -| 80 100 10 90 0 ) 
NAD, Charleston, S.C : = 2 o 40 | 15 25 0 | Capehart 
NOTS, China Lake, Calif. 1, 911 3, 834 500 | 15 | 85 400 Do. 
NASS, Fallon, Nev.....-...__-| 62 321 106 | 17 89 0} Do. 
NAS; Glynco, Ga..-..-..-..__-| 82 906 225 | 59 166 0 Do. 
NS, Key West, Fla | 1, 353 3, 350 500 | 80 420 0 Do. 
NAS, Lemoore, Calif-...- | 1 800 2. 694 | 500 | 110 390 | 0! Do. 
NAAS, Mayport, Fla_. 0 3, 427 | 40 15 | 25 0| Do. 
NAAS, Meridian, Miss. - | 0 756 320 88 | 232 0 Do. 
NAAS, New Iberia, cee 0} 374 | 178 49 129 0} Do. 
SUBBASE, New London, | | | | | 

pom. .c2d silvicericvoss SOS 3, 770 500 | 73 | 427 | 0 Do. 
NS, Newport, R. I. pase hl 962 11, 142 | 500 | 134 | 366 | 0 | Do. 
NMDL, Panama City, Fla____| 25 221 | 42 2 | 30 | 0| Do. 
MCS, Quantico, Va 1, 054 2,715 | 450 290 | 160 | 0 Do. 
NRRS, Sugar Grove, W. Va 0 | 542 | 142 20 | 97 | 25 Do. 
MOB, 29 Palms, Calif. __----. 493} 1,117 | 150 | 20 | 130} 0] Do. 
NAAS, Whiting, Field, Fla-__- 118 | 1, 000 229 | 57 172 0 Do 
MCAAS, Yuma, Ariz.....___- 1 | 540 | 100 35 65 | 0! Do. 








1 Includes 800 units which have been previously authorized and will be under construction this summer. 
: Includes 500 units which have been previously authorized and will be under construction this summer. 
2 Surplus commodity. 


7. When it is necessary to acquire land on which to construct Capehart units, 
is the price of the land included in the overall limitation of $16,500 per unit? 

Answer. The cost of land acquisition is not included in the limitation of 
$16,500 for Capehart units. Land is purchased under authority contained in 
Public Law 155 of the 82d Congress. 

8. In addition to the Commodity Credit and the Capehart units requested, 
you are asking for authority for 564 units of rental guarantee housing. Why 
is this necessary? 

Answer. The authorization for 564 units of rental guarantee housing is neces- 
sary because, for the specific locations indicated, (1) Capehart units cannot 
be constructed in accordance with existing legislation, and (2) the Department 
of Agriculture has indicated to the Department of Defense that surplus com- 
modity funds are not available, or their use is not feasible, for construction of 
housing under that program. 

9. What liability has the Navy incurred in connection with the rental guar- 
antee program since its inception? 

Answer. None. The contemplated projects are the first Navy projects under 
the rental guarantee program. 

10. How many units are being requested? 

Answer. 564 units are being requested at the following locations: 





hr i ar Do i Ne histatins 20u 
a: © RIO ik seeders Absa iarmepienle eeemcantin toca eedieepsipe 334 
Ne eee ee as ethno Eee rel manag een aa neal eee 30 

ON oh sé i dn ee sh cen bbe dd wee eee <2 564 
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11: Section 408 of the current bill proposes to exempt rental guarantee hots- 
ing from the present requirement for inclusion in the Military Construction Au- 
thorization Act. Why is this desirable and what effect has it on the Navy? 

Answer. This change is desirable as it is consistent with other leasing au- 
thority, such as the housing program for tactical installations. Also, the 
housing property is not military construction but privately owned housing. The 
fact that the development of rental guarantee housing is dependent on foreign 
financing makes it highly desirable that the military department be able to 
negotiate at a propitious time to obtain the most favorable agreement. 

12. How many Wherry housing units has the Navy acquired and at what 
cost? 

Answer. 8,387 Wherry units have been acquired as of March 15, 1959; 5,555 
were acquired by negotiation at a cost of $1,003 per unit for sponsor’s equity 
(total $5,571,665). Remaining units under condemnation, no price established 
for sponsor’s equity. Estimated mortgage assumption liability per unit on the 
8,387 acquired units, $7,250 per unit (total $60,805,750). 

13. Section 410 of the general provisions would increase the net floor area 
of 4-bedroom housing units for company grade officers by 150 square feet. Why 
is this necessary and will it result in a request for an increase in the statutory 
limitation on the cost of constructing such units? 

Answer. This section stipulates that 10. percent of the units for company 
grade (junior officers) may be 4-bedroom units at 1,400 square feet. This 
amendment is considered necessary to permit the design and construction of 
4-bedroom units with better space distribution and livability for larger families, 
It is the intention of the Navy to construct such units, if the amendment is 
passed, within the present cost limitations applicable to the various housing 


programs. 
TITLE II. NAVY (SEC. 204 HOUSING) 
NAVY CAPEHART HOUSING 


NAVAL AMMUNITION DEPOT, CHARLESTON, S.C. 


The basic housing requirement for eligible personnel at this sta- 
tion is 145 units. There are now two adequate units. Completion 
of the proposed 40 units will increase the military requirements to 
42 units, or 28 percent of the requirement. 

This station receives, stores, assembles, performs external main- 
tenance on, and issues ammunition, including mines and guided mis- 
siles. The Polaris missile storage and assembly function necessi- 
tates an increase in personnel of 30 officers and 233 enlisted men. 
This project of 40 units is to provide housing for certain key and 
essential personnel who must reside on board the station and be 
readily available to assemble and issue guided missiles. 


NAVAL ORDNANCE TEST STATION, CHINA LAKE, 
CALIF. (500 UNITS) 


The basic housing requirement for eligible personnel at this sta- 
tion is 3,834 units. There are now 1,911 adequate units available. 
Five hundred and twenty units of deteriorated trailers and World 
War II temporary housing units are now in the process of being 
eliminated. Completion of the proposed 500 units will increase mili- 
tary quarters available to 2,411 units, or 63 percent of the require- 
ment. 

The Naval Ordnance Test Station, China Lake, conducts research, 
designs, develops, tests, and evaluates ordnance materials, com- 
ponents, assemblies, and systems in fields of rockets, guided missiles, 
underwater ordnance, and aircraft fire control. The mission re- 
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quires isolation, therefore the station is located 125 miles from any 
town capable of support. Recruiting competent young scientists and 
engineers becomes impossible when families cannot be housed prop- 
erly. There is a present deficit of 1,000 units (981—actual count). 


NAVAL AUXILIARY AIR STATION, FALLON, NEV. (106 
UNITS) 


The basic housing requirement for eligible personnel at this station 
is 821 units. There are now 62 quarters available. Completion of 
the 106 proposed quarters will increase available quarters to 168 units 
or 52 percent of the requirement. . . 

The NAAS Fallon, provides facilities including firing ranges for 
training carrier air groups in rocket firing, bombing and field carrier 
landing practice. Due to the mission of this facility it is located in 
a very isolated area. The nearest city is Reno, Nev., located 70 miles 
away. The local farm community of Fallon is incapable of provid- 
ing the necessary housing support. This project of 106 units will 
provide housing to replace 47 low-cost rental units and provide addi- 
tional housing required for an Air Force AC&W squadron and an 
increase of 100 in naval personnel strength. Nine of the 106 units 
are programed for Air Force. 


NAVAL AIR STATION, GLYNCO, GA. (225 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 906 units. There is now 82 units available. Completion of the 
proposed 225 units will increase available quarters to 307 units, or 
34 percent of requirements. 

AS Glynco provides and maintains facilities for training all com- 
bat information center personnel for ship and fleet units. This ac- 
tivity was moved to Glynco in 1958. A qualified survey team has 
established that adequate private rental housing is not available in 
the area. The station is surrounded by a resort area where seasonal 
high rental rates prevail, pricing most of the housing out of the market 
for military personnel. 


NAVAL STATION, KEY WEST, FLA. (500 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 3,350 units. There are now 1,353 adequate military units available. 
Completion of the proposed 500 units will increase the available units 
to 1,853 units, or 55 percent of the requirement. 

Naval Station Key West provides facilities for supporting fleet air 
and surface units, shore based training units, and developmental units. 
This project of 500 units will provide housing to replace 305 units 
of substandard low-cost rental housing and provide partial relief for 
personnel living in substandard private housing. A 1958 survey 
indicated 963 inadequate private rentals consisting of 653 substandard 
units and 310 units which were adequate but costing excessively. In 
September of 1958 there were 300 eligible families desiring to move 
into the Key West area but unable to find housing. 








234 MILITARY CONSTRUCTION AUTHORIZATION 


NAVAL AIR STATION, LEMOORE, CALIF. (500 UNITS) 


The basic housing Le entge for eligible personne! at this station 
is 2,694 units; 800 units have previously been authorized. Completion 
of this 500-unit increment will provide 1,300 units, or 49 percent of 
the requirement. 

Naval Air Station Lemoore, will provide facilities and support. for 
carrier air group operations. This is a new facility which will be 
commissioned in fiscal year 1960. It has been placed in an isolated 
area in order to conduct full-scale jet aircraft operations. There is 
no community housing available within a 40- to 50-mile radius. 


NAVAL AUXILIARY AIR STATION, MAYPORT, FLA. (40 
UNITS) 


The basic housing requirement for eligible personnel at this station 
is 3,427 units. There is now no housing on the station. Completion 
of the proposed 40 units will provide 1.2 percent of the requirement. 

NAAS Mayport provides support facilities for aircraft carriers, 
destroyers, and aircraft staging functions for carrier air groups. 
This project of 40 units of family housing is to provide housing for 
key and essential personnel who must reside on the station. Recent 
homeporting of four aircraft carriers and one division of destroyers 
plus other ships has resulted in a major increase in the housing require- 
ment in the ie enask area. Private interests have indicated their 
desire and capability to provide the remainder of the housing required. 


NAVAL AUXILIARY AIR STATION, MERIDIAN, MISS. 
(320 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 756 units. There is now no housing at the station. Completion of 
the proposed 320 units will provide 42.3° percent of the requirement. 

Naval Auxiliary Air Station, Meridian, will maintain and operate 
facilities in support of advanced training for naval aviators. This is 
a new facility which is to be commissioned in fiscal year 1961. It is 
located in an agricultural area where no private rental support hous- 
ing is available. This fact was reported by the State director of the 
Federal Housing Administration and has been confirmed in meetings 
with community leaders and realtors. 


NAVAL AUXILIARY AIR STATION, NEW IBERIA, LA. 
(178 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 374 units. There are now no quarters available. Completion of 
the proposed 178 units will provide for 47.6 percent of the requirement. 

NAAS New Iberia will maintain and operate facilities to support 
units of the aviation training command providing advanced training 
for naval aviators. This is a new installation scheduled for commis- 
sion in fiscal year 1960. The area is largely agricultural. The Fed- 
eral Housing Administration reports no private rentals available as 
aresult of asurvey. This has been confirmed in a recent meeting with 
community leaders. 
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NAVAL SUBMARINE BASE, NEW LONDON, CONN. 
(500 UNITS) 


The basic housing requirement for eligible personnel at this station 


is 3,770 units. There are 1,025 units available and previously au- 


thorized for construction. Completion of the proposed 500-unit 
increment will provide 1,525 units, or 40.5 percent of the requirement. 

The submarine base supports submarine operations and training. 
The Polaris missile program results in additional homeporting of 
ships and training facilities for crews, with an increase of 596 officers 
and 2,835 enlisted men above the 1958 base loading, thereby increasing 
the family housing requirement by approximately 1,400 units. In- 
adequate Government housing consists of 431 units; 330 of which are 
low-cost rental units (World War II), 30 units are quonset huts (15 
huts, 2 families in each), and 71 are Lanham Act housing. 


NAVAL STATION, NEWPORT, R.I. (500 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 11,142 units. There are 962 adequate units now available. Com- 
pletion of the proposed 500 units will provide 1,462 units, or 13 per- 
cent of the requirement. 

Newport provides support facilities for operational forces, various 
naval schools including the Naval War College and other dependent 
activities. This project consisting of 500 units will replace 205 sets 
of public quarters which have been declared and must be disposed of, 
and 327 low-cost rental units and trailers which have reached the end 
of their useful life. In September of 1958 there were 850 eligible 
families desiring to move into the area but were unable to find hous- 
ing. A survey taken during 1958 indicated 2,105 inadequate com- 
munity rentals consisting of substandard units, 1,371 units in exces- 
sive costs, and 370 located at excessive distances. 


NAVAL MINE DEFENSE LABORATORY, PANAMA CITY, 
FLA. (42 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 221 units. There are 25 units available. Completion of the pro- 
posed 42 units will provide 67 units, or 30.3 percent of the require- 
ment. 

The laboratory at Panama City studies and analyzes mines, tor- 
pedoes, and minesweeping equipment. Panama City is a tourist 
resort area, therefore very high seasonal rents prevail. Those rentals 
available for rent to military personnel on a year-around basis at 
reasonable rates are substandard due to poor heating facilities and 
inadequate living and storage space. 


MARINE CORPS SCHOOLS, QUANTICO, VA. (450 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 2,715 units. There are 1,244 adequate units available. Completion 
of the proposed 450 units will provide 1,504 units, or 55 percent of 
the requirement. 
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Quantico trains officers in the tactics and techniques of warfare, 
with particular emphasis on amphibious operations. This project of 
450 units is badly needed to house young student officers and their 
families and as replacement for 83 sets of public quarters which have 
been declared nth coreg aud must be demolished, and 117 World War 
II rental housing units on which the maintenance costs are prohibi- 
tive. There are now about 150 assigned eligible personnel who are 
separated from their dependents because of inability to find housing. 


NAVAL RADIO RESEARCH STATION, SUGAR GROVE, 
W. VA. (142 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 542 units. There is no housing available now. Completion of the 
proposed 142 units will provide 26.2 percent of the requirement. 

This station will be commissioned in June 1960 and will perform 
communications functions as directed by the Chief of Naval Opera- 
tions and research functions as directed by the Chief of Naval Re- 
search, The research to be conducted requires extreme isolation, 
therefore there are no private housing facilities available. 


MARINE CORPS BASE, TWENTYNINE PALMS, CALIF. 
(150 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 1,117 units. There are now 493 Wherry units available. _Comple- 
tion of the proposed 150 units will provide 643 units, or 57.5 percent 
of the requirement. 

Twentynine Palms is located in an isolated desert area in a com- 
munity with a population of 1,000. The nearest large community is 
75 miles away. In April of 1958 there were 115 families desiring to 
move into the :rea but who were unable to find housing. There are 
278 inadequate Government rental units and trailers at this location. 


NAVAL AUXILIARY AIR STATION, WHITING FIELD, 
FLA. (229 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 1,000 units. There are 118 adequate ‘units available. Completion 
of the proposed 229 units will provide 347 units, or 34.7 percent of 
the requirement. 

Whiting Field maintains and operates facilities for training naval 
aviation cadets to provide aviators for fleet carriers. It is located 
33 miles from Pensacola, which is the closest large city capable of 
providing private housing support. This project of 229 units will 

rovide partial replacement for 346 low-cost rental units (World 
War II), which are approaching the end of their useful life, and 23 
units in converted World War IT barracks. 
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MARINE CORPS AUXILIARY AIR STATION, YUMA, ARIZ. 
(100 UNITS) 


The basic housing requirement for eligible personnel at this station 
is 540 units. There is one unit available. Completion of the pro- 
posed 100 units will provide 101 units, or 18.7 percent of the require- 
ment. It will also provide the necessary on-station quarters for key 
and essential personnel. 

Yuma will provide support for Air Fleet Marine Force Pacific 
units and one Air Force air control and warning squadron. This 
station was transferred from the Air Force to the Marine Corps in 
January 1959. Yuma Housing Authority operates 204 units of for- 
mer Lanham Act houses which are in extremely poor condition and 
the city plans to demolish these in the near future. Other than 
these, maximum community support has been estimated to be 150 


units. 
RENTAL GUARANTEE HOUSING 
NAVAL STATION, ARGENTIA 


Military controlled housing consists of 562 adequate public quar 
ters, 18 inadequate public quarters, and 16 inadequate rental units. 
This item will provide housing for 321 enlisted men and 13 officers. 

Private support housing consists of makeshift structures which 
are considered unacceptable on the basis of even minimum standards. 
Photographs of these structures indicate that they are comparable 
to what is considered slum-type housing within the United States. 
Many of the units do not include inside plumbing with the exception 
of old-fashioned sink and faucet. Electrical wiring installations are 
not governed by code and as a result consist mostly of running wire 
from one part of the house to another and papering or painting over 
the exposed installation. In some cases, water is furnished to the 
houses by garden hoses which lay on top of the ground in pools. 


NAVAL AIR FACILITY, NAHA, OKINAWA 


The basic housing requirement for eligible personnel at this station 
is 529 units. There are now 31 units (quonset huts) of Navy housing 
which have been declared inadequate. Completion of the 200 units 
of rental quarantee housing, will fulfill only 38 percent of the re- 
quirements for naval personnel. 

The Navy air facility provides facilities to support regular opera- 
tion of fleet reconnaissance, antisubmarine, and utility aircraft. 

This item will provide housing for 175 enlisted men and 25 officers. 


NAVAL FACILITY, ANTIGUA, BRITISH WEST INDIES 


The housing requirement for eligible personnel at this station is 
62 units. There are no housing assets available at the present time. 
Construction of 30 units will fulfill 50 percent of the requirements. 

The Naval Facility, Antigua, conducts oceanographic observations 
in selected areas in order to provide the U.S. Navy with more ex- 
tensive information on oceanographic conditions in those areas. 

This item will provide family housing for 24 enlisted men and 
6 officers. 
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Captain Cuew. I have a very short statement on housing, sir. 

Senator Stennis. Proceed, Captain. 

Captain CHew. As you know, section 204(a) of the bill would 
authorize construction of 100 units of family housing at Bermuda 
utilizing commodity credit funds, and section 204(b) of the bill would 
authorize a total of 4,322 units in 17 projects to be constructed in the 
United States. 

We ask approval to increase this total to 4,522 by the addition of 200 
units at the Marine Corps Schools in Quantico. 

These would be financed under the Capehart legislation, if extended. 
No housing financed by appropriated funds is proposed in this pro- 
gram. All of the housing proposed falls within one or more of the 
three categories which require construction of public quarters. 
Quarters will be constructed at stations which are new or undergoing 
major increases, at isolated stations where otherwise no housing will 
be available, or to replace temporary or inadequate housing. Those are 
the three categories. 

Most of the latter is World War II temporary housing which is now 
substandard and is costing us too much to maintain. 

In at least two locations where the Navy has large new housing 
requirements for fleet personnel, we have indications that private 
industry will provide the housing. The Navy considers this a most 
favorable development and one that should be encouraged. Of the 
18 projects submitted, 16 will bring the military housing up to less 
than 55 percent of the requirements for officers and senior petty officers. 

In the two cases that will exceed the 55 percent, at China Lake and 
Twentynine Palms, Calif., the excess is required by the extremely 
isolated desert locations of the installations. That completes my state- 
ment, sir, as regards the housing. We will attempt to answer any 
detailed questions, sir. 

Senator Stennis. I haven’t had a chance to look at your statement. 
What was it you said about—in answer to the questions, what was it 
that you said about 55 percent of your eligible officer personnel and 
petty officer personnel ? 

Captain Cuew. Yes, at 16 of the 18 stations this housing will bring 
it up to less than 55 percent of the eligible personnel. 

Senator Stennis. At the two of them it will bring it up to 55 
percent ? 

Captain Cuew. On two of them it would be slightly more because 
of the isolated nature of the stations, sir. 

Senator Stennis. Now you have other installations where you have 
had housing authorized and built in the past. 

Captain Cuew. Yes, sir. 

Senator Stennis. How many additional installations do you have 
where it has already been brought up to 55 percent or above? Do you 
know offhand ? 

Captain Scuumacuer. No, sir, I don’t know. 

Senator Stennis. We have to get something like that to get a picture 
as to the progress of this program. 

Captain Cuew. I think that could best be answered, sir, with the 
total Navy housing requirements as we see them today versus the num- 
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ber that we now have, and I can give you those figures fairly 
accurately. 

Senator Srennis. That is rather general. I would just like to get 
the number of installations that have already reached or will 
reached with this program 55 percent. 

Captain Cuew. We will furnish that for the record. 

Senator Stennis. Then you might put an asterisk on those that for 
special reasons are above 55 percent. 

Captain Cuew. Yes, sir. 

(The information requested is as follows :) 

At 145 major areas where housing is programed for military personnel, 37 
of these areas had military housing assets of 55 percent or more of their housing 
requirement. In 18 of the 37 areas large numbers of housing units were con- 
structed to meet needs in time of war. Some of this housing is no longer con- 
sidered as long-term assets, and efforts are being made to dispose of it. Changing 
military conditions have reduced the activity at many Navy installations. The 
remaining 19 areas with 55 percent or more are extremely isolated, or located 
in overseas and foreign areas where adequate housing cannot be obtained in the 
local economy. 

Senator Stennis. And that give us a guideline. Let me put this 
problem to you. Where we have these installations now, this change 
in the program, the weapons program, missions program and every- 
thing, it shifts around so fast in 5 years there is a possibility that the 
housing will be in the wrong place. 

What is your response to that? What do you know about this 
program ? 

Captain Cuew. I would say that we have been as careful in the 
consideration of housing as we possibly could. 

We have screened it with a fine-tooth comb and we have looked into 
that aspect of it. I can’t answer, sir, as to the permanence of a base 
beyond 5 years with the changing weaponry. There is always that 
possibility. We try to include it in our plans, sir. We do our best 
to do that. 

Senator Stennis. I know there are possibilities but we have to talk 
about probabilities. Do you think according to this scheduling that 
the probabilities are that they will still be needed ? 

Captain Cuew. Under the current plans, the housing that we have 
programed is to meet the current plans as we now see them, sir. 

Senator Stennis. Are there any particular locations that you want 
to point out? Don’t assume we are going to apprave this program 
in its entirety. I don’t know what we may do. But you might have 
some critically needed items on here. 

Captain Cuew. Yes, I would say that critical housing, particularly 
Key West is critical. It has been the subject of a great many news- 
paper articles. I would say China Lake, an isolated station, is also 
critical. 

Senator Srennis Where is that? 

Captain Cuew. Naval Ordnance Test Center, China Lake in Cali- 
fornia, sir, that is critically needed. That is needed for the type work 
we do out there, the caliber of the people who live there, and it is 
an isolated station, sir. 

Senator Stennis. You might want to supply a list of critical loca- 
tions, asking for more consideration of this matter. 
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Captain Cuew. Senator, let’s put it this way: We started out, for 
our initial naval requirements in housing, at about 7,000 units. It has 
been reviewed and screened down to the present figure of 4,322 plus 
the 200 additional units at Quantico, and I would say that they are 
all firm as we see them today in our plans, They have been screened 
and screened and reduced. 

Senator Stennis. 7,000 to what now? 

Captain Cuew. To 4,522, sir. 

Senator Stennis. We have had some correspondence here pro and 
con about housing at Glynco Naval Air Station. 

Captain Cuew. Yes, sir. 

Senator Srennis. 225 units on page 20. Maybe you had better give 
us a special justification for that. 

Captain Cuew. I would like Captain Schumacher to do that. 

Senator Stennis. All right, Captain. Proceed. 

Captain Scuumacuer. Mr. Chairman, our basic requirement for 
eligible personnel, that is just officers and the senior grade petty of- 
ficers at Glynco is 906 units. 

Senator Stennis. That is based on what, 100 percent ? 

Captain Scuumacuer. That is all of those eligible people who are 
assigned to the station. Yes, sir, that is right. 

Senator Stennis. All right. 

Captain Scuumacuer. There are now 82 units available. The com- 
pletion of the proposed 225 will increase this to 307 units which will 
fulfill, then, 34 percent of our total requirements for all our eligible 
married personnel. The Glynco Air Station provides and maintains 
facilities for training all combat information center personnel for 
ship and fleet units. 

his activity was moved to Glynco in 1958. A survey team, which 
we consider qualified, had made several surveys down there and estab- 
lished that adequate private rental is not available in the area. 

The station is surrounded by a resort area where seasonal high 
rentals prevail, pricing most of the housing out of the market for 
military personnel. 

In October of 1958, in response to an inquiry, we received letters 
from several of the realtors and builders down there, and without 
exception they responded to these inquiries that there were no 3 and 
4 benrotin rentals available—just a flat ““No—none available.” They 
offered to build houses for the Navy people. The prices ran $20,000 
to $25,000 and up. Those houses are out of the market for our en- 
listed personnel, sir. 

Senator Stennis. That is what you are up against at maybe more 
places than one. 

Captain Scoumacuer. Yes, sir. 

Senator Stennis. It just costs too much money, is that right? 

Captain Scuumacuer. That is right, sir. 

Senator Stennis. You are speaking of your own knowledge now? 

Captain Scuumacuer. Yes, sir. I was at Glynco a month ago, Sen- 
ator, and there is no doubt about it. There are some vacant rentals 
in Brunswick, Ga. I looked at some of them, sir. I saw several 
which were reconverted bedrooms, two or three at a time on the sec- 
ond floor of an old building. 
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They want pretty good prices for those too. But as far as provid- 
ing housing for a man with, say three children, bicycles, and all the 
things that go with expanding families, those facilities just are not 
available at Brunswick, Ga. 

Senator Stennis. You are the kind of witnesses that I like to have 
testify here on these matters, some one who has been there and has 
seen the problem. 

Now we can’t have that as to all these projects. You are what I 
would call, as a trial lawyer, an eyeball witness. You have been right 
in there and looked at it with your own eyes. 

Captain Scuumacuer. Yes, I was an eyeball witness at Glynco 
about a month ago and around the rest of the country in the last year. 

Captain Curew. We are fortunate, Senator, because Captain Schu- 
macher has gone out and, as a matter of fact, he is practically a 
hatchet man here because he has screened every project. That is why 
we feel that they are firm as we see them within the base 
requirements. 

Senator Stennis. Senator Cannon, do you have anything special 
to add? 

Senator Cannon. No questions. 

Senator Stennis. Mr. Clerk, are there any other projects here that 
we have had any letters about? 

Here is a letter, Mr. Reporter, from Secretary Bantz regarding 
Quantico. 

(The letter referred to follows :) 


DEPARTMENT OF THE NAVY, OFFICE OF THE SECRETARY, 
Washington, D.C., March 23, 1959. 
Hon. RicHarD B. RUSSELL, 
Chairman, Committee on Armed Services, 
U.S. Senate, Washington, D.C. 


My Dear Mr. CHAIRMAN: The proposed bill S. 1086, fiscal year 1960 military 
construction authorization program, contains an item for authorization to 
construct 250 units of Capehart housing at the Marine Corps Schools, Quantico, 
Va. 

I have approved for construction 450 units for the Marine Corps Schools, 
which was subsequently approved by the Federal Housing Administration. 
Construction of 450 units together with existing housing, will provide 55 percent 
onbase housing to support the gross long-range requirements of the activity. 

The Department of Defense and the Bureau of the Budget have given their 
approval for the construction of 450 units. It is accordingly requested that 
your committee give consideration to making appropriate change to S. 1086. 
The Marine Corps is prepared to provide additional data to support the require- 
ment for 450 units, if desired. This request,yhas been coordinated with the 
Department of Defense. A similar request is being made to the chairman of 
the House Armed Services Committee. 

Sincerely yours, 
F. A. BANTz, 
Assistant Secretary of the Navy (Material). 


Senator Stennis. General Seeman, there is a request here for 12 
units of military housing at the Army Transportation Depot at 
Charleston, S.C. Do you know anything about that? 

General Srrman. Yes, sir. This was not part of our program as 
we submitted the bill to the House and to you, sir. We were ques- 
tioned on it by Mr. Rivers of South Carolina. 

There is no question about it, there is a need there. It is a small 
project. It is not one which we can accommodate under the Cape- 


hart program normally because of its small size. Therefore, this 
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request for authorization was put in in the House, sir, at the initiative 
of Mr. Rivers. It is indeed that we so far have not been able to 
include the matter within our priorities. 

Senator Stennis. You think there is a sound need though? 

General Seeman. Yes, sir. It is a well-justified need for that. 

Senator Stennis. You are not considering moving that unit or 
anything, changing your program there that would cause it 

General Seeman. No, sir, it is one of the basic Transportation 
Corps depots. 

Senator Stennis. All right, thank you, sir. 

Back to the Navy now. Is there anything further you gentlemen 
want to say on the housing or on any other subject ? 

Captain Cuew. No, sir. 

Senator Srennis. You might look through your list there and see 
if you want to submit anything special about items like Glynco? 

Anyway the record will not be closed. You can bring in any addi- 
tional matters, any service can, 

Captain Curew. Thank you, sir. 

Senator Stennis. On any subject. Our mission is to try to get the 
facts. I know we won’t reach a sound conclusion unless we have 
the facts. 

Captain Cuew. Yes, sir. 

Senator Stennis. Senator Cannon, do you have anything further? 

Senator Cannon. No, I have nothing further. 

Senator Stennis. We want to especially thank all of you who have 
been here and cooperated on this bill. You have been willing wit- 
nesses, willing to stay, willing to come back, willing to tell us what 
you knew, and that means a great deal. 

I dont’ know of anything that commends itself more to me than 
having someone come here and sit at this table under their responsibil- 
ities as officers in your service and tell us that they know personally 
about these items. 

We can’t have witnesses that know about all of them, I know, but 
it certainly is helpful and whenever you can I appreciate your hav- 
ing someone, especially where they are out of ordinary or are for 
any reason unusual, or if they are new items, because we need guid- 
ance on those. 

All right. With the thanks of the committee we will recess now 
until 10:30 tomorrow, but this hearing will be subject to the call of 
the Chair. We will get you,back later. 

(Whereupon at 5:35 p.m., the subcommittee recessed subject to the 
eal] of the Chair.) 
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MILITARY CONSTRUCTION AUTHORIZATIONS, FISCAL 
YEAR 1960 


TUESDAY, MARCH 17, 1959 


U.S. Senate, 
SUBCOMMITTEE ON Miiirary CONSTRUCTION 
OF THE COMMITTEE ON ARMED SERVICES, 


Washington, D.C. 


The subcommittee met, pursuant to recess, at 2:35 p.m., in room 
212, Senate Office Building. 

Present: Senators Stennis (presiding), Jackson, and Cannon. 

Also present: Harry Wingate, chief clerk, and Gordon A, Nease, 
committee staff. 

Senator Stennis. The subcommittee will be in order. 

Our hearing this afternoon will be an open hearing. In order 
that all visitors may be able to hear, let us have absolute quiet. Any- 
one that wishes to talk, and I don’t mean to limit them, but I will 
ask them to excuse themselves from the room. 

I want to call on General Seeman to proceed, after a very brief 
statement by me. 

The purpose of the hearing this afternoon is to receive an overall 
presentation of title I of S. 1086, the Army portion of the military 
construction authorization bill. 

It is my understand that Maj. Gen. Lyle E. Seeman, Director of 
Installations in the Office of the Deputy Chief of Staff for Logistics 
has a detailed statement which he will place in the record and will 
then address himself to the highlights of the program. 

: ‘amma thereafter we hope to take up the line items in the 

ill. 

General Seeman, we are glad to have you here, sir, and you may 
now proceed in such fashion as you see fit. 


TESTIMONY OF MAJ. GEN. LYLE E. SEEMAN, DIRECTOR OF INSTAL- 
LATIONS, DEPUTY CHIEF OF STAFF FOR LOGISTICS 


General Seeman. Thank you, Mr. Chairman. 

In accordance with your desires, I have prepared an abbreviated 
presentation for you and will avoid taking your time for the full state- 
ment which you have asked to be put into the record. 

I further understand from Mr. Nease and your opening remarks 
that you do not wish to take up title V relating to the Reserve 
facilities. 

I will further abbreviate the statement at this time and will be pre- 
pared to come back to it whenever you so desire. 
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Senator Stennis. Well, we have gotten into a pattern here, Gen- 
eral, of getting through with the regular services and then we take 
an overall look at the Reserve forces part of the bill. 

I believe in that way we can better judge the two programs. 

General Sreman. The Department of the Army is requesting a 
total construction authorization of $231,252,000 in title I; and in title 
V, $20,748,000 for the Reserve; $8,316,000 for the Coast Guard. 

As this committee realizes, living and working facilities are as 
necessary as the men and weapons to man our defenses. Military 
construction provides a new facility where need exists or where a new 
or expanded mission requires additional accommodations. 

As you requested, the vital Army programs and deployments have 
been outlined for you in the earlier operational briefings by Secre- 
tary Brucker and General Lemnitzer. However, the military con- 
struction effort applied to support any particular Army program is 
not necessarily directly proportional to that program’s overall share 
of the entire Army budget. 

It is more proportional to the urgency of the mission and the ex- 
isting deficiency. For example, 50 percent of the fiscal year 1960 
construction authorization we are requesting is in support of surface- 
to-air missile—including NIKE-ZEUS—facility requirements, al- 
though the Army, as a whole, is planning only about 10 percent of 
its entire fiscal year 1960 obligations for surface-to-air missile 
programs. 

Omitting for the moment the Reserve forces facilities which I will 
mention later, the Army’s fiscal year 1960 construction authorization 
request is 38 percent below our average new authorization requests 
for the last 4 fiscal years. 

It is about 20 percent of the requests submitted by field command- 
ers. We have virtually eliminated replacement projects. Welfare 
and morale projects are minimal—and such as we do ask for are 
isolated areas. 

We are making major progress in reducing the gap between au- 
thorizations and appropriations. Our presently planned new appro- 
priation request for fiscal year 1960 is $341 million which will finance 
new authorizations requested in this bill plus a substantial amount of 
valid prior years’ unfinanced authorizations. 

After an estimated $142 million in rescissions at end of fiscal year 
1959, we will enter fiscal year 1960 with $340 million in unfinanced 
authorizations. After authorizations granted in fiscal year 1960 and 
with the new $100 million rescissions at end of the year, we estimate 
that there will be only $131 million unfinanced authorizations into 
fiscal year 1961. This, we believe, leaves the Army in a reasonable 
position, and we recommend no further substantia] reduction. 

The Army’s title I request of $231,252,000 includes $17,500,000, 
carried in section 103, for authorization unspecified as to projects, 
similar to last year. Section 101, unclassified, totals $114,422,000, 


with $90,212,000 inside the United States; $24,210,000 outside the | 


United States. 

Section 102 covers classified requirements worldwide in the amount 
of $99,330,000, with $3,700,000 inside the United States; $95,630,000 
outside the United States. $87,958,000 is for overseas surface-to-air 


missile defense facilities and for research and development test fa- 
cilities for NIKE-ZEUS. 
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Section 104 provides family housing—326 units of MCA, 557 units 
of surplus Sa and 6,199 units of Capehart, which we request 
be amended to 7,399 for a 1,200-unit project at Fort Devens, for which 
we have received approval since the draft bill was presented. 

Section 105 requests amendments to previous public laws for de- 
ficiencies in authorizations for certain projects in the total amount 
of $1,186,000. 

The Army’s total new authorization request for specified projects 
of $213,752,000 includes $5,372,000 for Korea and $6 million for two 
forward depots prestocked with relatively few but highly selective 
items of equipment, strategically located to provide prompt issue of 
supplies in event of hostilities in the most potentially troublesome of 
the world’s unsettled areas. 

After the surface-to-air facilities, at home and overseas, the remain- 
ing $85,396,000 authorization requested is divided into nine construc- 
tion categories as follows: 


IIIS SURIENT, a wnns cig cesar reise tomsinancne Sa $20, 529, 000 
en memmrnIROMENURDDG™US  (SRUNCE  TONNHCRUIICURUOED Fn nn ee mmmtieeerenns 6, 844, 000 
ae TR UE AE ih a AM dP tap 4, 150, 000 
a ee re ath anion in ci rea ea naeah nase ene 7, 680, 000 
Neen ee een en cmcmiareserareneh sunt stiwmniregineekartteadiebaas 7, 508, 000 
erate eeecuerena einai earn taeionede 637, 000 
i) CU” OR eo cares iotesierscmnermgogreventcnmannaas 21, 766, 000 
eS pounues anu srounc improvements... 15, 993, 000 
a tia eee er alana aie 294, 000 


You have indicated special interest in the Army aviation program, 
title I contains $7.7 million for the support of this program; $37,- 
631,000 is provided for our field forces installations in the continental 
United States, which constitute the foundations of our educational 
and training complex as well as accommodation for the Strategic 
Army Corps. 

Mr. Chairman, the first three books contain the data sheets for the 
Active Army, and the other two books contain the individual data 
sheets for the Reserve Forces. 

I will be happy to try to answer any questions that you might have. 

Senator Stennis. Thank you very much. 

Gentlemen of the committee, we es adopted a pattern in previous 
years of deferring all of these Reserves until we get the Regular 
forces in and get that picture, and then get the Reserves in the picture 
together. So, for that reason I thought we would follow the pattern 
this year and consider them in that way. 

Now, General Seeman, we have quite a few questions that have 
been prepared by the staff for the committee, and I don’t know 
whether you have been advised of these questions here or not, but 
if it is agreeable to the committee we could submit these questions now 
and at this place in the record, the reporter will reserve space and 
your answers could be inserted later. 

General Seeman. At your pleasure, sir. 

(The information referred to follows :) 

I. Do you propose to ask for funding of this entire program as described in 
this bill during fiscal year 1960? 

Response: The Army’s funding plan to support the appropriation request is 
still being reviewed in the Bureau of the Budget. In its present form all of 


the requested authorization is planned for funding with the following excep- 
tions: 
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(a) Fort Rucker, Ala. Item 107 for land acquisition. 

(b) Fort Bliss, Tex. Item 224 for eight GM NIKE Radar training areag, 

(c) Baywood Park, Calif. Item 1 for land acquisition 

(d@) Italy. All projects at Site Neptune and Bosco Mantico with the 
exception of item 43 for a parachute shop. 

(e) Research and development technical and support facilities. We are 
funding $51 million of the $67,520,000 requested authorization. 

The total of authorization for which funding is not requested is $18,112,000, 

Il. In compiling this bill, were true operational requirements given priority 
over marginal ones? We want to be certain that projects authorized are ab- 
solutely essential to the overall combat effectiveness of the Army. 

Response: Very careful consideration was given in screening the projects 
to make sure that those in support of the true operatoinal requirements remained 
in the program. The Army believes that all the projects in this bill are 
essential. With the exception of the Baywood Park land acquisition, which is 
included as a public safety measure, all the projects will contribute to increasing 
the combat effectiveness of the Army. 

III. Is this program designed to support 900,000-man troop strength, as 
approved by the Congress last year, or for a reduced force? 

Response: This program was designed to support an 870,000-man troop 
strength. 

TV. I know a careful review of all construction programs requested by the 
various components of the Army Establishment was made before arriving at 
the requests making up the bill. Will you tell us how much the total original 
requests were, thus, giving us some idea of the stringency of your review? 

Response: Projects totaling approximately a billion dollars were screened, 
Thus the careful and detailed reviews by the Department of the Army, Depart- 
ment of Defense, and Bureau of the Budget eliminated four-fifths of the program 
as submitted to HQ, Department of the Army. 

V. I know you make a continuing study to insure full use of existing facilities 
and to dispose of excess installations of no use to you. Will you supply for the 
record a list by States of those installations inactivated during the past 2 
years and those contemplated to be inactivated in the near future? 

Response: The following installations and/or activities by States were inactl- 
vated during fiscal year 1958 on the dates indicated : 


Installation or activity Date 


Alabama: Phosphate Development Works, Ala____-_---__--_________ 1 Sep 1957 
California : 


Oakland Depot Activity, Calif. (1 Warehouse) -...._--_____ 15 May 1958 

Riverbank Ord Plant, Calif._.____- ee seen AL kee 81 May 1958 
Delaware: Delaware Storage Activity, Del_.........____________ 30 Jun 1958 
eee = eer en ee ee ne eee 1 Oct 1957 
Indiana: 

eee Tam FOr Ore Rel ak a i ss a eet St 30 Sep 1957 

INO, Es peer inen hs 1 Oct 1957 

I, RIC? UR i wicciesiestaum 31 Mar 1958 

Demereouvese ener WACiuVicy, Im. 2 we 30 Jun 1958 
Kansas: Sunflower Ord Works, Kans____~...-.-______________ 31 Dec 1957 
Louisiana: 

New Orieens Storage Activity. La. .........-_......-<_...... 31 Aug 1957 

INE: II, OR i cee 1 Oct 1957 
Maryland: 

Ordnance Assembly Plant, Md. (Industrial Activity) ...._______ 1 Oct 1957 

Curtis Bay Storage Activity, Md_...-.---...-._-_.___-____ 28 Dec 1957 
Massachusetts: 

Beever Crd LOGt BCOTION, DERGB 66x osinciein mes dmedmindemnocee 16 Dee 1957 

BO RD RI Se dee ba ne a ED 31 Aug 1957 

Hospital Mission, Murphy Army Hospital, Mass_____.__________ 1 Jan 1958 
Minnesota: Twin Cities Arsenal, Minn__...-......-..___________ 1 Dec 1957 
Missouri: 

Nee en eee ON a armies aieseclnteesinge 1 Dee 1957 

neem 31 Jan 1958 


New Jersey: Belle Meade Depot Activity, N. J 
New York: 
Niskayuna Ord Modification Plant, N.Y ..-------.--__----_ 25 Jul 1957 
I i cslabish crim sebechcnaniacininiasenevinnat 31 Dec 1957 


sewn + Mh peelade aston eal 30 Jun 1958 
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Installation or activity Date 
Ohio: Ravenna Arsenal, Ohio (Industrial Portion) ~....--------~- 1 Oct 1957 
Pesnavivania: Schuylkill Arsenal,; Pas... -.._..-....-........-- 1 Apr 1958 
Tennessee: Milan Arsenal, Tenn. (Industrial Portion) __._.__------~~- 1 Oct 1957 
Washington: Seattle Army Terminal, Wash__-----~-------~------ 1 Oct 1957 
Wreeonsin::: Badger Ord Works, Wises... 2423 eee e 1 Mar 1958 


The following installations and/or activities by States have been inactivated 
or are planned for inactivation during fiscal year 1959 on the dates indicated: 


Installation or activity Date 
nn I TR coher aig eh asain 30 Jun 1959 
meer SBOP TRO ON ais oie piercing aoe = A innicliticain Pinciaianiie hae 31 Mar 1959 
Indiana: Kingsbury Ordnance Plant, Ind__---------~---.---~------ 1 Apr 1959 
Nee eee eee ene een eencienansaincnemerssanaeenarertiena nbarareren 30 Jun 1959 
Maryland: Aberdeen Ordnance Depot, Md_---------------------- 30 Sep 1958 
New Jersey: Caven Point Army Terminal, N.J_-----------------~-- 1 Nov 1958 
Ohio: Lima Ord Modification Center, Ohio.._._....-._--.----_---- 31 Mar 1959 
Pennsylvania: Branch U.S. Disciplinary Barracks, Pa____.-----~-~- 2 Mar 1959 


There are at present no installations approved for closing in fiscal year 1960. 

VI. This committee has repeatedly expressed concern over authorization being 
requested for renovation and construction of new hospital facilities when maxi- 
mum utilization was not being made of existing facilities. How much new 
authorization are you requesting in this bill for hospital construction or 
renovation? 

Response: New authorization totaling $6,788,000 is requested in this bill for 
hospital construction or renovation itemized as follows: 


PROPOSED HOSPITAL RENOVATION 
Estimated cost 
Ordnance: Redstone Arsenal, Ala. (Conversion of building 112 to 
Plowpltel) «now os neds eScc ac csi cadena ate enn wee Coe $844, 000 
Engineers: Fort Belvoir, Va. (Air condition Dewitt Army Hospital) 748, 000 
Medical: Fitzsimons Army Hospital, Denver, Colo. (Recovery ward, 


Bintn-Messital-Bullding) «2 22cccnncenccncncwaunencennn ould 110, 000 
Fifth U.S. Army: Fort Leonard Wood, Mo. (Alterations and addition 
to Héupital Mons) <6 tc sec cnc sdiccccctcccnccsdeeeden at TW 220, 000 


Detel- eration OO 60 nena nc ene Renewed 1, 922, 000 


PROPOSED HOSPITAL CONSTRUCTION 


a Rg Ce Mg og aah 6 Raia oe Bahl de 2 a EAA eR RE i 4, 866, 000 


Total euthorindtion varmenteG neo og cn nnaeseemne 6, 788, 000 


VII. (a) Are there any other existing Government hospital facilities that can 
be utilized in place of those you are requesting? 

Response: None. The hospitals proposed for renovation at Redstone Arsenal, 
Ala., and for new construction at Fort Eustis, Va., are replacements for can- 
tonment type facilities now in use. 

VII. (b) Will you submit for the record a tabulation showing the bed 
capacity of Army hospitals during fiscal year 1958, together with the average 
number of beds occupied by military personnel and dependents, and the cost- 
per-patient-day ? 








248 MILITARY CONSTRUCTION AUTHORIZATION 


Response: The following table represents the normal bed capacities existing 
in continental U.S. Army hospitals as of January 1, 1959: 


ey 


} 


Class Army area Normal bed 
capacity 

oo wd 
Reh se Sel S LO ee coed apis d tabs swede cntessewennnae — 11,197 
RN 8 Ry | | ee ae coin aaa aa 2, 191 
.. | Se ae. : Bee ks es Sisvalids eh essen 3, 879 
ESS eee 11,176 

ee ne aoa oan 4, 763 


5th U.S. Army 


aah calii teeta caisigehaeciro Se ena inate ati. ete baa 4,276 
et ca ksdo ete ts Dele iad 3e ede “ 2, 892 
Military District of Washington_._.........-..--.---- healsas é 641 

eibekinaweetanwrneausenimnmeget binwdelige taba dacs tidedpcbbo scan a 41,015 


1 Hospitals under the jurisdiction of the Surgeon General, Department of the Army. 
3 Hospitals under the jurisdiction of the commanding general, U.S. Continental Army Command, 


Of the above only 3,950 beds have been authorized for construction since 
World War II. Of these 2,401 beds have been completed, 874 beds are under 
construction and 675 beds have been authorized for construction, not yet 
undertaken. 

The following table represents the daily average number of beds occupied in 
continental U.S. Army hospitals during fiscal year 1958 : 


Total daily average occupied beds__.__..___-__--_----_-_----~----~- 10, 345 
I iia hI i haiti crennemewenwbee 5, 910 
I sects taceisindncins cea eats iceman ensien 64 
Se a cd. 0 casas ectnin eocinbcsnip li bation 632 
i stationed Liha 1, 746 
ION i sii chs deichntittentins view bhcsirentohtibilear b-catenin 137 
a a a cris dle ernhtecd ia cect eons sd digests en within bs mh 427 
i eh Cetra keel 13 
a iii cal ec aaa ttl wks dike sities einéite doer 328 
I nepipnipnbantndususanis 29 
Nee a eatin linsains ci cmeulines 44 
Neen  . scuethbenntmereanisaremesaaeeals 1, 015 


1Includes dependents of personnel of Coast Guard, Public Health Service, Coast and 
Geodetic Survey, allied and neutral military, and authorized civilian employees. 

2 Includes cadets, Reserve Forces Act, 1955, trainees: active duty personnel of Coast 
Guard; Public Health Service; Coast and Geodetic Survey; Bureau of Employees Com- 


pensation beneficiaries ; other U.S. employees; Veterans’ Administration beneficiaries; and 
general prisoners. 


The average cost per patient day for fiscal year 1958 in continental U.S. Army 
hospitals was $23.86. 

VIII. What percentage of your total requests for authorization is for overseas 
construction? We have in the past expressed a desire that greater vigilance be 
exercised to insure that overseas construction is kept to a minimum and that 
the stationing of dependents in areas of potential combat be severely questioned. 
Can you supply for the record the number of Army dependents presently overseas? 

Response : 


1. Overseas construction accounts for 51 percent of the total authorization 
requested for fiscal year 1960. 


For 
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2. As of September 30, 1958, there were 248,949 Army dependents in overseas 
pase rights areas and Okinawa. 

(a) In view of world conditions, particularly the Berlin crisis, are there any 
plans to evacuate dependents from overseas areas? 

Response: No. Although plans exist for emergency implementation, there is 
presently no intention to evacuate dependents from overseas areas. 

IX. Are you contemplating a missile range in the Pacific for testing of the 
NIKE-ZEUS antiballistic missile? 

Response: Yes. 

(a) Is this the range originally planned for the Atlantic? 

Response: This is the development and test operation originally planned for 
downrange in the Atlantic Missile Range. It became necessary to consider 
moving this operation from the Atlantic to the Pacific Ocean late in 1958, when 
difficulties involving the use of certain island areas in the Atlantic plan prevented 
us from using that area. 

(bv) Is this not a duplication of the Navy Pacific Missile Range? 

Response: This is not a duplication of the National Pacific Missile Range; 
rather it is an addition and it fulfills requirements for space and range safety 
for the NIKE-ZEUS test program that cannot be otherwise provided in the 
National Pacific Missile Range. 

X. Sec. 414 of the bill is designed to repeal the law that requires the Military 
Departments to come into agreement with the Armed Services Committees in 
respect to certain real estate actions involving $25,000 or more. What is your 
feeling inthis matter? And why is this being requested ? 

Answer: The Department of the Army has supported the recommendation 
of the Commission on Organization of the executive branch of the Government, 
commonly known as the Hoover Commission, (Recommendation No. 10 of report 
on real property management submitted to Congress by letter dated June 6, 1955) 
that the provision referred to be repealed because it is a deterrent to orderly and 
efficient real property management. 

Inasmuch as the Attorney General of the United States has in addition advised 
the President that the provision is contrary to the constitutional separation of 
powers, and the President, in his budget messages to Congress in 1958 and 1959, 
called for the repeal of this provision, sec. 414 was included as part of the 
legislative program. 

XI. Will you submit for the record a chart of land acquisitions contained in 
title I of this bill and for what purpose? Also a comparison for the past 5 years. 

Response : 


Land acquisition contained in title I of this bill with purpose 


Station | Acreage Cost 





Fort Rucker, Ala. (for stage fields for fixed-wing training). _........_......---- 3 600 $60, 000 

Baywood Park, Calif. (remainder of impact area—impractical to decontaminate) 487. 28 144, 000 

Helemano, T.H. (for expansion of antenna field) -_...............-.-..-..--.--..-- é 60 90, 000 
| 


WO. cccncccccuscthicdsansdddsgdtustochasedpdsdesles deaveaite bedsaiedecoantet | ons cencen= 294, 000 
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Land acquisitions, authorized by military construction program for fiscal years 
1955 through fiscal year 1959 


——_ we 




















| 
Station Acreage Cost 
—_— | 
Public Law 83-534 (fiscal year 1955): 
Gene weerene wacwey, Bens. tu. aU i eed elec dieds 106. 01 $221, 000 
Letterkenny Ordnance Depot, Pa_.........----.--....-... Meh ted sila kee Se 150 19, 000 
ie caliicicnakdun nnd ipakeerunc~nebaen=sdenenacncce 2. 33 4, 000 
Point Aux Pins Ammunition Terminal, Ala__.-.--........--.----------- 15, 350 | 950, 000 
Dime ween AL BOL As Lia 2 2, 840 3, 432, 000 
i ee Ronn kere di nenaneehcacee 4, 626, 000 
Public Law 84-161 (fiscal year 1956): | 
Pine Bluff Arsenal, Ark...-.-------- a Saeed StS LLL Ls. Ss. 29 3, 000 
West Coast Ammunition Terminal, Calif_......_.......-..........------. 22, 360 3, 209, 000 
ere Ge, CE. ce ccewnnnce Ene dition aaa eam edb amamenesud 31, 020 | 2, 261, 000 
ia ea etal ae ini bia ebaiouie 52, 088 30, 500, 000 
ee Oe cee Leer ios Bee calb 2, 405 2, 345, 000 
I ed eninge a 38, 318, 000 
Public Law 85-968 (fiscal year 1957): 
Wore Worcs Ceumerenparenen Wer 2 Soci lw se ck 195. 6 244, 000 
Fort Devens (Wellfleet), Mass__...-...-..-___- bch negesairioa eae a 1, 884 | 302, 000 
NN tence pinikenen sche in caetteataaaeeed 216 83, 000 
Ne eT ee ee dl tL emondwendbanntmbemea 800 80, 000 
Sure NS ONS a tein, SOR cg I a ae le 24, 582 | 522, 000 
PRE DUCT BROMO V ATION TE. TE ok ace caw erig sn sasopebnennéseseenn- 153 143, 000 
Helemano, T.H Sa a a a Oe 6.11 9, 000 
OE SSS Si ERS a A ee aS a ae 46 17, 000 
SAM site support facilities: 
Nee ne Ns dtichdinhnabeicinmetinwndmed = 2 7,000 
Tene en ce een adh 2 | 4, 000 
vanes "Oa ) Biren ron a Bo lew bc cc i ek 2 | 4, 000 
ene OG bea 5 Goto l sad cert ati d nicks esl cides use | (‘) 4, 000, 000 
a ere en tania a baenonomneemeen a Seieektans 5, 415. 000 
Public Law 85-241 (fiscal year 1958): 
ne. eunsnbepestefuncens= 64.8 36, 000 
tn ee ee oe en bcaeeccnmmnatel 1, 25 40, 000 
arg see Ore arenes Greet, Wer ik Ss ek dl ck hee 370 75, 000 
ta RO NOE oe cer Be seg dita eimecibemaie 2.5 675, 000 
casa bhecsnenionceanedintammabhinien --| 933 1, 134, 000 
eI DLS atk tla dids wai SaSseee | 1, 960, 000 
——————————S>=|_ ———————— Ss 
Public Law 85-685 (fiscal year 1959): 
Carlisle Barracks, Pa_____--- a i la ha 49.97 | 354, 000 
Fairbanks Permafrost Research, Alaska_._......-- saaiamehtndisnstiiesiiistinteiledtiniant | 13. 64 7, 000 
ee DI pare sh Scenes bind bbs dein bes sts anit date eteaetee atk | (?) 9, 742, 000 
NN OND oa cbt ek cdl atce ssc Sptecceeteecewnstewcctc _..-----| 10, 103, 000 








1 Not specified. 
2 3,402 acquisition and 7,845 restrictive easement. 

Senator Srennis. Senator Jackson, do you have some questions? 

Senator Jackson. Mr. Chairman, just one question. 

We are a bit concerned, General, whether there have been so many 
deferments that we are going to be stuck with a pretty big bill next 
year, or in the next 3 or 4 years for military construction. 

I noted that you referred to approval of one-fifth of the requests 
submitted by the field commanders. I realize they always submit max- 
imums, but I am just wondering how far we have gone in sacrificing 
the military construction program for this period in order to push 
other projects that may have a more urgent nature. 

If we are merely deferring projects, we are just kidding ourselves 
in the amount of money we are saving. 

Now, that same question was put to the Navy. I think it would 
be helpful to really find out what we are going to be up against for 
the next three or four years in the way of military construction, in the 
long-term haul. 
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General Srpman. I understand your question, sir. It is a very 

rtinent one. 

The field requests as you mentioned was about five times what we 
have requested in this bill. Actually, we went, in proceeding with the 

rogram, to higher authority and we started out with the program 
about two times what is in this bill so we ourselves on the staff have 
combed it through very seriously and very religiously. 

We have combed out all those items which are simple replacements ; 
even though we could do a much more economical job operationally, 
they had to be deferred. There is no great crying need in a lot of those 
things. There are general principles about deferring for the time be- 
ing morale, welfare, community type enterprises that we can get away 
from doing at this particular time; even though it affects the morale, 
it has to be deferred. 

After this review by the Defense and the Bureau of the Budget we 
now come to you with the scope that we have at this time. 

Senator JAckson. We all want to save money and I certainly feel 
there are some things they can get along without. 

I think the only thing, at least I would like to have, is some indica- 
tion of projects that will be compelled to be acted upon at a later date. 
Whatever we can get along without for a while, | think we will be 
better off because we have a pretty heavy load elsewhere and we all 
want to save whatever we can save. But, on the other hand, we don’t 
want, to delude ourselves in thinking that because there has been a real 
cut in the military construction program this time, that this will 
establish a pattern and it will stay at this level. 

I would like to know just how it is going to look next year, and in 
the next 2 or 3 years barring unforeseen developments, of course. But 
I would like to know, looking solely at the long-term haul of the 
Army and as they see it in the light of research and development, 
the necessary modernization that must go on, not now, but if you could 
submit that for the record just what your thinking is on that, I would 
appreciate it. 

General Srrman. You will have some of that, sir, in the programs 
which were reviewed this morning on where the long-range picture is. 

You are exactly right, in that just pushing something forward is 
not gaining anything at all. 

One of the guidelines has been to establish relatively stable pro- 
grams over the years, and the operational programs that you saw and 
heard this morning take first priority. 

Senator Stennis. We have specialized in various things in past 
years. I know one year the Air Force had all of their construction 
in the extension of runways. We had one year where everyone con- 
centrated on warehouses. 

Now we will get into this in a few minutes but have you concen- 
trated on anything particularly now in one class or type? 

General Seeman. No, sir. 

Senator Stennis. Was it more or less general ? 

General Seeman. No; as I have mentioned we have taken the prior- 
ity programs. 

Senator Srennis. All right, are you going to present your line 
items yourself? ‘ 

General Srrman. Yes, sir. 
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Senator Stennis. Well, I think we will try that a while and then 
switch back 

General Szreman. Right down the bill in the order they are pre- 
sented to you, sir. 

Senator Stennis. We see it. All right, General Seeman, proceed, 

General Sreman. Thank you, Mr. Chairman. 


TECHNICAL SERVICE FACILITIES INSIDE THE 
UNITED STATES 


ORDNANCE CORPS 


Mission: The assigned mission of the Ordnance Corps under the 
direction of the Deputy Chief of Staff for Logistics, is to support 
Army combat forces by the provision of all weapons, ammunition, 
combat vehicles, ordnance general supplies and trained personnel to 
furnish specialized ordnance services, of the types needed, when and 
where needed. 

All Ordnance Corps activities are directly geared to these ultimate 
general objectives. 

1. It is significant that almost none of the above-noted material and 
services has a reasonably comparable counterpart in the civilian econ- 
omy. The end items involved range from a caliber .22 pistol to an 
enormous tank retriever; from pyrotechnics to the whole long-range 
rocket and guided missile family, now under development; and from 
a bayonet to most intricate weapons systems. 

2. The provision of a ready reserve of such ordnance material and 
production capacity therefore; assuring that reserve reflects constant 
changes in material requirements, qualitatively and quantitively; the 
stimulation and accomplishment of advances in design and productive 
processes based upon research and development activities; and main- 
tenance, to the extent feasible, of a ready mobilization production 
base, are among the peacetime activities carried out by the Ordnance 
Corps in the accomplishment of its mission. 


ABERDEEN PROVING GROUND, MD. 


Line Items, $785,000 

Trainfire I range 

Construction of: 

One 100-point 25 and 75 meter range, including control tower, 
target house, 220-man covered bleachers, and latrine. 

One 35-point field firing range, including control tower, target 
house, 100-man covered bleachers, and latrine. 

One 16-point record firing range, including control tower, target 
house, and latrine. 

Four target detection ranges, each with 55-man covered bleachers. 


Bachelor officers’ quarters (60-man) 


Concrete footings and foundations. Masonry exterior walls. 
Wood framing, floors,and roof. Asphalt shingle roofing. Hot water 
heat. 

This project provides for an increment of permanent quarters for 
bachelor officers permanently assigned to this installation. 
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General SeeMAN. Starting on page 2 of Senate bill 1086, the first 
item is the “Technical facilities inside the United States, Ordnance 
Corps, Aberdeen Proving Ground, Md.” 

We have a new cost estimate to present here, Mr. Chairman, and 
we request that the amount of $730,000 be increased to $785,000. 


LETTERKENNY ORDNANCE DEPOT, PA. 


Linz Item, $454,000 


Special weapons support facilities 

Construction to provide three buildings, security fencing, and ex- 
tensions to existing roads and utilities systems. Existing magazines 
will be fenced and utilized as part of this facility. 

Base spare warehouse 

Checkout and Assembly Building. 

Guardhouse. 

This facility is required to support the Army Special Weapons 
mission. 

See classified justification. 

The next item under the Ordnance Corps is the Letterkenny 
Ordnance Depot, Pa., maintenance facilities, at $454,000. 


REDSTONE ARSENAL, ALA. 
Line Irems, $5,387,000 


Extend and strengthen runway 

Extend north-south asphaltic runway from 5,250 lineal feet to 
7,000 lineal feet with a 300-foot diameter turn bulb at the end of the 
runway; 150 feet wide with 12-inch stabilized aggregate base and 
4-inch asphalt surface; strengthen existing runway as required for 
use by heavy cargo-type aircraft with a gross weight of 200,000 
re by addition of 3-inch asphaltic concrete surface. 
Airfield lighting 

High intensity approach and runway lighting for 7,000 feet of 
runway, including necessary electric power to site. This project is 
required to replace the present inadequate temporary lighting of the 
existing runway, and also essential to provide lighting for the con- 
templated extension of existing runway. 
Modification of line 6 for rocket motor casting and curing 

Modification of existing ammunition buildings and roads in support 
of new mixing facilities and casting and curing pits. Reinforced con- 
crete construction of three casting and curing stations and a casting 
and control building. Reinforced concrete construction of two mixer 
buildings and a mixer station and an oxidizer service storage building. 
Conversion of building No. 112 to hospital 

Alterations to convert building No. 112 (35,758 square feet) to a 
46-bed hospital to include two private suites for male and one private 
suite for female patients. Construct a new mechanical equipment 
building No. 109 (946 square feet) to house heating and air-condition- 
ing equipment. Perform minor modifications to existine 
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No. 110 (1,998 square feet) to provide medical library and space for 
patient recreation. Perform minor modifications to buildings 116 
and 117 (5,136 square feet) to provide space for nurses’ quarters. 
Bachelor officers quarters 


Concrete footings and foundations, masonry and frame exterior 
walls, wood framing floors and roof, asphalt shingle roofing, hot water 
heat. This project provides for an increment of permanent quarters 
for bachelor officers permanently assigned to this installation. 

Expansion of utilities, electrical, steam, roads, feeder line to housing 
area, three substations complete; install additional boiler in steam 
plant; concrete sidewalks; concrete curb and gutter; roads. 

This project will expand the arsenal utilities systems as required 
to support buildings and facilities existing and authorized, including 
construction contained in this program. 

The next item of Redstone Arensal, operational facilities, research 
and development test facilities, medical facilities, troop housing, is 
$5,387,000. 

Senator Stennis. Wait just a moment. You called out the Aber- 
deen Proving Ground and then what was your next one? 

General Seeman. Letterkenny Ordnance Depot. It is on page 11 
of the large publication. 

Senator Stennis. On special weapons, you listed those airplanes 
this morning on the special weapons. 

What kind of special weapons is this? 

General Sreman. In the context these are classified weapons. This 
is the Ordnance Corps maintenance depot facilities to back up the de- 
fenses in this part of the United States. 

Senator Stennis. All right. 

General Sreman. The next item after Letterkenny was Redstone 
which you are familiar with, a total of $5,387,000. 

That is an extension of a runway and airfield lighting. They have 
a very minimal runway and airfield facilities there and there are more 
and more expedited air programing going on—air supply and travel 
of people so that this is very necessary. 

Gn page 17 of your justification book is a modification of line 6 
for a rocket-motor casting and curing building. 

On the next page is a conversion of a building to provide a 46-bed 
hospital and infirmary facilities to replace the infirmary that has 
proved inadequate. 

Senator Stennis. Where is that ? 

General Sreman. On page 10 of the book, sir. 

Senator Stennis. How much is involved there ? 

General Seeman. The conversion of that building to a hospital is 
$844,000, sir. 

Senator Stennis. Well, now that is not a hospital you are building 
but just a conversion of a building? 

General Seeman. Conversion of a building to provide for an initial 
increment of 46 beds with a total authorization for this installation of 
107 beds. 

It is very minimal and it will take advantage of existing construc- 
tion that we have there. 

Senator Stennis. Is this a building right next to a hospital? 
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General Szreman. No; it is 10 miles away from a present inade- 


quate infirmary. It is more strategically situated to meet the needs 


of this important post there. 

Senator Cannon. Mr. Chairman, if I might ask a question? 

Senator Stennis. Yes. 

Senator Cannon. What is this private-suite provision in there, Mr. 
Chairman ? 

Senator Stennis. You mean the 44? 

Senator Cannon. Yes, two private suites for male and one for fe- 
male. 

General Seeman. Well, that is certain isolation area perhaps where 
they have more important personnel that visit the agency and some 
have a higher quality technical and other personnel or possibly it is 
isolation cases. 

Senator Stennis. We want to check now this 46 beds here. Does 
this include your equipment and so forth ? 

General Seeman. In this estimate, our collateral equipment for 
the Medical Corps of $200,000 and the Signal Corps of $10,000, you 
see Signal normally accommodates the telephone and other com- 
munications facilities in the building. 

The building itself is only $621,000 estimated to convert. 

Senator Stennis. But the building and equipment equal 44? 

General Seeman. Yes. 

The next item is the bachelor officer quarters at Redstone, one of the 
few BOQ’s we have this year but in view of the deficiency and the 
highly important mission of this installation, the great. number of 
transients and the high quality of the people there, we felt that this 
was a location where a BOQ was justified. 

The amount is $680,000. The item on page 21, sir, for the expansion 
of utilities of the electrical system, steam heat, and roads, is an item 
to support the facilities being asked herein, totaling $897,000. 

Senator Stennis. The BOQ’s, I believe you say a 70-man here? 

General SreEMAN. Yes; 70 men total at a unit cost of $8200. This 
is where the Congress has established a statutory ceiling of $8,500 per 
officer. 

Senator Stennis. All right. 

General Seeman. The next station after Redstone is the Savanna 
Ordnance Depot. 


SAVANNA ORDNANCE DEPOT, ILL. 


Line item, $1,160,000 

Special weapons support facilities (description of this project is 
classified). 

This is the special weapons support facility in the Illinois area 
for the central part of the United States. Its total mission is classified. 

The total amount is $1,160,000. It has a classified sheet in your 
classified book, sir, on page 5, if you wish to refer to it. 

There is an amendment on that amount at Savanna arriving from 
the draft bill reducing the mount to $1,160,000 from $1,748,000 as 
printed. 

Senator Stennis. Maybe we can glance at this classified book as 
we go along and not come back to it. 
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Let’s see if we can get those out, at page 5, Mr. Clerk. ’ 

Is this your part of a contribution? You say you have coordinated 
it with the other services. 

General SEEMAN. Yes, sir; this is on Savanna Ordnance Depot and 
we coordinate the requirements, particularly the technical require- 
ments which must be cleared by the Special Weapons Command, and 
then we investigate the availability of the building or housing or any 
of the services in the area, and this is the integrated end result of our 
best result as to what is necessary for that purpose. 

Senator Stennis. Allright. Proceed,please. _ 

General Sreman. Going to the end of that one, sir, we now proceed 
to the Quartermaster Corps. 


QUARTERMASTER CORPS 


Mission: The Quartermaster General develops, provides, and 
services food, clothing, petroleum (except field and higher echelon 
maintenance of pipelines), aerial supply equipment, other Quarter- 
master equipment and supplies, and provides Quartermaster services 
for the Army, and, as assigned, for the Navy, Air Force, and Marine 
Corps, and for foreign aid programs; and provides for the care and 
disposition of the remains and personal effects of deceased personnel 
of the Army and, as directed or agreed upon, of the Navy, Air Force, 
or Marine Corps, and for general supervision of the operation of 
national cemeteries. 

The Quartermaster Corps is responsible for : 

Directing, within overall Office of the Secretary of Defense policies 
and guidance, a program of standards and specifications, cataloging, 
acceptance inspection, traffic management, procurement, distribution, 
and inventory control of subsistence and clothing and textile mate- 
rials for the Army, Navy, Air Force, and Marine Corps. 

Providing call or servicing, under the direction of the Deput 
Chief of Staff for Logistics, for the Department of the Army and, 
as assigned, for the Navy, Air Force, and Marine Corps, petroleum 
products and containers; Quartermaster general supplies and light 
Quartermaster equipment; Quartermaster heavy equipment, aerial 
supply equipment and spare parts, and care and disposition of the 
remains and personal effects of deceased personnel. 

Providing, under the direction of the Deputy Chief of Staff for 
Logistics, staff and technical supervision over the Department of the 
Army worldwide disposal program for surplus and foreign excess 
personal property, and the Army worldwide laundry, dry cleaning, 
bath, fumigation, clothing sales, commissary and food programs. 

Providing, under the direction of the Assistant Secretary of the 
Army (Civil-Military Affairs), general supervision of the operation 
of the national cemeteries system and the procurement and supply 
of Government headstones and markers for the members and former 
members of the Armed Forces of the United States. 

Providing, under the direction of the Deputy Chief of Staff for 
Personnel, heraldic services for the Army, Navy, Air Force, and 
Marine Corps. 

Designing, developing, evaluating, and improving, under the di- 
rection of the Chief of Research and Development, Department of 
the Army, food; ration components of all types; containers for food 
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items; materials, petroleum handling, laundry, bath, refrigeration, 
aerial delivery and heating equipment; clothing and equipage, tent- 
age; protective and combat clothing; and the performance of 
fundamental environmental research. 

Supervising and operating training facilities needed to support the 
Army training program in the areas of specialized Quartermaster 
individual functions, unit training for Quartermaster TOE and TD 
units, and the development of Quartermaster doctrine and organiza- 
tional structure to support the Army in the field. 

To perform these functions, the Quartermaster General operates 
eight U.S. Army General Depots; two U.S. Army Quartermaster 
Depots; two U.S. Army administrative centers; the Quartermaster 
Training Center, Fort Lee, Va.; the Quartermaster Research and 
Engineering Center; the Military Subsistence Supply Agency; the 
Military Clothing and Textile Supply Agency; the Quartermaster 
Petroleum Center; the Army Property Disposal Center; the Army 
General Supplies Commodity Center; the Army Subsistence Center; 
the Army Clothing and Textile Materiel Center; the several miscel- 
laneous Quartermaster separate activities, as well as 115 national 
cemetery activities in CONUS. 

On page 27 of the book before you, sir, is the Columbus General 


Depot. 
COLUMBUS GENERAL DEPOT, OHIO 


Line items, $2,783,000 

Central heating plant: Four coal stoker-fired, hot-water boilers, 
each capable of producing 50 million B.t.u.’s at full rating continu- 
ously. Space will be provided for future addition of one boiler. 
This project is proposed to replace the existing 21 individual plants 
located at various points throughout the installation. 

Heat distribution system: Installation of 18,650 linear feet of dis- 
tribution lines to support central heating plant. This item is re- 
quired to provide the necessary distribution system to buildings scat- 
tered over an area of 250 acres and make the proposed central heating 
plant operable. 

This is a total of $2,783,000 under two line items; a central heating 
plant and a heat distribution system. ‘This is one case where it is in 
the nature of a replacement but we have examined it very thoroughly 
because there is a conglomeration of old heating plants, some dating 
back from World War I. Most of them were built during the 1930’s 
and World War II. 

We now have a mixture of hand-fired, hand-loaded stokers and in- 
dividual heating plants in old and deteriorating conditions and we 
have had an engineer study this 2 years ago, and at that time he said 
that the estimated life expectancy of some of those plants was 1 year. 

We felt it was extremely desirable for this improvement to be made 
to save money and personnel. We could amortize the cost of this 
within 10 years. 

Senator Stennis. You think your boilers might be dangerous? 

General Seeman. Well, safety is an important consideration, sir, 
but when safety approaches the danger point then we shut them down 
and patch them up again. 

Senator Stennis. All right, proceed. 

38060—59 18 
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FORT LEE, VA. 
Line items, $414,000 

Trainfire I ranges: Construction of: One 100-point 25- and 75. 
meter range, including control tower, target house, 220-man covered 
bleachers, and latrine; one 35-point field firing range, including con- 
trol tower, target house, 110-man covered bleachers, and latrine: one 
16- bgovas record firing range, including control tow er, target house 
and latrine; four target detection ranges, each with 55-man covered 
bleachers. 

EW bar racks w/administration: Barracks with administrative 
space to accommodate 56 WAC’s. Masonry exterior and interior 
walls; floors to have asphalt tile; built-up roof; heating to be hot 
water with fin-tube radiation. 

General Seeman. The next item in the Quartermaster Corps is 
Fort Lee where we have a trainfire range and an enlisted women’s 
barracks, 

The total at Fort Lee is $414,000. 

The trainfire range, there are a total of 27 of these, sir, at 18 various 
stations throughout the United States and overseas where they are 
needed to train the individual rifleman. This enables the replace- 
ment of the old musketry ranges with rapid appearing targets having 
electronic controls so that they can give the enlisted man more realis- 
tic battlefield experience. 

You will see it crop up periodically throughout the stations. 

The enlisted women’s barracks on page 33 is to meet the deficiency 
in barracks, overall, both women and men at the station of around 

4,371. 

The estimated cost of these women’s barracks with all of the 
utilities support is $233,000. 

That is all for the Quartermaster Corps. 


ARMY CHEMICAL CORPS 


Mission: It is the mission of the Army Chemical Corps, under the 
direction and control of the Deputy Chief of Staff for Logistics, to 
provide support to the Department of Defense—Army, Air Force, and 
Navy including the Marine Corps—in the fields of chemical, biological 
and_radiological—CBR—warfare, including smoke, fl: ame and in- 
cendiaries, and materiel and equipment. This mission carries with it 
a responsibility to assure that the Army achieves a realistic capability 
for operations in both offensive and defensive CBR warfare. 

The Chemical Corps is responsible for Department of Defense-wide 
detailed coordination of research and development, testing, procure- 
ment, production, distribution, and storage in this field. 

Through its research and development operations, the Chemical 
Corps develops, tests, and brings into being the most modern and ef- 
fective CBR weapons and equipment that it is possible to achieve, fit- 
ting new and changing developments in chemical and biological ‘dis- 
coveries into military ‘heeds and concepts. The corps procures from 
industry or manufactures in its arsenals, not only the CBR munitions, 
materials, and equipment required by the Ar my, but also those required 
by the Air Force, Navy, and Marine Corps. It is to be noted that a 
large proportion of these types of items cannot be procured from the 
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civilian economy due to the hazards and the types of material involved, 
and must be manufactured in Chemical Corps arsenals. 

The Chemical Corps is responsible to establish and maintain an ade- 
quate CBR supply readiness consisting of reserves of material and 
equipment, properly balanced with a ready mobilization production 
base. 

The Chief Chemical Officer is the staff advisor to the Secretary of 
the Army, the Chief of Staff, and other Army elements in the fields of 
chemical, biological, and radiological warfare, and also provides advice 
and assistance to the Army, and when called upon, to the Air Force, 
Navy, Marine Corps, and Federal Civil Defense Agency, relative to 
training, equipping, and organizing for the employment of, and de- 
fense against chemical, biological, and radiological warfare. The 
Chemical Corps is charged with the training of CBR specialists with- 
in the Army. 

In carrying out his mission, the Chief Chemical Officer operates re- 
search and development laboratories, proving grounds, arsenals and 
manufacturing plants, procurement offices, depots, and schools. 

In addition to the above, the Chief Chemical Officer maintains, un- 
der the American-British-Canadian Tri-partite Agreement, close liai- 
son with his counterparts in the defense forces of the United Kingdom 
and Canada. 

FORT DETRICK, MD. 
Line item, $270,000 

Four animal breeding buildings: This project consists of four 
buildings constructed on reinforced concrete foundations, masonry 
walls, and built-up roofs. Walls and partitions of animal rooms 
consist of masonry with perforated metal finish over steel studs for 
two walls of each room (for air distribution), with glazed structural 
facing unit finish on other walls. Walls of utility service rooms 
are exposed block. Floors of concrete with topping of anti-bac- 
terial cement. Ceilings of 2-inch insulated ceiling board with all 
joints sealed airtight, with aluminum battens and vinyl gaskets to 
prevent bacterial escape. Heat from central heating plant. 

To provide facilities necessary for breeding experimental and test 
animals necessary for bacterological warfare research and develop- 
ment program. 

Turning next to the Chemical Corps, the Chemical Corps has two 
stations in this program, Fort Detrick, Md., for a total of $270,000; 
and Dugway Proving Ground, Utah. 

Fort Detrick, Md., is a highly important center, research and de- 
velopment center, of the Chemical Corps. 

This item of the animal building was in the bill last year and we 
were unsuccessful in securing its approval. 

It is highly important to this research mission. 

Senator Stennis. Excuse me, what about these animals? What 
kind of animal is that ? 

General Seeman. These are for guinea pigs to develop strains and 
make the various tests in the chemical research that is needed. 

Senator Stennis. All right. 
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DUGWAY PROVING GROUND, UTAH 


Line items, $532,000. 

General Seeman. Communications building: Concrete footings, 
foundation walls, and floor. Exterior walls masonry; interior walls 
masonry. Steel deck insulated roof with built-up bituminous surface, 
Ceilings, in part of building 14 feet and remainder 9 feet 6 inches. To 
provide communications center for telegraph, teletype and crypto 
systems as well as automatic dial telephone system. 

Photo-optimetric instrumentation laboratory: Permanent type 
building with concrete footings, foundation walls and floors; outside 
walls and partitions of filled masonry ; steel deck insulated roof with 
built-up bituminous surface. Included are photo processing and 
developing rooms requiring light traps, vault, sound recording and 
projection room, photochemical mixing room and air conditioning 
throughout entire structure. 

Water storage tank: 250,000 gallon steel water storage tank, steel 
columns on concrete footings, 48-inch riser pipe, 10-inch inside over- 
flow, 6-inch washout and accessories. Located on east side of dog 
area; includes necessary connections to existing utilities, valve pit, 
tower, and tank. Obstruction lighting and lightning protection will 
be removed from old tank and used on new Sak Cathodic protection 
required. Existing tank and tower to be removed. 

At Dugway Proving Ground, in Utah, there are three items. This 
is where most of the field tests of the Chemical Corps are carried out 
and it is a very remote location where they can be carefully controlled 
and monitored. 

The communications building is one item. The photo-optometric 
instrumentation laboratory is the second one, and the water storage 


tank to provide for fire water and domestic water facilities for the 
installation total $532,000 for that station. 


ARMY SIGNAL CORPS 


Mission: The primary mission of the Signal Corps under the direc- 
tion of the Deputy Chief of Staff for Logistics is to provide com- 
munication will pictorial services for the U.S. Army Establishment, 
worldwide, and for other components of the Department of Defense 
as directed. 

The Signal Corps is responsible for electronic warfare systems in- 
cluding electronic countermeasures for the Department of the Army 
involving radar (airborne and ground feaieil), variable time fuze 
(except atomic weapons), navigational aids to include radio and 
radar-controlled drones and deceptive beacons; infrared (except com- 
munications) and communications counter-countermeasures. 

In accordance with Department of the Army policies, the Signal 
Corps produces and maintains intelligence concerning foreign signal 
and electronic research and development, organizations, material, and 
operations except those areas for which the Army Security Agency 
is responsible. The Signal Corps also provides the technical super- 
vision over the collection and exploitation of signal intelligence in- 
formation in theaters of operation. 

Inherent in the pictorial responsibility is the production and dis- 
tribution of motion pictures, television programs, still photographs, 
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recordings, and similar material on military training, orientation, 
education, and miscellaneous subjects. 

The Signal Corps develops through its own research and develop- 
ment facilities or through contracts with industry the best possible 
means of communications considering all the Army’s requirements 
such as need for security, mobility, and ease of maintenance. This 
equipment consisting of telephones, teletypewriters, radios, and other 
types of wire and electronic communication devices is supplied to the 
using units through a series of depots and supply points in this 
country and overseas. 

The Signal Corps is currently operating 11 major field installa. 
tions and activities in the United States, namely : Decatur, Lexington, 
Sacramento, and Tobyhanna Signal Depots; Fort Huachuca and 
Monmouth; Signal Corps Training Center, Fort Gordon, Ga.; Army 
Pictorial Center, Long Island City, N.Y.; U.S. Army Alaska Com- 
munication System, Seattle, Wash.; and the U.S. Army Signal Supply 
Agency, Philadelphia, Pa. In addition to these major installations 
and activities, the Signal Corps operates a large number of smaller 
activities and field stations. 

The next technical service is the Signal Corps of which one station 
is shown in the bill, sir, at Fort Huachuca, Ariz., for a total of $3,- 


230,000. 
FORT HUACHUCA, ARIZ. 


Line items, $3,230,000 

Trainfire I ranges: Construction of: One 100-point 25- and 75- 
meter range, including control tower, target house, 220-man covered 
bleachers, and latrine; one 35-point field firing range, including con- 
trol tower, target house, 110-man covered bleachers, and latrine; one 
16-point record firing range, including control tower, target house, 
and latrine; four target detection ranges, each with 55-man covered 
bleachers. 

Hardstand, aircraft (Libby Airfield) : Flexible hardstand parking 
area, 300 feet by 390 feet, to include: security lighting, 8-foot chain 
Jink fence with 3 strands of barbed wire on top, with rolling gates, 
and a 48-square-foot guardhouse. 

This item is required to provide a paved enclosed area for aircraft 
parking containing classified equipment. 

Ground telemetry station: Reinforced concrete frame construction 
with reinforced block panel walls designed for seismic loading. Ceil- 
ing insulated with 4-inch batts and finished with acoustic tile. High 
quality air conditioning because telemetry equipment is critical in 
operation. Roof deck will be capable of supporting 100 pounds per 
square foot. Butane gas hheateth To house equipment to receive 
vital information from aircraft, missiles, etc., in flight. 

Ten test communications buildings: Concrete masonry units; roof, 
concrete slab rigid insulation ; open ceilings; butane gas heated; heavy 
power requirements, including underground cableing between all 
buildings. 

This facility is needed to perform all types of tests on area com- 
munications system required in support of field army activities. 

Radar test building: Fourteen-foot high reinforced concrete block 
construction, trussed roof, reinforced 6-inch concrete floor to sup- 
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port vehicular traffic with exterior slab as an approach to doorway, 
2-ton monorail, and parking area for 32 vehicles. Butane gas heated, 

This project is needed to provide covered organizational type main- 
tenance, repair, and preoperational testing of large and complex 
radar systems mounted in 1-ton trailers, and shelters of the S44 
type with ehough area to include the carriers and 14- and 34-ton 
trucks. This facility will support field test and evaluation of an 
estimated 12 major ground radar tracking plotting systems and 15 to 
20 ground-to-ground surveillance radar equipments per year. 

Electronics instrumentation building: Reinforced concrete frame 
construction with reinforced block panel walls designed for seismic 
loading. Curtain walls of light aggregate block. Ceiling insulated 
with 4-inch batts and finished with acoustic tile. Roof deck to be 
capable of supporting 100 pounds per square foot. Building to con- 
tain laboratory, office, and supply rooms. Butane gas heated. 

This facility is required to provide an electronics information cen- 
ter for high priority projects of the new Electronic Environmental 
Test Facility, and through this test facility, instrumentation for the 
drone program. 

Avionics Laboratory and Instrumentation Building: Reinforced 
concrete block construction, trussed roof, concrete slab, industrial type 
building. Butane gas heated. This project is required for accom- 
plishing calibration, testing, repair and installation of airborne and 
ground avionic equipment. Included in the building will be mainte- 
nance and repair space, testing rooms, secure and normal storage for 
equipment, laboratory and office space. 

Countermeasure Instrumentation Center: Reinforced concrete con- 
struction seismic design. Butane gas heated. Two buildings de- 
signed to house and protect sensitive and delicate instrumentation 
equipment are required for proper instrumentation of countermeas- 
ures equipment against variable timer fused free flight missiles and 
other endeavors in field of radar, infrared, and navigational aids 
countermeasures. 

Drone Test Facility: Masonry walk, steel roof joists, concrete slab 
on grade, 2 ton monorail, parachute loft. Butane gas heated. Drone 
maintenance building, POL storage building, underground jet assist 
takeoff storage bunker. 

This facility is required to support the mission of the Drone pro- 
gram which is to gather all available information, day or night, rela- 
tive to enemy movements in any given sector. 

Target Simulation Range: Maintenance and control building 2,000 
square feet, seismic design, masonry construction, built-up roof, build- 
ing to include observation tower 225 square feet, concrete floors, 14 
feet ceiling height. Butane gas heated. Dispersed hardstand park- 
ing areas, fencing and lighting. Drone launching paid with 10 feet 
Xx 300 feet asphalt access lane. Power (150 kva) communication and 
control facilities. To detect, identify and locate friendly forces and 
enemy targets. 

Extension of Utilities (Test area) : Extension of roads, waterlines 
and powerlines to test areas. Extension to provide facilities for: 
Radar test building; antenna range; drone range; west range artil- 
lery bunker; off-post weather stations and combat surveillance target 
simulation range. 
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900 Family Quarters (Capehart) : Single and duplex, single-story 
houses having concrete foundation, concrete slab on grade, wooden 
framing, exterior walls of wooden siding, scored plywood or brick 
veneer, interior walls of dry wall construction or plaster, bat DR 
roof, wooden or steel windows, asphalt tile, vinyl tile or hardwoo 
floors, and central heat. Other items may be provided, within avail- 
able funds, to include terraces, venetian blinds, garbage grinders, and 
carports. 

This is where we had the latest cost estimate somewhat less than 
js printed in the bill, sir. 

I might inject here that the total of these amendments to these 
cost estimates are a net reduction of about three-quarters of a mil- 
lion—$741,000 actually as regards to the bill, sir. 

Senator Stennis. Now Fort Huachuca is your electronics proving 
ground as you say here, _ ; 

General Sreman. This is the electronics proving ground. There 
are two large research and development centers in the Signal Corps— 
Fort Monmouth, N.J., and Fort Huachuca in Arizona. 

It has a trainfire range, a hard stand for the aircraft and most of 
the items then are research and development types of electronics. 

Some of them are 10 test communications buildings, a radar test 
building, electronic instrumentation, avionics laboratory and instru- 
mentation, countermeasures instrumentation center, and as you recall 
Secretary Brucker mentioned the importance of these countermeasures. 

Senator Stennis. What is this avionics laboratory ? 

General Seeman. On page 56 is the detailed discussion. It is to 
study the communications, ground to air and air to ground for cali- 
brating, testing, and repairing airborne and ground equipment. 

They use the word again “avionic equipment,” which is just avia- 
tion communications. It involves this big field of combat surveil- 
lance where these drones and light Army aircraft are going to be 
provided with the communications facilities to be able to report back 
quickly where the targets are, and what they are without jamming. 

Senator Srennis. That just operates within a battle area you 
might say ? 

General Seeman. Yes, sir; the air arm is for that purpose only. 

Senator Stennis. All right, proceed. 

General Sreman. The other items are drone test facilities, target 
simulation range, and extension of utilities and 200 family quarters. 

We show the Capehart by line item as they go through the book, 
but they are taken up in a separate section. 

The total for Fort Huachuca was, as I mentioned, $3,230,000 
authorization. 

That concludes the Signal Corps. 


ARMY CORPS OF ENGINEERS 


Mission: The Corps of Engineers, a technical service and a com- 
batant arm, is the construction agency for the Department of the 
Army whose Chief reports to the Deputy Chief of Staff for Logistics. 
The Chief of Engineers is the commander of the Corps of Engineers 
and the senior engineer staff officer of the Department of the Army, 
and as such is in charge of the entire military-civil work of the Corps 
of Engineers. 
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The Chief of Engineers has been assigned functions which are 
grouped into four major areas: 

Construction—The corps is primarily a construction organization, 
For the Nation, under the direction of the Secretary of the Army, it 
handles all civil works activities including the construction, opera- 
tions and maintenance of river, harbor, and flood control improve- 
ments. The corps provides engineer service to the Air Force by pro- 
viding engineering, design, and construction support. It handles for 
the Army all engineering, design, and construction of Army facilities 
except for certain major oversea commands. Staff supervision jis 
exercised over operations of utilities and maintenance and repair of 
buildings, utility plants and other real property at all Army installa- 
tions. The corps acquires, manages, and disposes of all real estate for 
the Army, the Air Force, and the Atomic Energy Commission. In 
addition, it provides construction support to other Federal agencies, 
For example, the Corps of Engineers has built numerous hospitals 
for the Veterans’ Administration. The Corps of Engineers is the 
United States construction agency for the St. Lawrence Seaway Cor- 
poration. 

Military operations—The corps performs functions of a military 
operations nature. It trains engineer personnel ; organizes and trains 
many types of engineer troop units which vary in size from brigades, 
groups, and battalions to many high specialized teams. Engineer 
basic and special intelligence is provided to the Defense Establish- 
ment covering such fields as engineer equipment, roads, bridges, rail- 
roads, ports and harbors, landing beaches, terrain, and hydrology. 
The corps develops, procures, produces, and distributes all military 
topographic maps and provides geodesy for the Defense Establish- 
ment. Geodesy responsibilities have become of prime importance 
with the rapid advancement and emphasis being placed on ballistic 
missiles. A large percentage of Corps of Engineers procurement for 
military supply is for commercially designed equipment. However, 
the corps still has an important role in research and development of 
military engineer equipment and techniques, and in the development 
of equipment in support of the guided missile program. The Corps 
of Engineers is responsible for determining requirements, supply con- 
trol, industrial mobilization planning, procurement, depot operations, 
equipment maintenance and rebuild, disposal of excesses, and pro- 
curement of equipment. 

Staff mission—The Corps of Engineers has a technical staff respon- 
sibility on engineering matters to the Department of the Army and 
Air Force which is discharged through a worldwide organization. 

Combat and combat support—Engineer combat and combat sup- 
port activities contribute to the success of American arms. Engineer 
troop units are trained to provide the major tactical commands with 
specialized military engineering combat support. 

The next technical service, the Corps of Engineers, has one station 
in for a requested authorization, Mr. Chairman, of $1,376,000. 
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FORT BELVOIR, VA. 


Line items, $1,376,000 


Extension of runway (Davison Army Airfield) : 600 lineal foot 
extension to the existing 3,000 lineal foot runway with necessary taxi- 
way and lighting facilities. The 75-foot-wide extension, and taxiway 
of 50 feet < 700 feet to be of standard Army aircraft pavement. 
Project includes 125 feet < 500 feet overruns, 25 feet < 600 feet 
shoulders, grading, drainage, and seeding. 

Security Fence and Perimeter Road (Davison Army Airfield) : 
Perimeter road, 10 feet wide, 18,000 lineal feet stabilized earth with 
necessary drainage structures. Security fence, 6 feet high, 18,000 
lineal feet, parallel to and outside perimeter road with two access gates 
with floodlight and security gatehouse at each gate. This project is 
epently required to provide satisfactory security for Davison Army 
Airfield. 

Modification of Building 318: Remove and rebuild partitions; built- 
in laboratory facilities; floor covering; ceilings; electrical and plumb- 
ing. Construct a mechanical equipment room, install central humid- 
ity control and partial air conditioning. 

This building houses the survey and geodesy map compilation 
branches of the Topographic Engineering Department of Engineer- 
ing Research and Development Laboratory. 

Modification of center section of Building 327: Modification to 
center section of Building 327 by removing 20 large mirror plating 
tanks which extend from the basement through the main floor and 
their concrete foundations from the basement; by reestablishing a 
concrete main floor and basement; by constructing a 214 inch concrete 
mezzanine floor in the space already available in the center section; 
and by providing caoealie type partitions as required. Project to 
include a freight elevator to all three floors. Air condition entire 
building. 

Moditication to the center section of Building 327 is required to pro- 
vide laboratory space for the Night Vision Equipment Branch to meet 
the new requirements for recently initiated projects on “Image In- 
tensification” and “Battlefield Illumination”. 

Air condition DeWitt Army Hospital: Complete the air condition- 
ing of DeWitt Army Hospital by excavating for a mechanical equip- 
ment room under the northwest pipe room (160 feet < 60 feet), re- 
placing the two existing 150-ton chilled water units with two larger 
units (325 tons each), construction of an additional 350-ton cooling 
tower, and necessary alterations to the building to accommodate the 
air conditioning. 

Tt has five line items—certain extensions of the runway and se- 
curity fences and road at the little Army airfield out there; a modi- 
fication of a building; modification of two buildings with air condi- 
tioning of the new hospital at Fort Belvoir. 

The total amount, as I mentioned, is $1,376,000. 

Senator Srennis. At Fort Belvoir, that is the one right here next 
to the city, is it not? 
eeenarel SreMan. It is 11 miles from Alexandria, according to the 
sheet. 

Senator Srennis. How many acres of land do you have out there, 
General ? 
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General Seeman. There are 9.263 acres owned, and 133 leased. 

Senator Stennis. You have just about 1 acre of land plus to every 
man you have out there. 

General Sreman. This is the site of the Engineer Proving Ground 
where we have tested mine fields, demolition, and things like that 
which is an Engineer function as well as the Army package power 
reactor which is placed in that location, plus the small-arms range 
and the musketry fire area. 

Senator Stennis. You have $748,000 to air-condition the hospital. 

How much did the hospital cost? Do you have a record on that? 

General Sreman. The hospital cost $5,144,000. This figure in- 
cludes central heating plant and electrical substation. 

Senator Stennis. Now the modification of these buildings, what 
is special about that? 

General Seeman. The modification of 318 is covered on page 72, 
and the next one on page 74. 

They are buildings in the Engineer Research and Development 
Laboratories which are being modified to be able to accept the mis- 
sions now required of the Laboratory. 

One of the buildings to be changed over is one of the old mirror 
plating laboratories required for searchlight operations in World 
War IT when they are taking out the tanks and making changes in 
the building to make them available for current needs. 

Senator Stennis. All right, proceed. 


ARMY TRANSPORTATION CORPS 


General Sreman. Mission: The Transportation Corps, a technical 
service under the direction of the Deputy Chief of Staff for Logistics, 
provides or secures transportation services for the Army, Navy, and 
Air Force. 

The major functions of the Transportation Corps include plan- 
ning, programing, and technical supervision over the movement of 
persons and things. 

The Chief of Transportation has the responsibility for the move- 
ment of persons and things for the Departments of the Army, Navy, 
and Air Force, and other Government agencies as assigned. 

The mission includes: 

Develop and provide or assure the provision of supply and mainte- 
nance support for aircraft, and rail and floating euipment reuired by 
the Army and, as assigned, for the Navy and Air Force. 

Exercise management control over administrative motor transpor- 
tation. 

Provide transportation engineering services as required. 

Exercise technical supervision over Army transportation move- 
ments worldwide. 

Provide traffic management services within the CONUS through 
the Military Traffic Management Agency. 

Administers the Department of Defense activities pertaining to 
highways for national defense. 

Command troops, organizations, activities, and installations as as- 
signed. 
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FORT EUSTIS, VA.: 


Line items, $4,866,000 

223 Family Quarters (Capehart) : Single and duplex, single-story 
houses having concrete foundation, concrete slab on grade, wooden 
framing, exterior walls of wooden siding, scored plywood or brick 
veneer, interior walls of dry-wall construction or plaster, built-up 
roof, wooden or steel windows, asphalt tile, vinyl tile, or hardwood 
floors, and central heat. Other items may be provided, within avail- 
able funds, to include terraces, venetian blinds, garbage grinders, car- 
ports, and outside storage. ; 

Hospital, 150/300-Bed : Concrete footings and foundation walls, re- 
inforced concrete frame structure, masonry exterior walls, concrete 
masonry unit interior walls, concrete floors with asphalt tile, hot water 
fin-tub radiation heating, 100 percent air conditioning, bituminous 
built-up roofing. 

The next item is the Transportation Corps. The location is at Fort 
Eustis, Va. There is a Capehart quarters line item and a hospital 
which we are requesting authorization for this year. This is the one 
complete new hospital which we are asking authorization for. 

It is a 150-bed hospital on a 300-bed chassis. There is an amend- 
ment on that—change to $4,866,000. 

Senator Stennis. Well, now, General, how has it turned out about 
this 150-bed hospital on a 300-bed chassis? That is more or less just 
a term to me. How many of them have you had to come back to and 
add on later? How does that work out? 

General Seeman. I don’t have it at hand how many. I don’t be- 
lieve we have added the additional wings on any of them in our per- 
manent construction. 

You see, it is to be able to have the operating rooms of the 300-bed 
chassis in case of mobilization or expansion where we would be able 
to put the actual convalescing patients temporarily and we will have 
the chassis to take care of the increased load. 

Senator Stennis. Chassis for what, operating rooms? 

General Seeman. The operating rooms and the basic facilities, 
pharmacies, bath and toilet facilities around which the patients might 
be expanded. 

Senator Stennis. Well, we are putting a flag on all these hospitals 
to look at them again and see just what the cost is. I want to com- 
pare the cost. I think we ought to compare the cost of these with the 
cost of private hospitals to see how it comes out. 

General Seeman. Well, this program for medical and hospital fa- 
cilities is very closely monitored by the Bureau of the Budget and the 
Department of Defense, 

Each has their medical facilities section who review, overall, with 
the Department of Defense very closely. 

Senator Stennis. I don’t think we authorized any last year until we 
saw further about the medical care program. 

Is that correct, Senator Jackson ? 

Senator Jackson. That is my understanding. 

Senator Stennis. We had some proof come in that some of the hos- 
pitals were being vacated and had space to spare, and I remember too, 
that they said the training program was suffering; the medical train- 
ing program was suffering for the lack of patients. 
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I don’t know whether you are familiar with that or not, but is that 
correct ¢ 

General Seeman. Sir, I am unaware of the intentions. 

Senator STeNNIs. So we held up all that construction. Our com- 
mittee held it up and finally there might have been some put in but 
very little. 

General Seeman. There were two hospitals authorized last year, 
sir; one at Fort McClellan and one at Carlisle Barracks, Pa. 

Senator Jackson. I think we agreed to that in conference, but we 
took them out in the committee. 

General Sreman. The Surgeon General is very seriously concerned 
with many of the old, wartime hospitals of frame and more or less 
fire-trap construction. With the high specialization in medicine and 
the important changes in technical procedures they are becoming more 
and more difficult to run; more and more expensive to maintain. 

He has a list of 20 or 25 of these arranged in priority with the 
greatest need first and we would like to proceed within the limits of 
our national resources on one or two of these each year. 

Senator Stennis. We are concerned, too. 

It seems to me, General, that there are new ways of transportation 
where you can get a patient now 40 miles quicker than you could a 
few blocks not too many years ago, and I think the services ought to 
be building a medical program that will blend in and finally become, 
as near as possible, one, rather than just keep on building separate 
facilities in separate services. 

But, I know that takes a long time. 

General Szeman. I appreciate your concern, sir. 

The problem is where you have a large post of 15,000 or 20,000 
people which is a small city in itself, and some of those cities around 
there would have two or three small hospitals. 

Senator Stennis. I have to excuse myself for just a moment. 

Senator Jackson. Go right ahead, General. Senator Stennis has 
to make a phone call and he will be right back. 

General Seeman. That concludes the justifications for the Trans- 
portation Corps. 

ARMY MEDICAL CORPS 


The next item is the Medical Corps. We have one station at Fitz- 
simons Army Hospital. 

This is the case, Mr. Chairman, where we are requesting authority 
to modify the recovery ward at the hospital at an estimated cost of 
$110,000 as shown on page 84 of the justification book and an in- 
cinerator for $78,000, making a total for the station, and it is a change 
in the bill as printed, to $188,000 authorization request. 

This completes the technical services, and with your permission we 
will go to the Continental Army. 

Mission: The Army Medical Service, headed by the Surgeon Gen- 
eral who reports to the Deputy Chief of Staff for Logistics, furnishes 
the Army establishment, and when appropriate, members of other uni- 
formed services, medical and dental care, hospitalization, evacuation, 
preventive medicine, veterinary, and other services essential to the 
maintenance of health. 
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The Surgeon General advises the Chief of Staff and Secretary of 
the Army on matters of health, medical care of troops, and utilization 
of professional medical personnel. He establishes physical, mental 
health, and psychological standards for personnel entering and re- 
maining in the Army. The Surgeon General provides for research 
and development in the field of diagnosis, treatment, and rehabilita- 
tion of personnel suffering from diseases, wounds, and injuries, and 
in the prevention of disease and injury. 

The Army Medical Service provides trained medical personnel and 
units to furnish the soldier medical services wherever he is assigned. 
The Surgeon General sets standards for the qualifications of personnel 
entering the medical service, gives them the training necessary to meet 
the professional and military requirements of the Army, assigns and 
reassigns the officer personnel to stations, units, or areas throughout 
the world. Physical standards for induction, retention, and separation 
of all military personnel for the Army are set by the Surgeon General. 
Others of more limited scope are commanded by area, tactical, or 
other commanders and only receive supervision from the Surgeon 
General in medical matters. 

The organization and equipment of medical units are based upon 
standards set by the Surgeon General. The Surgeon General is re- 
sponsible for all medical supplies and equipment used or required by 
the Army. 

The objective of the Army Medical Service is to conserve the fight- 
ing strength by keeping the soldier well, and when he is disabled, to 
give him early treatment as close to his duty as possible, returning 
him to his post, fit for duty, as quickly as possible. AI] medical units 
and personnel are in support of this objective, from the medical aid 
man on the battlefield to the Army medical centers in the United 
States. 

When available beyond those needed for the soldier, the services 
described are performed for the soldiers’ dependents, retired per- 
sonnel and others authorized medical care, and, in special situations 
such as overseas or in remote areas where civilian care is not available 
for certain other personnel who contribute to the Army’s mission. 
Emergency and preventive medical service for civilian employees are 
provided. The Surgeon General, in providing medical care from 
civilian sources to military dependents under the provisions of title 
II of Public Law 569, 84th Congress, serves as the deputy program 
director for the Dependents Medical Care Act. 


FITZSIMONS ARMY HOSPITAL, COLORADO 


Line items, $188.000 


Recovery ward, main hospital: Project provides for conversion of 
a wing of fourth floor in building 300 to provide for a recovery ward. 
Item includes static draining floor tile, walls and divider partitions, 
ungrounded explosion proof electrical system, air vacuum and oxygen 
outlets at each bedside. 

Incinerator: Masonry building with bar joists and built-up asphalt 
roof with incinerator constructed with reinforced concrete, fire brick, 
and structural steel. 
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This incinerator is required to replace the existing sanitary fill area 
(5 acres) which will be exhausted in fiscal year 1960 and a temporary 
incinerator of 2.67-ton capacity. An existing 10-ton permanent in- 
cinerator in good condition will be retained. 


FIELD FORCES FACILITIES 
1ST ARMY AREA 


Mission: The mission of the commanding general, 1st Army, a con- 
tinental U.S. Army command, the area of which is comprised of the 
States of Connecticut, Maine, Massachusetts, New Hampshire, New 
Jersey, New York, Rhode Island, and Vermont is to: 

Command the 14 installations and 6 subinstallations within the 
Army area, including responsibility for operations, security, training, 
administration, and logistical support of the Active Army units and 
activities assigned or attached to the Army. 

Furnish limited administrative and logistical support to the 24 
additional installations and 4 subinstallations commanded by the chief 
of an administrative service or technical service of the Department 
of the Army. 

Provide for administrative and logistical support to units of the 
Army Antiaircraft Command. 

Be responsible for organization, administration, training, logistical 
support, and recruiting of the Reserve components which includes 
U.S. Army Reserve, Reserve Officer Training Corps (ROTC), and 
within limitations, National Guard. 

Prepare plans for and conduct operations in internal security, mili- 
tary assistance to civilian authorities during emergencies, ground de- 
fense, mobilization, and other specific missions as directed, such as 
maintaining deisgnated units of the strategic reserve for rapid de- 
ployment. 

Be responsible for joint actions with Air Force and Navy relative to 
recruiting, induction, operations, training, and matters of mutual in- 
terest within Ist Army area. 

Factors affecting the scope of Ist Army’s mission: 

Population: Civilian, Active Army, U.S. Army Reserve, Senior 
Division ROTC, and National Guard. 

Major military schools: U.S. Military Academy, the Chaplain 
cae U.S. Army Information School, Army Security Agency 

chool. 


Specialized training and operations: Infantry, Reception station, 
Army security training. 


FORT DEVENS, MASS. 
Line items, $59,000 

Trainfire I range : 35-point field firing range. 

Project will provide facilities required to complete the Trainfire I 
complex authorized by the fiscal year 1959 MCA program. Failure to 
provide this project will adversely affect the efficient operation of the 
overall rifle training program. 

1,200 family quarters (Capehart): Single and duplex, one-story 
family houses on reinforced concrete slabs on grade, wooden framing, 
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exterior walls of wood siding, scored pamens or brick veneer, interior 
walls of dry-wall construction or plaster, built-up roof, wooden or 
metal windows, asphalt tile, vinyl tile or hardwood floors, and central 
heat. Other items may be provided, within available funds, to include 
terraces, venetian blinds, garbage grinders, and carports. 

The 1st Army, as shown on page 88, has facilities at two stations, 
Fort Devens, and Fort Dix. 

Fort Devens is the location where I mentioned we have now ap- 
proved by higher authority within the Department of Army, 1,200 
family quarters of Capehart and the additional item of trainfire 


range, $59,000. 
FORT DIX, NW. 
Line items, $64,000 


Improvement to Trainfire I range. Covers for 33 sets of bleachers. 

Project will provide facilities required to complete Trainfire I com- 
plex. The major portion of the facilities have been constructed on 
an austerity basis by utilizing troop labor and procuring materials 
with $183,000 made available from fiscal year 1958 MCA minor con- 
struction funds. 

200 family quarters (Capehart): Single and duplex, single story 
houses having concrete foundations, concrete slab on grade, wooden 
framing, exterior walls of wooden siding, scored plywood, or brick 
veneer, interior walls of dry-wall construction or plaster, built-up 
roof, wooden or steel windows, asphalt tile, vinyl tile or hardwood 
floors, and central heat. Other items may be provided, within avail- 
able funds, to include terraces, venetion blinds, garbage grinders, and 
carports. 

‘he next station in the 1st Army is Fort Dix, similarly a trainfire 
range and a Capehart family quarters item of $64,000. 

That concludes the Ist Army. 


2D ARMY AREA 


Mission : The mission of the commanding general, 2d Army, a conti- 
nental U.S. Army command, the area of which is comprised of the 
States of Delaware, Kentucky, Maryland, Ohio, Pennsylvania, Vir- 
ginia, and West Virginia is to: 

Command the 14 installations and 2 subinstallations within the 
Army area, including responsibility for operations, security, training, 
administration, and logistical support of the Active Army units and 
activities assigned or attached to the Army. 

Furnish limited administrative and logistical support to the 47 
additional installations and 5 subinstallations commanded by the chief 
of an administrative service or technical service of the Department of 
the Army. 

Provide for administrative and logistical support to units of the 
Army Antiaircraft Command. 

Be responsible for organization, administration, training, logistical 
support, and recruiting of the Reserve components which includes 
U.S. Army Reserve, Reserve Officer Training Corps (ROTC) and, 
within limitations, National Guard. 

Prepare plans for and conduct operations in internal security, mili- 
tary assistance to civilian authorities during emergencies, ground 
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defense, mobilization, and other specific missions as directed ; such as 
maintaining designated units of the Strategic Reserve for rapid de- 
ployment. 

Be responsible for joint actions with Air Force and Navy relative 
to recruiting, induction, operations, training, and matters of mutual 
interest within 2d Army area. 

Factors affecting the scope of 2d Army’s mission : 

Population : Civilian, Active Army, U.S. Army Reserve, Senior 
Division ROTC, and National Guard. 

Major military schools: U.S. Army Intelligence School, U.S. Army 
Armor School, U.S. Army Command Man: agement School, Army War 
College. 

Specialized training and operations: Armor and Intelligence train- 
ing; support of DARAH. 


A.P. HILL MILITARY RESERVATION, VA. 


Line item, $229,000 

Two trainfire I ranges. 

Construction of : 

One 100-point 25- and 75-meter range, including control tower, tar- 
get house, 220-man covered bleachers, and latrine. 

One 35-point field firing range, including control tower, target 
house, 110-man covered bleachers, : and latrine. 

One 16-point record firing range, including control tower, target 
house, and latrine. ' 

Four target-detection ranges, each with 55-man covered bleachers. 

The 2d Army has facilities for four installations—the A. P. Hill 
training area for many of the troops in the Military District of Wash- 
ington is requesting a trainfire range. 


FORT KNOX, KY. 

Line items, $2,747,000 

Trainfire I range. 

Construction of: 

One 100-point 25- and 75-meter range, including contro] tower, 
target house, 220-man covered bleachers, and latrine. 

One 35-point field firing range, including control tower, target 
house, 110-man covered bleachers, and latrine. 

One 16-point record firing range, including control tower, target 
house, and latrine. 

Four target-detection ranges, each with 55-man covered bleacher. 

Armament shop building: Steel or reinforced concrete frame, rein- 
forced concrete floors and Toof : concrete masonry unit curtain walls; 
freight elevator; lean-to, 10 feet 9 inches by 21 feet 7 inches, to house 
steam- generating unit for cleaning; exhaust stacks for fumes; partial 
basement for testing weapons. For cleaning, repair, refinish, and 
processing of small arms weapons. 

Five repair shops and facilities: Project consists of 5 shops: 

One shop (special design), structural steel frame, concrete ma- 
sonry curtain walls, 5-ton crane, and overhead doors. 

Four shops (standard design), and following facilities: 
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Three 2-vehicle grease racks, two 10-bay wash platforms, two 120- 


square-foot oil and grease buildings, gasoline station, three 12,000- 


gallon underground storage tanks, six dispensing nozzles. 

Hardst: ind, Armored School tank motor park: Heavy-duty-type 
8-inch reinforced concrete. 

Project required to convert presently utilized crushed stone area to 
reinforced concrete hardstand for 363 wheeled and track-laying vehi- 
cles of the Armored School. Presently, during excessive rains, area 
becomes very muddy and heavy traffic causes deep ruts. Constant 
maintenance is required to provide reasonable drainage. Concrete 
hardstands will provide protective parking and permit performance 
of some maintenance in the open during good weather. Annual 
maintenance cost of existing area is $29,900 | as opposed to $200 for 
Rrupoed hardstand. 

urdstand ordnance area: Heavy-duty-type hardstand for use by 
heavy track-laying and Shakled vehicles, and outside storage of parts 
not requiring covered storage. Depressed railroad ¢ spur Ww ith loading 
and unloading ramps. Roadway and paved area for loading and 
unloading. Ret taining wall on unloading side of track. 

Post. office: Building to be construc ted of concrete and masonry 
units, one floor plan with partial basement to serve postal locator unit. 
Loading platforms and elevator lift between basement and first floor. 
Concrete deck with built-up roof. Proposed facility required to 
handle postal activities generated by a population of 45,000. 

Quarters for 350 families (Capehart) : Single and duplex, single- 
story houses having concrete foundations, concrete slab on orade, 
wooden framing, exterior walls of wooden siding, scored plyw ood or 
brick veneer, interior walls of dry wall construction or plaster, built-up 
roof, wooden or steel windows, asphalt tile, vinyl tile or hardwood 
floors, and central heat. Other items may be provided, within avail- 
able funds, to include terraces, venetian blinds, garbage grinders, 
and carports. 

Fort Knox, Ky., has a number of items. This is our Armored 
Force School and it is a major training center and school. 

There is a trainfire range, armament shop building, tank repair 
shop, a hardstand for the tanks and a hardstand in the ordnance area, 
a post office, and a Capehart family quarters item for a total of 
$2,747,000. 

Senator Jackson. I notice the item for the repair shops. Is that a 
replacement for the tank repair shops and facilities? I am referring 
to Fort Knox, 

General Sreman. The facilities will be located in the Armored 
School motor park area and replace World War IT shops. 

These are frame structures. Our problem in this area is that the 
equipment is so heavy and requires overhead area with chains and lifts 
to be able to handle the loads, and our frame buildings and older 
buildings have just not been able to be economically ‘Inereased in 
strength to meet this function. 

Senator Jackson. All right; proceed. 


38060—59——19 
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FORT MEADE, MD. 


Line items, $2,530,000 

General Sreman. Two Trainfire I ranges, additional facilities: 
Construction of : 

Two 90-point 25- and 75-meter range, including control tower, tar- 
get house, 220-man covered bleachers, and Jatrine. 

Two 30-point field firing range, including control tower, target 
house, 100-man covered bleachers, and latrine. 

One 16-point record firing range, including control tower, target 
house, and latrine. 

Eight target-detection ranges each with 55-man covered bleacher, 

Medical laboratory: Reinforced concrete frame construction with 
masonry walls, three stories with basement, built-up gravel roof, 
central steam heat connected to hospital boiler house. 

This project is required for the laboratory testing of all elements 
which will improve the general health of military personnel, train 
technicians in all phases of medical laboratory work for hospital as- 
signments, and to conduct environmental health surveys for the 2d 
Army area. 

Emergency power facility (National Security Agency) : Item de- 
scription and/or justification classified. 

The next one is Fort Meade, Md., on page 107. 

There are three items at this station—the trainfire range, a medical 
laboratory, and an emergency power facility for the National Se- 
curity Agency. 

I have explained the trainfire range picture with the Army. The 
medical laboratory is needed in the 2d Army area to handle the water 
tests that are made for all the stations throughout the area, and a 
special testing that is done for the domestic facilities and services that 
is furnished to the Army. 

The emergency power facilities has a classified justification, sir, on 
page 6 of your classified book. 

Senator Jackson. I read that, and think we understand. 

General Seeman. It is a highly important thing. It is important 
that you have a source of power. 

Senator Jackson. It is continuity. 

General Seeman. To keep the electronic instruments going and if it 
fouls up, the instruments burn up. 

We have an item in the justification book at Fort Ritchie, Md.; it 
doesn’t appear in the bill in this order because it is a family quarters 
item which will appear in section 104. 

That is all on 2d Army. 


3D ARMY AREA 


Mission: The mission of the Commanding General, 3d Army, 4 
continental U.S. Army Command, the area of which is comprised of 
the States of Alabama, Florida, Georgia, Mississippi, North Carolina, 
South Carolina, and Tennessee is to: 

Command the nine installations and one subinstallation within the 
Army area, including responsibility for operations, security, training, 
administration and logistical support of the active Army units and ac- 
tivities assigned or attached to the Army. 
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Furnish limited administrative and logistical support to the 18 ad- 
ditional installations commanded by the Chief of an administrative 
service or technical service of the Department of the Army. 

Provide for administrative and logistical support to units of the 
Army antiaircraft command. 

Be responsible for organization, administration, training, logistical 
support and recruiting of the Reserve components which includes 
U.S. Army Reserve, Reserve Officer Training Corps (ROTC) and, 
within limitations, National Guard. 

Prepare plans for and conduct operations in internal security, mili- 
tary assistance to civilian authorities during emergencies, ground de- 
fense, mobilization and other specific missions as directed; such as 
maintaining designated units of the strategic Reserve for rapid deploy- 
ment. 

Be responsible for joint actions with Air Force and Navy relative 
to recruiting, induction, operations, training, and matters of mutual 
interest within 3d Army area. 

Factors affecting the scope of 3d Army’s mission : 

Population: Civilian, Active Army, U.S. Army Reserve, senior 
division ROTC, and National Guard. 

Major military schools: Women’s Army Corps School, U.S. Army 
Aviation School, U.S. Army Infantry School, U.S. Army Special 
Warfare Center, Chemical Corps School, Provost Marshal General’s 
School, Southeastern Signal School, U.S. Army AAA and Tank 
Training Center. 

Specialized training and operations: airborne, infantry, tank, avia- 
tion, AAA, chemical, signal, WAC, military police, and ranger train- 
ing. 

FORT BENNING, GA. 


Line items, $1,090,000 

Three Trainfire I ranges: Construction of : 

Three 100-point 25- and 75-meter range, including control tower, 
target house, 220-man covered bleachers, and latrine. 

Three 35-point field firing. range, including control tower, target 
house, 110-man covered bleachers, and latrine. 

Three 16-point record firing range, including control tower, target 
house and latrine. 

Twelve target detection ranges each with 55-man covered bleacher. 

Four motor repair shops (2 motor parks): Reinforced concrete 
frame, masonry walls, built-up roof on rigid insulation and steel 
beams, steel sash and doors, includes air compressor. 

Facilities required to complete two motor parks for maintenance 
and repair of vehicles and equipment assigned to units now housed in 
the new Kelly Hill permanent troop area. 

In the 3d Army there is authorization requested for five stations; 
Fort Benning, on page 115 has trainfire range and motor repair shops 
for a total of $1,090,000. 

Senator Jackson. What are the facilities for ? 

General Seeman. At Fort Benning, which is the home of the In- 
fantry School and one division is a trainfire range, and then four 
motor repair shops, sir. 

Senator Jackson. Yes. 
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General Seeman. The motor repair shops are to complete two parks 
for maintenance and repair of vehicles assigned to this new perma- 
nent troop effort. 

There are no facilities of this nature in that new Kelly Hill area 
at this time. 

FORT BRAGG, N.C. 
Line item, $958,000 

Aircraft hardstands and aprons: Pavement designed for 22,000 
pounds single wheel loading plus 200 pounds per square inch tire pres- 
sure. 

This item is required to provide hardstands to accommodate 15 
of the 20 H-34 helicopters assigned to troop A of the 17th CAV 
Reconnaissance Group; to replace one rigid wing hardstand lost 
through extension of a hangar apron; and to provide hardstands for 
the seven H-19 helicopters assigned to a signal battalion, ‘a medical 
battalion and to a missile conmand. This item will also provide taxi- 
ways connecting these hardstands with existing runways; will pro- 
vide runup areas at each end of the fixed wing runway; will extend 
existing maintenance aprons to meet current requirements; and an 
extension of the runway lighting system to serve these new paved 
areas. 

Aircraft fuel storage and dispensing: Two 20,000-gallon under- 
yround storage tanks. Each tank to be equipped with a single truck- 
ill stand. Masonry unit flammable storage building. 

Project required to provide back-up storage and dispensing facili- 
ties at the airfield for aviation gasoline now stored up to three and 


fo 


—/\ 


g 
one-half miles away in various small motor park tanks in the Reserve 
training area. 

Two battalion motor repair shops and facilities: Reinforced con- 
crete foundation and frame, masonry walls, precast roof decking 
with rigid insulation and build-up roof. Air compressor with pipe 
distribution and hydraulic lift in one bay. Heat from existing cen- 
tral heating plant. Two motor repair shops without heating plant 
areas. Five wash platforms, 2-vehicle. Four grease racks, 2-vehicle. 
Two oil houses. Dispatch office. Gas station with underground 
storage. 

Hardstand for two battalion motor parks: Flexible pavement for 
parking aprons 275 vehicles is required to support two battalion 
motor repair shops proposed for the permanent barracks area. 

Three hundred and sixty-seven family quarters (Capehart) : Single 
and duplex, single-story houses having concrete foundation, concrete 
slab on grade, treated wooden framing, exterior walls of brick veneer, 
interior walls of plaster, built-up roof, steel windows, ceramic tile 
floors and wainscot in bath, viny-asbestos tile in kitchen, hardwood 
floors in all other areas, central heat, and electrical connections for 
clothes washer and dryer and for dishwasher. Other items may be 
provided within available funds, to include connection to existing 
central television antenna system, terraces, venetian blinds, garbage 
grinders, and carports. BSR ; 

Unit operations and administration building: Masonry unit bearing 
walls, built-up roof on steel deck, concrete floor slabs, acoustical tile 
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ceilings, ceramic tile floor and wainscot in toilets, asphalt tile floor 
elsewhere. Metal window sash. Heating from existing central 
steamplant. 

This item is required to provide a pilots’ briefing room where flights 
can be charted and current information on flight conditions dissemi- 
nated, and space where flight records and personnel records of the 28 
officers and 42 enlisted men of Troop A of the 17th Cavalry Recon- 
naissance Troop, and the 4 officers and 108 enlisted men of the 782d 
Maintenance Detachment assigned to aircraft maintenance can be 
maintained. These two units are organic to the 82d Airborne Divi- 
sion but are separate from the Division Aviation Company. 

At Fort Bragg there are a total of six line items for an estimated 
eost of $958,000. 

There are some improvements on their aircraft hardstands and 
aprons; some fuel storage and dispensing areas; battalion motor re- 
pair shops, and hardstands; the Capehart housing line item and the 
unit operations and administration building; which is for the flying 
unit. 

Senator Jackson. We have a statement from Congressman Lennon 
of North Carolina that represents the district where Fort Bragg is 
located with reference to the joint postal facilities building at Fort 
Bragg and Pope Field, N.C. 

I understand Senator Ervin concurs in the statement. 

Without objection, it will be included at this point in the record. 

(The statement of Representative Lennon of North Carolina is as 
follows :) 


STATEMENT OF ALTON LENNON, MEMBER OF CONGRESS, SEVENTH DIstTRICT oF NorTH 
CAROLINA, BEFoRE House ARMED SERVICES COMMITTEE, RE Joint Postan Faci- 
ITIES BUILDING AT Fort BRAGG AND PoPE FIELD, N.C. 


Mr. Chairman and gentlemen of the committee, I appreciate very much tlie 
opportunity to appear before this committee, and although this is a matter of 
great importance to the authorities at Fort Bragg and Pope Air Force Base, 
the 46,261 persons served by the present postal facilities building at these bases, 
and to the Post Office Department and its employees at this facility, I shall 
nevertheless be as brief as possible. 

Fort Bragg is one of the largest and oldest military installations in this 
country. It is the home of the Airborne and Strategic Army Corps. Perhaps 
no military installations in America are more frequently visited by high military 
missions and representatives of the governments of the free world than Fort 
Bragg and Pope Field. 

From 1918 until 1941, the postal service at Fort Bragg was furnished by a 
fourth-class post office. In 1941, it became a branch of the Fayetteville, N.C., 
post office, and at that time wooden barracks built in 1918, were converted into 
a post office building. These barracks have been used as such for the past 
18 years. 

This facility is now, and has been for many years, crowded, unsafe, insanitary, 
and a great fire hazard. 

In addition to serving Fort Bragg, it is also serving Pope Air Base, which 
adjoins the Army base. At present, the post office is serving 28,270 Army person- 
nel, 2,532 Air Force personnel, 13,055 dependents, and 2,404 Department of De- 
fense civilian personnel. As I have already stated, this is a total of 46,261 per- 
sons now already being served by an inadequate facility. 
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I believe this committee will be interested in these 1958 figures for the Fort 
Bragg branch post office: 


i cto iimannnes a= $240, O79. 87 

Amount of mail (20 percent was franked mail), pieces_____---_~- 22, 000, 000 
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Prumener- CBeNeGs 50% fu Se ee St TI 13, 580 
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I would like permission to insert in the hearing record at this point a letter 
of March 4, 1959, from W. M. Shaw, postmaster at Fayetteville, N.C., giving 
these figures and other pertinent information. 


First Crass U.S. Post OFrFice, 
Fayetteville, N.C., March 4, 1959. 
Hon. ALTON LENNON, 
House Office Building, Washington, D.C. 


DEAR ALTON: Pursuant to our conversation over the telephone this morning, 
I am. listing herewith the items you requested concerning Fort Bragg branch. 


1958 
I NT a Ee ae $240, 079. 87 
Amount of mail (20 percent was franked mail) —_----- (pieces ) —- 22, 000, 000 

mene PiU gmc tS 202 oe ed ie re ek a eee 13, 000, 000 
nh el I deters 9, 000, 000 
Money order business : 
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I a ee ee er Oe meet a 13, 580 
Amount 
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The proposal for new facilities has appeared on every estimate, both locally 
and through Army channels, since 1946. As you know, they are now in temporary 
buildings which were converted from old barracks, ete. 

At present we are now operating one main office and nine units on the post. 
However, this number fluctuates to include as many as 20 units when maneuvers 
are held on the reservation. For your information, Fort Polk, La., is being closed 
and extensive maneuvers which have been held there have been scheduled 
for Fort Bragg. This will increase the number of units we operate, also, addi- 
tional Army personnel will be stationed here during maneuvers. 

As stated in our telephone conversation, I will be very happy to help you 
out before the committee if possible. 

Sincerely, 
W. M. Suaw, Postmaster. 


Extensive maneuvers which have been held elsewhere are now scheduled for 
Fort Bragg. Army personnel will be substantially increased at the base during 
these maneuvers. 

For 13 years the Army and Air Force authorities at these installations have 
endeavored to secure a reasonably adequate post office building to serve their 
personnel and dependents. Year after year it has been included on their 
priority list for military construction authorization legislation. Always, some- 
where along the line—the 3d Army, the Continental Army, the Deputy Chief 
of Staff of the Army, the Secretary of the Army, the Department of Defense— 
before its presentation to this committee—the item for a joint facility building 
has been removed. 

Mr. D. H. Stephens, Chief Postal Inspector of the U.S. Post Office Department, 
was requested on September 29, 1958, by the Army and Air Force postal head- 
quarters, the Pentagon, to conduct a survey to determine the immediate needs for 
a post office facility building to serve Fort Bragg. The survey was made and 
the Inspector's report and recommendations were submitted to the Post Office 
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Department, to the authorities at Fort Bragg and Pope Field, the Army and 
Air Force Postal Headquarters, and transmitted to the Postmaster General, and 
the Secretary of the Army. 

On February 11, 1959, the Post Office Department submitted plans for a reason- 
ably adequate post office facility building and recommended a building of 13,043 
square feet. On the basis of this requirement and the plans provided by the 
Post Office Department, the Army was requested to determine the cost of such 
a structure. On February 27, 1959, the Army advised that the cost of same, in- 
eluding the necessary Army and Air Force Directory Service Annex, would be 
$270,007. (I would like permission at this point to put this letter in the hearing 
record. ) 

HEADQUARTERS, 
XVIII AIRBORNE CoRPs AND FORT BRAGG, 
Fort Bragg, N.C., February 27, 1959. 
Mr. W. M. SHaw, 
Postmaster, U.S. Post Office, 
Fayetteville, N.C. 

Dear Mr. SuHaw: During your visit last Tuesday you asked where a new Fort 
Bragg Post Office would be located and how much it would cost. I understand 
Hon. Alton A. Lennon, Member of Congress, North Carolina, asked you to get the 
information and to let him know. 

The post planning board master plan provides for an area of 1.8 acres on the 
west side of Reilly Road. That is a part of the new Fort Bragg shopping center 
area where ample parking space is available. 

Following plans provided February 11, 1959, by the Atlanta regional office of 
the Post Office Department, recommending a building of 13,043 square feet, the 
cost would be $270,007. 

At present the post office is serving 28,270 Army, 2,532 Air Force, 13,055 
dependents, and 2,404 Department of Army civilian personnel. Most of the 
civilians use the service for mail dispatch, money orders, and registry service, 
but do not receive private mail through Fort Bragg facilities. This is a total 
of 46,261 persons served. 

In the Fort Bragg military construction Army program a new post office 
was not high enough on the priority list for inclusion in the 1960 MCA budget 
as other items having direct impact on requirements for the Strategic Army 
Corps were considered of higher priority. 

Your interest and that of Mr. Lennon in postal facilities at Fort Bragg is 
appreciated. 

Sincerely, 
Auton D. SHaw, 
Colonel, AGC, Adjutant General. 


The authorities at Fort Bragg and Pope Field, following the post planning 
board’s master plan, have provided an area of 1.8 acres for this building in the 
new Fort Bragg shopping center area where ample parking space is presently 
available. 

Mr. Chairman and gentlemen, I realize the Post Office Department must go 
the last mile in its working agreement with the armed services in the type of 
building facilities furnished for postal use, and especially, where the perma- 
nency of a military establishment is uncertain. Such is not the case at Fort 
Bragg, which has, since 1918, been one of our really important Army installa- 
tions. And, it would certainly seem that 40 years is a long time to wait for 
the recognition of permanency. 

The Army and Air Force authorities who use this facility and the Post Office 
Department, which must supply the clerical force, are in total agreement that 
something should be done, and done now, to change this present situation. Let 
me quote from a letter of March 6, 1959, from Hon. Wilber M. Brucker, Secre- 
tary of the Army, on this subject: “The Department of the Army is concerned 
as to the adequacy of such facilities as the post office at Fort Bragg * * *.” 
I would also like to quote from a letter of March 5, 1959, from the Postmaster 
Genernl in this regard: “Quarters such as these are not acceptable to the Post 
Office Department under present standards. We do not expect our employees 
to work under the conditions enumerated above and would not tolerate such 
things in any post office where we provide the quarters.” (I ask permission of 
the committee to insert these two letters in the hearing record.) 








ISO MILITARY CONSTRUCTION AUTHORIZATION 


DEPARTMENT OF THE ARMY, 


Washington, D.C., March 6, 1959. 
Hon. ALTON. LENNON, 


House of Representatives. 


Dear Mr. Lennon: This is in reply to your recent letter concerning the con- 
struction of a new Post Office building at Fort Bragg, N.C. 

The Department of the Army is concerned as to the adequacy of such facilities 
as the post office at Fort Bragg, as well as like facilities at other installations 
throughout the country. However, this item could not be included in the fiscal 
year 1960 military construction, Army, authorization program which was sub- 
mitted to Congress on February 10, after approval by the Department of De 
fense and the Bureau of the Budget, due to overriding priorities of items of 
pressing military necessity and the obligation to stay within the budget as 
prescribed by the President in his message to Congress on January 19. 

Please be assured that the replacement of this post office building with a more 
adequate facility will be programed in fiscal year 1961, if the budget permits 
and such action is consistent with priorities, as determined by overall Army 
needs. 

Your interest in this matter is appreciated. 

Sincerely, 


WILBER M. BRUCKER, 
Secretary of the Army. 


OFFICE OF THE POSTMASTER GENERAL, 


Washington, D.C., March 5, 1959. 
Hon. ALTON LENNON, 


House of Representatives, Washington, D.C. 


DeEAR CONGRESSMAN LENNON: Referring to our telephone conversation today 
and to confirm information previously furnished you in correspondence, the 
Fort Bragg, N.C., post office quarters are considered inadequate for the follow- 
ing reasons: 

Space.—Adequate from the standpoint of square feet but the building is 
L-shaped, which does not permit an arrangement of equipment for efficient 
handling of mail. 

Heat.—On January 6, 1959, the outside temperature was approximately 
20 degrees, and the wind was blowing. The method of heating the building 
is by fuel oil and I am advised that the present situation is a noted improve- 
ment over the former system of coal heat. On the date noted above, vari- 
ous portions of the building were not warm enough to provide comfortable 
working conditions. Two factors are responsible for this condition. One, 
the age and structure of the building; two, there is no vestibule for incom- 
ing and outgoing mail and the frequert opening of the doors permits the 
entrance of cold air into the building. 

Toilet facilities—There are 33 employees assigned to the Fort Bragg 
branch. There are two toilet stools and one urinal, and these facilities are 
inadequate for that number of employees. 

Lightning.—It is believed that an examination of the electrical system of 
the building by an electrician would disclose an overloading of the circuits. 
For example, near the city carrier’s cases there are five case lights and two 
overhead fluorescent lights which all receive current from the same outlet. 
Two other case lights and two overhead lights also work out of one outlet. 

Observation galleries.—There are no observation galleries at this installa- 
tion. In view of the size of the operation, such facilities would be advan- 
tageous to the Department and are required in quarters procured by this 
Department for this size post office. 

Loading platform.—The length of the loading platform is adequate; how- 
ever, the width of approximately 12 feet is not adequate, causing congestion. 

Quarters such as these are not acceptable to the Post Office Department under 
present standards. We do not expect our employees to work under the conditions 
enumerated above and would not tolerate such things in any post office where 
we provide the quarters. 

Sincerely yours, 





ARTHUR SUMMERFIELD, Postmaster General. 


I am sure that you gentlemen recognize the fact that unless this committee 
does act in this matter in this way, it is unlikely that we will be able to correct 
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present postal conditions existing at Fort Bragg. In other words, as I have here- 
tofore stated, we simply cannot wait until such time as all other needs are met 
before a correction of this admittedly intolerable condition is undertaken. 

I wish it were possible for all of you to visit and inspect these facilities per- 
sonally as I have, I have obtained a number of photographs of the present post 
office building to demonstrate to you the urgent need for improved facilities at 
the Fort Bragg installation. 

General Sreman. There is a need for a post office there, sir, 

Senator Jackson, Apparently, they want a joint facility for the 200 
communities where the airfield 1s located and the main city. 

General Seeman. Pope Field and Bragg are adjacent, sir. 

Senator Jackson. You say that you couldn’t get it in with the 
budget limitations ? 

General Seeman. Yes, sir; we were unable to get it in. I believe 
it is one-quarter of a million—$270,000. 

Senator Jackson. Thank you, General. Go right ahead. 


FORT CAMPBELL, KY. 


Line item, $2,300,000 

General Sreman. Storm Drainage: Reinforced concrete box cul- 
vert, reinforced concrete culvert pipes, 55 manholes and catch basins, 
16 headwalls for pipe. This project is required to provide an ade- 
quate storm drainage system to remove hazards to the health and safety 
of personnel assigned to this installation and their dependents. 

General Seeman. The next station after Fort Bragg is Fort Camp- 
bell, Ky., with one single line item. They have a problem there where 
storms provide a deluge of water and it has not been able to drain 
away. The original principal was to try to drain the storm water 
into wells in the limestone area, 

They had become clogged and have not been able to use that and 
we have this request for authorization for a storm drainage system. 

Senator Jackson. That is quite an item. 

General Sreman. It gets into quite a large-scale job, sir. 

Senator Jackson. This is the home of the 101st Division, is it not? 
en Seeman. Yes; the 101st Division of our Strategic Army 

orps. 

On the next page are detailed the lineal feet and the size of the 
culverts and the drains which are necessary. 

Senator Jackson. Has this matter been pending for some time? 

General Seeman. It has been a matter of increasing concern. I 
think probably the heavier rains of the last year or two have accentu- 
ated it and of course the increasing development of the area, 

They have an estimated damage with an average of $50,000 to 
$100,000 per year on various buildings. 

Senator Jackson. All right, proceed. 


FORT RUCKER, ALA. 


Line items, $2,722,000 

_ General Szeman. Stage field, RW-—5 (rotary wing cargo) : Project 
includes flexible runway and flexible parking and hovering area, taxi- 
ways. 
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These facilities are required to support the mission as revised to 
provide for more emphasis to be placed on utility and transport heli- 
copter training in lieu of reconnaissance helicopter training which 
has been transferred to Camp Wolters, Tex. The transition from 
reconnaissance helicopter training to transport and utility helicopter 
training at Fort Rucker has considerably changed stage field require- 
ments, both as to numbers and type construc tion. 

Heliport pavement, auxiliary No, 2: Aircraft parking aprons of 
rigid pavement to support 22,000-pound wheel loads. Shoulders and 
overruns of double surface treatment. Tiedowns to be provided for 
each aircraft parking apron. 

Heliport lighting, auxiliary No. 2: Provides lighting of takeoff 
and landing ‘pads, taxiways, parking aprons, and obstructions for 
night operations. 

Supply and storage building (Lowe AAF): Single story building, 
to be attached to existing maintenance hangar. Concrete foundation, 
concrete floor slab on fill, masonry exterior walls, corrugated metal 
roof over insulation, and forced hot-water heat. To support primary 
flight training. 

Academic building: Project consists of a classroom building com- 
posed of six classrooms, storage, restroom, student break areas, and 
mechanical equipment. 

Regimental motor park facilities: Facilities consist of two grease 
racks, two-vehicle oil storage, dispatch office, gasoline station, and four 
wash platforms. 

This project is required for a motor park facility which will pro- 
vide all-weather parking and storage for vehicles assigned to bat- 
talion combat team at Fort Rucker. 

Hardstand for regimental motor park: Consists of flexible pave- 
ment and drainage. This project is required to provide all-weather 
parking and outside stor age for vehicles presently assigned to the 
battalion combat team, thereby reducing maintenance aused by exist- 
ing dusty conditions. 

Land acquisition: Acquisition of three separate tracts of land of 
200 acres each in the vicinities of Brantley, Elba, and Samson, Ala. 
This project is required to provide adequate training facility sites 
from which to conduct primary flight training. 

General Sreman. The next item in the Third Army is Fort Rucker, 
where we have eight line items. 

This is the home of the Army aviation training, basic and advanced, 
on fixed-wing aircraft training. 

You know the other part of our aviation training is at Camp Wol- 
ters, Tex., where the rotary-wing training is given. The improve- 
ments are for their main station and some of their st: aging fields, total- 
ing $2,722,000, which is a slight change from the amount originally 
pr ‘inted in the draft bill. 

Senator Jackson. $2,636,000 ? 

General Skeman. Asit was originally printed; yes. 


FORT STEWART, GA. 
Line item, $238 000 


Trainfire I range: Construction of one 100-point 25- and 75-meter 
range, including control tower, target house, 220-man covered bleach- 
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ers, and latrine; one 35-point field firing range, including control 
tower, target house, 110-man covered bleachers, and latrine; one 
16-point. record firing range, including control tower, target house, 
ad latrine; four t target detection ranges, each with 55-man covered 
bleachers. 

The next station and the last one in the Third Army Area is Fort 
Stewart,Ga. Itisa trainfire range. 

That completes the Third Army Area 


4TH ARMY AREA 


Mission: The misison of the commanding general, Fourth Army,.a 
continental U.S. Army command, the area of which is comprised of the 
States of Arkansas, Louisiana, New Mexico, Oklahoma, and Texas is 
to— 

Command the eight installations within the Army area, including 
responsibility for operations, security, training, administration, and 
logistical support of the active Army units and activities assigned or 
attached to the Ar my. 

Furnish limited administrative and logistical support to the 17 
additional installations and 1 subinstallation commanded by the Chief 
of an administrative service or technical service of the Department of 
the Army. 

Provide for administrative and logistical support to units of ‘the 
Army Air Defense Command. 

Be Teer, for organization, administration, training, logistical 
support, and recruiting of the Reserve components which -includes 
U.S. Army Reserve, Reserve Officer Training Corps (ROTC)-and, 
within limitations, National Guard. 

Prepare plans for and conduct operations in internal security, 
military assistance to civilian authorities during emergencies, ground 
defense, mobilization and other specific missions as directed; such as 
maintaining designated units of the strategic reserve for rapid 
deployment. 

Be responsible for joint actions with Air Force and Navy relative to 
recruiting, induction, operations, training, and matters of mutual 
interest within Fourth Army Area 

“actors affecting the scope of Fourth Army’s mission: 

Population: Civilian, Active Army, U.S. Army Reserve, Senior 
Division ROTC, and National Guard. 

Major military schools: Artillery and Guided Missile School, Anti- 
aircraft Artillery and Guided Missile School, Medical Training Cen- 
ter, U.S. Army Aviation School. 

Specialized training and operations: Artillery, antiaircraft artil- 
lery, armor, aviation, medical, and special weapons. 


FORT BLISS, TEX. 


Line items, $7 760.000 

Radar Park, HAWK (Tobin Wells) : Project includes 7 buildings 
of reinforced concrete frame, concrete floors; masonry walls and par- 
titions; 8 prefabricated metal converter shelters; and 42 electric con- 
verters (400 cycles) :3 ground guidance lab and maintenance buildings, 
guided missile supply building, 8 converter shelters. 
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Six magazines, guided missile training range: stradley-type, non- 
atomic-blast resistant. 

Project required to provide storage for high explosives and flam- 
mable live training and service practice ammunition now stored in 
the open. Pgs ; 

Ordnance supply and storage building, guided missile training 
range: Masonry walls and partitions, concrete floor, wood roof fram- 
ing, and built-up roofing. Extend utilities and roads and provide 
hardstand. Technical supply facilities for support of maintenance 
activities on Nike-Ajax,Nike-Hercules and Hawk missiles. 

Three enlisted men’s barracks (80-man), guided missile training 
range: Concrete floor slabs, concrete cinder block bearing walls, re- 
inforced concrete spandrels, bar joist roof framing, rigid roof insu- 
lation, composition roofing, and evaporative cooling. 

Consolidated mess (500-man), guided missile training range: Ma- 
sonry walls and partitions, concrete floors, bar joist roof framing, rigid 
roof insulation, built-up roofing, and evaporative air cooling, Proj- 
ect required to provide mess facilities to support proposed barracks, 

Roads and hardstands (8 Hawk launching facilities), guided mis- 
sile training range: For instructional purposes, necessity exists for a 
range complex in an undeveloped portion of the guided missile range. 
This will involve construction of roads, launcher sites, and hard- 
stands. Eight launcher sites are the minimum required to support the 
scheduled training program. 

Assembly and test building, Oro Grande: To have concrete floor, 
masonry walls, wood roof framing, and masonry wall dividing build- 
ing into two equal units. Provide concrete aprons. 

Building will house the only set of test equipment available for 
use by Corporal battalions throughout the world during the annual 
service practice firings at Oro Grande range. 

Motor repair shop and facilities, Oro Grande: To have concrete 
floors, masonry walls, and wood roof framing. Provide concrete 
apron for shop. 

Facilities are required to maintain vehicular equipment of an entire 
TOE Corporal Battalion assigned to support the annual service prac- 
tice program for Corporal missile firings at Oro Grande range. 

Messhall (1,000-man)— shell only (Tobin Wells) : Building to have 
reinforced concrete frame, masonry walls, concrete floors, bar joist 
roof framing, rigid roof insulation, and built-up roofing. Project 
required to provide minimum messing facilities for personnel trans- 
ported daily from main post, 10 miles away. 

Eleven enlisted men’s barracks without mess (80-man) (Logan 
Heights) : Buildings to have concrete floor slab, bearing walls of con- 
crete cinder block, reinforced concrete spandrels, bar joist roof fram- 
ing, rigid roof insulation, composition roofing, and evaporative air 
cooling. 

Messhall, enlisted men’s 1,000-man (Logan Heights): Masonry 
walls and partitions, concrete floors, bar joist roof framing, rigid roof 
insulation, built-up roofing, and evaporative cooling. 

Eight GM Nike radar training areas: Two classrooms and flexible 
pavement base with dust palliative. The proposed eight sites re- 
quested here are to be constructed at Tabin Wells, 6 miles from Fort 
Bliss. 
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Fuel storage and warheading areas, guided missile training range: 
Expansion of ready missile storage, reveted fueling and warheading 
areas, reveted storage areas; expansion of ready missile storage area 
is required for storage of sufficient missiles for a day’s firing. 

Guided missile control tower, Hawk, guided missile training range: 
Project includes 250 square-foot control room on 30-foot steel tower 
with stairs and boom arm with snatch block; extending electric line 
and road to tower site; and parking for 5 cars at tower base. 

Five guided missile fuel and ammunition storage buildings, guided 
missile training range: acid, analine, JP-4, fuse, and warhead stor- 
age buildings. ; : F 

These additional storage facilities are required in connection with 
the increase in firing sites from 16 to 26. The quantities required 
greatly exceed the capacities of existing facilities. This storage will 

rovide training units and personnel with more dependable, accurate, 
and better quality product. 

Battalion headquarters and supply building, Oro Grande: Concrete 
floor, masonry walls, and wood roof framing. 

Facility required to provide adequate space for camp and unit ad- 
ministration activities for the trainer and the annual service practice 
battalions. During annual service practice, approximately 1,300 per- 
sonnel are in residence at Oro Grande Camp. 

Two enlisted man barracks (80-man) without mess, Oro Grande: 
Concrete floor slabs, concrete cinder block bearing walls, reinforced 
concrete spandrels, bar joist roof framing, rigid roof insulation, com- 

sition roofing, and evaporative cooling. Project required to provide 

arracks for troops permanently stationed at Oro Grande Range. 

Bachelor officers’ quarters (34-man), Oro Grande: Project consists 
of constructing a standard 34-man bachelor officers’ quarters with 
latrine facilities and lounge. To have concrete floors, masonry walls 
and partitions, and wood roof framing. 

Extension of water line to Oro Grande: 1914-mile extension of city 
of E] Paso-McGregor Range Camp 12-inch water line to Oro Grande 
Range Camp, construction of booster pump station, and provision of 
electric power to station. 

Storm drainage, second increment: Concrete channels, pump house 
with 4,000 gallon per minute pump, collecting basin, and cast iron 
pressure main. 

The drainage is required as Fort Bliss is situated in a location 
where it is exposed, due primarily to its topographical features, to 
serious flooding during rainstorms which frequently assume ¢loud- 
burst proportions. First increment consists of earthmoving and will 
be accomplished by troop labor. 

One thousand family quarters (Capehart): Family units to be 
single and duplex units, one story, having concrete. foundation, con- 
crete slab on grade. Exterior walls of brick veneer or cinder block 
masonry, interior wood framing with dry wall construction, built-up 
roof, steel or aluminum windows, asphalt tile, vinyl tile, or wood 
floors, and controlled heat. Other items to be provided: if funds are 
available, include carports, terraces, venetian blinds, and garbage 
grinders. 

Starting at page 142, there are authorizations requested for four 
stations. Fort Bliss, Tex., is the first and it is the Army Defense 
Training Center. 
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There are a number of line items in this to include the radar and 
missile training and a number of the items are temporary type bar- 
racks at the more remote firing ranges from the main station. 
Senator Jackson. You can see where a lot of money is going. 

General Seeman. This station has grown tremendously. 

Senator Jackson. What I meant is that these various facilities, the 
surface-to-air missile program shows up in one facility after another, 
and in one form or another. 

This is the training program, of course. 

General Seeman. A good deal of our Allied personnel that come 
to this country to be trained on these weapons are trained at. Fort 
Bliss, also. 

Senator Stennis. Personnel from other countries? 

General Sreman. Yes, sir. 

Senator Stennis. Yes; proceed. 

General Seeman. They have officer classes, enlisted men’s classes, 
unit training, and the units are activated there and sent overseas or 
to the other stations throughout the world. 

The amount printed for Fort Bliss in the draft bill, sir, was $8 
million, and this has now been reduced to $7,760,000. 

Senator Stennis. Well, now, you feel you w ould have to have this 
new installation there; that you can’t use some facilities you already 
have there ? 

General Seeman. That is correct, sir. Fort Bliss is the center of 
a complex of these firing ranges. 

You may be familiar with the McGregor Range where the Nike 
training is done. Further up the valley" there is the White Sands 
Proving Ground. They are not contiguous but it is the same general 
area. 

Senator Stennis. Fort Bliss is near E] Paso; isn’t it? 

Senator Jackson. It isin El Paso. 

General Serman. Yes, it is one of the very oldest cavalry stations 
of many years standing. It has been converted to a missile training 


station. 
FORT SAM HOUSTON, TEX. 


Line items, $840,000 


Airfield pavement (rotary wing): Project consists of 100- by 100- 
foot bituminous helipad, 20-foot-wide bituminous taxiway, 7-inch 
concrete hangar access and aircraft parking apron with 36 tiedowns. 

Project also includes 25-foot-wide double bituminous surface treated 
shoulders and access road and vehicle parking area. 

Aviation operation facilities: Heliport lighting, 1,500 feet; 10,000 
gallon fuel storage with truck fill stand and pump; 8-inch (2,000 feet) 
and 12-inch (200 feet) water lines, 250,000 gallon tank, and pumps 
with shelter; sanitary sewer, including septic t tank and disposal field; 
4-inch gas service, 2,600 feet : electrical distribution, 2,000 feet under- 
gr ound, 1,000 feet overhead ; storm drainage ; site preparation ; erosion 
control. 

Hangar with shop, storage, and administrative space (rotary 
wing) : Standard 5,350 square foot hangar with 4,100 square foot 
lean-to for aircraft parts storage and supply. field operations func- 
tions, tool room, locker and shop space, and instrument trainer room. 
Separate flammable storage building. Aircraft washing facility. 
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Concrete pile foundation. Gas to be used as fuel. Instrument trainer 
room to be air conditioned and, to extent authorized, air conditioning 
or mechanical ventilation to be provided in remaining lean-to areas. 

Two Trainfire I ranges: Construction of two 100 point 25- and 
75-meter ranges, including control tower, target house, 220-man cov- 
ered bleachers, and latrine; two 35 point field firing range, including 
control tower, target house, 110-man covered bleachers, and latrine; 
two 16 point record firing range, including control tower, target 
house, and latrine; three target. detection ranges each with 55-man 
covered bleacher. 

The next item in the 4th Army is Fort Sam Houston, which is 
the headquarters of the 4th Army. 

It has some aviation facilities, some paving, and hangar and a 
trainfire range. 

The total estimated cost at Fort Houston is $840,000. 

Senator STENNIs. What page? 

General Seeman. That is on page 170, sir, in the justification book 
and in the few pages that follow. 

At page 175 we have the other large artillery and missile center 
at Fort Sill. 

FORT SILL, OKLA. 


Line items, $5,337 000 

Taxiway, north-north: Project consists of a north-south taxiway— 
33,000 square yards—parallel to existing fixed wing runway and an 
engine runup area at both ends of taxiway—11,000 square yards. 
Pavement. to be bituminous concrete designed for 22,000-pound load 
on single wheel with 200 pounds per square inch tire pressure. Taxi- 
way to be lighted. 

ompass swinging base: Project consists of a concrete compass 
swinging base for checking the accuracy of aircraft compasses. Con- 
crete to be designed for a 22,000-pound load on a single wheel with a 
200 pounds per square inch tire pressure. Project includes a 250-foot 
access taxiway to this facility. 

Runway approach lighting: Project includes: Two 1,500-foot ap- 
proach lighting systems for fixed wing runway for night operations; 
conversion of existing lighting system to high-intensity lighting for 
4,800 feet of runway. 

Ordnance support facilities for special weapons: Project includes: 
Technical operations building, with aircraft cranes, 3-phase electric 
power, and sprinkler system; technical supply building with floor 
designed for 15,000-pound forklift; guardhouse with sleeping quar- 
ters, latrines, and administration; flammable storage to support U.S. 
Army Artillery and Missile School, U.S. Army Artillery Board and 
missile units. 

Three missile ground handling equipment buildings (Department 
of Motors): Three laboratory buildings—12,700 square feet, 9,000 
square feet, and 15,000 square feet—with steel frame, masonry walls, 
plaster interior, sprinkler system, and mechanical ventilation. The 
two live engine laboratories—12,700 square feet and 9,000 square 
feet—to have acoustical treatment, gasoline system to serve motors, 
and a heat dissipation and fumes exhaust system. The instrument 
building—15,000 square feet—to have 17-foot clear height, floor de- 
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signed for heavy loading, and shop type doors at vehicle bays. Hard- 
stands, service drives, sidewalks, and mininium landscaping to be 
provided. For instruction in maintenance of various engines used in 
missile handling, and so forth. 

Three missile maintenance equipment shops and facilities: Missile 
maintenance shops to have steel Fatt with masonry walls and 14- 
by 15-foot overhead type doors. Shops to provide maintenance bays, 
space for parts and tools, administration, battery, tire repair, grease 
pits, and latrines. Floor slabs designed for 7,500-pound wheel load- 
ing. Structures to have spot sprinklers as required, carbon monoxide 
exhaust systems, and mechanical ventilation. For maintenance of 
vehicles and equipment of guided missile—Lacrosse—battalions, 

Hardstand—Three missile battalion equipment parks: Hardstand 
and service drives designed for 9,000-pound wheel load and to with- 
stand tread action of heavy tracklaying equipment. Project is to 
include concrete curb and gutters, adequate drainage, and an asphalt 
concrete wearing surface on both hardstands and service drives. 

Missile maintenance shop, Field Artillery Missile Training Com- 
mand—SP: Prefabricated metal building with an open work area 
70 by 100 feet with three classrooms, administrative space, mainte- 
nance and supply space, anda latrine. Project includes night lighting 
of security area. Building requires monorail with 10-ton hoist and 
hook height of 20 feet. Facility to have air conditioning in class- 
rooms and administrative space; special purpose electrical power 
requirements; and spot sprinklers as required. For training in elec- 
tronics, propulsion, and ground handling. 

Missile maintenance shop and facilities—Ordnance Support Com- 
pany, Redstone: Special design prefabricated metal building with 
20-foot clear height and 70-foot clear span. One-half of structure 
will contain maintenance bays; other half will contain supply and 
administration space, parts and tool room, and latrine. Spot sprin- 
klers as required, monorail with 10-ton hoists, grease pits, and heavy- 
load-type floors are included. To provide missile ground repair and 
supply facilities. 

otor maintenance shop: Motor maintenance shop to have masonry 
walls and 14- by 15-foot overhead-type doors. Shop to provide main- 
tenance bays, space for parts and tools, administration, battery, 
tire repair, grease pits, and latrines. Flood slab designed for 7,500,- 
ound wheel loading. Structure to have spot sprinklers as required. 
uilding to have carbon-monoxide exhaust system and mechanical 
ventilation. For maintenance and repair of vehicles. 

Hardstand, motor park: Hardstands and service drives designed 
for 9,000-pound wheel load and to withstand tread action of heavy 
tracklaying equipment. Project to include concrete curb and gutters, 
adequate drainage, and an asphalt concrete wearing surface on both 
hardstands and service drives. 

Senator Srennis. Well, a few years ago I thought we just had 
bought about all the land left in Oklahoma and put up all on it that 
you could possibly need, General. 

You don’t have the land in here, do you? 

General Seeman. No, sir; there is no land at Fort Sill, although 
as time goes on, sir, the missiles get further and faster and it is going 
to be a continuous problem. 
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Senator Jackson. Well, they better do a little research in using the 
oceans or something because there is a limit to land acquisitions. We 
get into endless difficulties. 

I remember, Mr. Chairman, I was down there a year ago looking 
at the proposed area that might be required. It is endless. 

The reasoning is that as you extend your range there is no limit to 
this because technology, science, moving so fast can take all of the 
United States. 

You have to assimulate a lot of this and find some way to work 
it out because there is a limit on the land that we can acquire. 

General Seeman. You recall the old artillery batteries around the 
Pacific coast in Seattle, the coast batteries where you fired one or 
two rounds a year and the rest of the time you simulated it. 

Some 20 or 30 years ago we had airplanes that had to get off the 
reservation sooner or later and the time may come with missiles 
when we know enough about them and develop experience on their 
control. 

Senator Jackson. I know what they want to do out there, integrate 
this into actual battlefield situations. 

In other words, it isn’t just firing a missile over a distance but 
they want to integrate the missile into the battlefield environment. 

The logical extension of that is this whole country. The battle- 
field is getting bigger and bigger. 

What missiles do you fire here? 

General Seeman. These, sir, are the surface-to-surface missiles. 

Senator Jackson. The Redstone type? 

General Seeman. Redstone. 

Senator Jackson. The Honest John and the Corporal ? 

General Seeman. The LaCrosse and Honest John. 

Senator Stennis. It is what type? 

Senator Jackson.’ Surface-to-surface. 

Senator Stennis. Just a moment ago, going back to Fort Sill, we 
are pitching in $5 million there and $8 million on the other one. In 
some of your larger items here there is the missile ground equipment, 
three missile ground handling equipment buildings, department of 
motors, and that is $155,000. What is that a garage, more or less, a 
— shop, or what? 

t is listed on page 175. 

General Sreman. It is given in detail on page 181, sir. 

This is another example of the larger scope equipment which is 
necessary to handle and maintain these years compared with a smaller 
tube artillery in the past years and in this particular one it is to pro- 
vide structures in the vicinity of the academic building. 

Senator Stennis. On the next page now, 176, you have a main- 
tenance missile shop. 

Is that something to work on, on missiles that you are using in this 
training? 

General Seeman. The detail on that, sir, is on page 182. 

It is to provide and to met new requirements of maintenance repair 
of 138,000 vehicles and equipment of a LaCrosse battalion. 

Senator Srennis. It seems like a huge installation this way, that you 
have already spent $62 million on and have an additional authorization 
of $10 million and that a shop like that, instead of spending a new 
quarter of a million dollars, you could find some space already there. 
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General Seeman. In connection with this problem that Senator 


Jackson mentioned with the increased land requirement, the staff itself ; 
about a year ago, looked into the same thing as to whether we couldn't ts 
go somewhere else. But we came to the conclusion that with the | yo 
investment already on the ground at Fort Sill, this the most efficient nu 

lace to stay and it is just a question of the old gun sheds and the old a 
10rse artillery stables that have been used to the maximum. Now th 
that they have t isse needs that can’t be met by conversion of old 
buildings, you have to phase the requests that are coming up. “" 

Senator Cannon. I would like to go back a step further too, Gen- | 
eral, in connection with this improvement to the airfield facilities, | 

I would like to know whether or not existing airfields in the vicinity a 
of these bases are being utilized to full capacity ¢ ; 

I notice in several of these projects we are paying for improving 
airfields and with all the airfields that we have around the country r 
that have been abandoned, it seems to me that we could maybe find in 
some suitable facility that could be used in connection with some other cr 
adjacent facilities. | tr 

General S—EEMAN. We use normally wherever we can. The one at . 
Fort Sill, the little town there, Lawton, has a small commercial field. a 

This Army field is right on the post but it has been there for a 
number of years and this particular item is adding a taxiway. th 

Senator Cannon. It is adding a high intensity lighting system and 
switching over and I am wondering is your flying activity Increasing : 


out of that field. 
General Seeman. In connection with the training and artillery 
spotting and the capabilities of having to operate at night and to move 


people in and out under night conditions or limited weather conditions, : 
that is what this high intensity lighting and communications facility . 
facilitates. 

Each one of our large stations, as you say is to be furnished with the | 
facility so it can integrate its air arm in the operations of the troop . 
units. 

Senator Cannon. Has this particular improvement been requested { 
before ? 

General Seeman. I don’t believe this was in last year’s request; no. | 

Senator Cannon. Do you have more aircraft assigned now to this 
location than you had a year ago? 

General Seeman. I don’t know what the assignment was last. year. 
The present one is 57 fixed-wing aircraft, plus all the transients that ‘ 
come in. 

Senator Cannon. I understand that. , 

General Seeman. The need of this present taxiway request is that 
the present taxiway joins the runway at 1,500 feet from one end. 

They would have to go out and taxi down the runway to be able | 
to get. where they could take off and of course, that is a safety hazard | 
as well as extra taxiing time. , 

Senator Cannon. Have they had any accidents as a result of that! 

General Seeman. I do not know of any specifically, sir. , 

Senator Cannon. How long have they been operating this field in , 
its present condition ? 


General Seeman. Ever since it has been there. Certainly, within 
the last 4 or 5 years that I know of personally. 
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Senator Cannon. I wonder if you would furnish us information 
as to whether or not you have more aircraft assigned there now than 
you had a year ago and perhaps furnish us the last 3 or 4 years, the 
number of assigned aircraft to show whether or not this is just 
improving an existing facility or whether there is actually a need for 
this type “of | improv ement ? 

General SreMAN. It is generally an increased tempo of operations 
and a little bit higher speed and higher concentration of aircraft. 

In addition to the 57 fixed- wing aircraft, there are 27 rotary-wing 
aircraft at the station. But, we will supply information for the 
record on the number there last year. 

(The information subsequently supplied is as follows :) 

The aircraft enumerated in the justification sheet, DA form 1675-R, are those 
permanently assigned to Fort Sill in support of those missions related to the 
Artillery and Missile Center, STRAC units and the combined 4th and 5th Armies 
Instrument Training Course. The approximate inventory value of these air- 
craft is $17,576,000. In addition to these fixed missions Fort Sill is the unit 
training canter for training of helicopter transportation companies. Because of 
this assigned mission and the attendant rotation of units in training through 
Fort Sill, the number of total aircraft stationed there varies from period to 
period depending on the number of units currently in training. 

On the basis of average aircraft densities reflecting these training missions 
the total average number of aircraft operating from Fort Sill field, exclusive 
of transients, approximates the following totals for the years shown: Fiscal 
year 1957, 120; fiscal year 1958, 135; fiscal year 1959, 112. 

The above figures are average and consist of approximately 40 percent fixed- 
wing aircraft and 60 percent rotary-wing aircraft. 

Senator Cannon. Also, if I might, Mr. Chairman, on the next page. 
178, the facilities there, while it is not much, it is $55,000 as I under- 
stand it for calibrating aircraft compasses. 

Now there probably are 500 airfields around the country today that 
have the facilities for calibrating an aircraft compass. 

Is it a big problem to fly one of these aircraft some other place and 
calibrate it ¢ 

General Seeman. No, sir; it is a matter of training and having the 
facilities near your shops where you develop and calibrate it. 

They say in the justification that they can see how these compasses 
run now by going out and running along the road, north or south, east 
or west, and calibrating the compasses that way. 

That. to me is a point of hit or miss to depend upon that when you 
get into thick weather or flight at night. 

Senator Cannon. Are there many of these aircraft assigned here 
that you fly under low level, VFR conditions ? 

General Seeman. As I understand the aviation training program. 
they train their people to be able to handle themselves at night and 
under unfavorable conditions. 

Senator Cannon. But emergency type situations, not actually train- 
ing them for flying. You don’t attempt to fly instrument weather out 
of there deliber ately, do you? 

General Seeman. No, but they must be trained to be able to meet 
the requirements of any w eather which the enemy might take advan- 
tage of. That is a long-range requirement. You wouldn’t hazard 
any unnecessary safety during } peacetime, of course, 

Senator Cannon. Have you been using night operations out of that 
field up to now ? 
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General Szeman, Yes, sir; they have used night operations. 

At most of these primitive fields they have flare pots and a tem- 
porary open-wire system which is adaptable for field conditions like 
that used in a field operation but for a permanent installation. It is 
expensive to maintain and is not as reliable as this one we are asking 
for in here. Ao 

Senator Cannon. You say this higher density lighting system 
wasn’t requested last year? ae 

General Sreman. No, sir; to my knowledge this is the first time it 
has come up in the 4th Army program. 

Senator Cannon. Thank you. 

Senator Stennis. Thank you, Senator. We will get on over to page 
183, the hardstand for three missile batallion equipment parts, 
$748,000. 

Now, there is almost three-quarters of a million dollars, As I get 
the idea, all of this will be better. You aren’t getting along without it 
and that brings up the question of just how bad you need it. 

General Seeman. Some of these LaCrosse battalions, this, specif- 
ically, isa LaCrosse battalion training area. 

They are being activated and when a unit moves out into other areas 
another unit comes in and takes its place. 

They are rotated annually, sometimes for their service firing. The 
old areas at Fort Sill had not been adaptable for these requirements 
of the missile battalions with their high concentration and concen- 
trated loads for which they have to have the hardstands to get them 
out of the mud and train their people. 

This is a unit-training area as opposed to basic training. 

Senator Srennis. All right. Is there anything else on Fort Sill! 
If not, go to the next one. 


5TH ARMY AREA 


General Seeman. Mission: The mission of the commanding gen- 
eral, 5th Army, a continental U.S. Army command, the area of which 
is comprised of the States of Colorado, Tlinois, Indiana, Iowa, Kan- 
sas, Michigan, Minnesota, Missouri, Nebraska, North Dakota, South 
Dakota, Wisconsin, and Wyoming, is to: 

Command the 16 installations and 1 subinstallation within the 
Army area, including responsibility for operations, security, train- 
ing, administration and logistical support of the Active Army units 
and activities assigned or attached to the Army. 

Furnish limited administrative and logistical support to the 41 
additional installations and 7 subinstallations commanded by the 
chief of an administrative service or technical service of the Depart- 
ment of the Army. 

Provide for administrative and logistical support to units of the 
Army Antiaircraft Command. 

Be responsible for organization, administration, training, logistical 
support, and recruiting of the Reserve components which includes 
U.S. Army Reserve, Reserve Officer Training Corps (ROTC), and, 
within limitations, National Guard. 

Prepare plans for and conduct operations in internal security, 
military assistance to civilian authorities during emergencies, ground 


| 


tem- 
like 
It is 


stem 


ne it 


page 
arts, 
get 
ut it 


ci f- 
reas 


The 
ents 
cen- 
hem 


sill? 


ren- 
Lich 
“an- 
uth 


the 
Lin- 
nits 

41 


the 
urt- 


the 
ical 
des 
nd, 


ity, 
ind 


| 


MILITARY CONSTRUCTION AUTHORIZATION 293 


defense, mobilization and other specific missions as directed; such as 
maintaining designated units of the strategic reserve for rapid de- 
ployment. 

Be responsible for joint actions with Air Force and Navy relative 
to recruiting, induction, operations, training, and matters of mutual 
interest within 5th Army area. 

Factors affecting the scope of 5th Army’s mission : 

Population: Civilian, Active Army, U.S. Reserve, Senior Division 
ROTC, and National Guard. : 

Major military schools: Command and General Staff College, 
Finance School, Adjutant General’s School. 

Specialized training and operations: Aviation, infantry, cold 
weather, and engineer. 


FORT LEAVENWORTH, KANS. 


Lime item, $160,000 

Emergency powerplant (Midwest relay center receiving station) : 
Construct a building having concrete walls and concrete floors with 
_ electrical trench systems, furnish .and install diesel-engine- 

riven electric generators together with switch gear, fuel storage, 
transformer, and underground power cable. Emergency source of 
power for radio receiver station in event of commercial power failure. 

At the 5th Army, sir, starting on page 189 there are requests for 
authorizations at four stations: Fort Leavenworth utilities are for 
an emergency powerplant. 

This is one of our Signal Corps communication centers at $160,000. 

Senator Stennis. Is that in connection with any course you give 
there ? 

General Seeman. It is part of the Worldwide Army Command and 
Administrative Communications Network. It happens to be located 
at Fort Leavenworth. 

Senator Srennis. It has nothing to do with your staff school there? 

General Sreman. It is not connected with the Command and Gen- 
eral Staff School. 

Senator Stennis. All right, the next item. 

General Seeman. Fort Riley doesn’t show in the bill. It is Cape- 
hart family quarters at this point. 


ARMY SUPPORT CENTER, ST. LOUIS, MO. 


Lime item, $261,000 

Additional conversion, Mart Building: Remodel present warehouse 
area on eighth floor into additional office space. Install new masonry 
and movable partitions, floor finish, accoustical tile ceiling, fluorescent 
lighting, heating, air-conditioning and toilets. 

To integrate functions of the Engineer Supply Control Office into 
one area instead of three widely separated locations for more effi- 
cient and economical operation. 

The St. Louis Support Center on page 194 is a line item for addi- 
a conversion in the Government-owned Market Building in St. 

Auis. 
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It is to accommodate the Engineer iad Control Office and the 
electronic machinery and place it. in one Government building, whereas 
it now operates in three widely separated localities. 


FORT LEONARD WOOD, MO. 


Lime items, $593,000 

Telephone exchange: Construction of a permanent telephone ex- 
change building to provide facilities for installation of a new 6,000- 
line dias telephone system. 

Alterations and addition to Hospital Patients Mess Building 74: 
Enlargement and modification of Hospital Patients Mess Bui lding 74. 
to provide an additional dining room and space for processing food 
carts, as well as a diet section for special and regular diets. New 
steamtables, refrigerators, coffee urns, and dishwashing facilities are 
included and the kitchen will provide new roasting and baking ovens, 
steam chefs and fryers, arranged in a more func tional manner. Rear 
of the kitchen is to be enlarged to provide additional space in the 
butcher shop, a new vegetable refrigerator, and preparations rooms 
and lavatories. Walls and ceilings to be refinished, and floor bracing 
and new floor covering are included: . 

Expansion of electrical system: New 69 kilovolts switching and 
transmission facilities to replace present 33-kilovolt substation. In- 
cludes: Additional equipment for 69-kilovolt substation, modification 
of existing 33-kilovolt substation, modifications and extensions to 
aerial distribution system. 

Eight hundred family quarters (Capehart) : Single, duplex and/or 
row-type houses, having concrete foundation, concrete slab on grade, 
wooden framing, exterior walls of wooden siding, scored plywood 
or brick veneer, interior walls of dry wall construction or plaster, 
builtup roof, wooden or steel windows, asphalt tile, vinyl or hard- 
wood floors, and central heat. Other items may be provided within 
available funds to include terraces, venetian blinds, garbage grinders, 
and carports. 

Fort Leonard Wood, on page 197 has four items, one of which is 
the Capehart quarters item. 

The first one is a telephone exchange. The next one is an altera- 
tion and an addition to the hospital mess and then an addition to the 
electrical system. There is a modification to our cost estimate on 
that, sir, from $553,000 originally printed in the bill to the present 
estimate of $593,000. 

Fort Leonard Wood is in Missouri. It is a basic training center 
and an advanced engineer individual training center. 

That completes the Fifth Army. 

Senator Stennis. Pardon me, but your telephone system, is that 
part of the exchange ? 

General Seeman. That is an extension to the post telephone system 
there in order to accommodate the Capehart quarters that are com- 
ing along and to provide a modern dialing system. The existing pe 
phone exchange is in a mobilization type building constructed i 
1941. 

Senator Stennis. You take care of all that on the premises, do 
you! 
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General Skeman. At this particular station, yes. 

Fort Leonard Wood is a rather remote station. I think Rolla, 
Mo., issome 30 miles away. 

Senator Stennis. I don’t know, but on the larger installations do 
the telephone companies come in there? Where do they join you? 

General Seeman. It varies, according to the proximity to the metro- 
politan areas. 

Normally, troop commanders prefer, of course, to have the control 
of all their installations on the base where they can reach their peo- 
ple in an emergency but there are variations. ; 

We could have a Signal Corps expert speak on this subject, if you 
would like to hear him. 

Senator Stennis. No, that is all right. I didn’t know what your’ 
general policy was. But, your policy is to build the exchange your- 
self, generally ? 

General Sreman. Normally, when the commercial telephone com- 
pany comes on the post the Government will be required to build the 
facility for them and they may take over the operation, but each case 
is a sort of an individual case worked out on its own merits. 

Senator Stennis. They don’t have any use for it except the extent 
the service is going to use that installation ? 

General Seeman. It is toserve the military installation. 

Senator Stennis. All right, proceed. 

Senator Cannon. Mr. Chairman, may I ask a question / 

Senator Stennis. Certainly. 

Senator Cannon. On Fort Leonard Wood, you show a prior authori- 
zation of 700 Capehart units. What is the status of those 700 units? 

General Seeman. They were authorized last year, sir, when the 
project was under development. 

I don’t believe we have awarded the contract yet because we have 
a previous segment of the units under construction. 

Colonel McCarry. The 700 units at Fort Leonard Wood are now 
under advertisement, having been advertised in just the last few days. 

They were advertised on March 2 with the bid, opening on April 1, 
sir. 

Senator Cannon. I was just going to say, if you are that far be- 
hind, is there any problem about getting the additional authorization 
now ¢ 

General Seeman. That is a rather new post. It was a division 
training area during the war that had a complete lack of family 
housing up until a few years ago. 

I believe that there were just 32 or 33 sets of quarters on the whole 
station up until the first Capehart project was started a year or so 
ago. Itis coming along now. 

We had the one last year and you can see the deficiency is still some 
2,000 units. It is one of our stations in the United States farthest 
behind in the family quarters situation. 

Senator Cannon. Thank you. 

Senator Stennis. Colonel, may I ask you a question ¢ 

Colonel McCarry. Yes. 

Senator Srennis. Let’s say that you have a project in here for 
Capehart housing and it is going through the legislative mill now 
for consideration, and so forth. You wouldn’t start letting any con- 
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tracts, employing an architect, or any step of that kind before this 
became law, would you? 

Yolonel McCarry. The only contract we would let, sir, is perhaps a 
design contract to get the initial stages of design worked out, sir. 

Senator Srennis. The design. What does that include, the archi- 
tectural design ? 

Colonel McCarry. That does include your architectural layout be- 
cause generally speaking we use more or less standard plans from the 
folio of family drawings and they must be worked into the finished 
drawing and the site adapted to a particular location. 

Senator Stennis. How does it become known that we are going 
to have 300 Capehart units at XYZ Army installation? Do you an- 
nounce that ? 

Colonel McCarry. We announce it once the budget is presented to 
the Congress, but it is never announced prior to that date, sir. 

Senator Stennis. Well, you don’t select your architect before you 
announce the plan, do you? 

Colonel McCarry. No, sir. 

General Seeman. If I might address myself to that, sir, on the 
Capehart housing program, no, because we have a sang rigid limita- 
tion there of $16,500 cost per unit and until we get the will of the 
Defense Department, the Bureau of the Budget, and the Congress, we 
don’t actually go into detail on the cost estimate because it doesn’t 
show up as a line item of appropriated funds. 

In the appropriated funds, the Appropriations Committees are 
very sensitive to a good cost estimate and you just cannot go off the 
cuff, so to speak, and develop your utilities, your foundation condi- 
tions, and various things without going into the first stage of a 
design contract and that is the advance design, 

Senator Srennis. I can see where you would. want to get a lot of 
that behind you to keep from losing a lot of time and I am not, think- 
ing about any particular project. 

I get letters from architects and engineers that say it is the first that 
they had heard of an installation that is going to have Capehart 
housing, that they had just found out that someone else had been given 
a contract in connection with it. 

It seems to me that there ought to be sometime when you announce 
that we are going to have X number of houses at a certain place and 
all that are interested, architects and others can bid and are hereby 
notified. 

I don’t suppose you award a contract or decide who you are going 
to employ without letting the general profession or the public know 
about it, do you, General ? 

General Seeman. Well, the design contract is a professional service 
contract. It is a little different than the advertising contract for 
construction which is open to the best bidder, 

Senator Srennis. But there are many millions in the same pro- 
fession who are qualified. 

General Sreman. That is correct. We try to rotate the work 
around all the qualified professional firms. 

Once in a while there will be a very important and high-speed 
project which the Secretary or somebody would want where you pick 
somebody with experience of a like nature. 
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Senator Srennis. I don’t want to select any of them, understand. 
I just want to see all of them have their day in court, so to speak. 

General SkEMAN. Yes, sir. 

Senator Stennis. And this is all public money, given to them by 
the taxpayers. They are qualified in their profession, they quahfy 
under choir State examining board and it seems to me that they are 
entitled to have a chance to bid. 

General Sreman. We have another incentive in this, sir, to keep 
widespread capability in case of mobilization and when we have to call 
on many of them. 

Senator Stennis. Do you agree with what I have said ? 

General SkeMan. Yes, sir. 

Senator Stennis. Do you give them this chance? Do you have a 
policy now that is firm and that really opens the door and lets all 
come in and compete that want to compete ? 

General Seeman. On ‘professional services, the engineering socié- 
ties—you just do not bid on professional services because it 1s kind 
of like a doctor’s service. 

Senator Stennis. I didn’t say anything about bidding. I said, do 
you give them a chance to be considered ¢ 

General Seeman. They are all considered and we spread the load. 
They must be from.the same locality, generally. We will not import 
an outsider into the area. 

Senator Stennis. Do you give notice in advance so that they will 
have a chance to be considered ? 

General Seeman. In the offices I have been in we have tried to, just 
as quickly as it has been announced in the President’s budget, we 
have published the list to all concerned. 

Senator Stennis. You say in the offices you have been in. Are you 
speaking for the Army? What is the Army’s policy? 

General Seeman. That is the Chief of Engineers’ policy and the 
Army policy. 

Senator Stennis. All right, that is what I want to know. I feel 
somewhat reassured. 

General Seeman. Fort Leonard Wood completes the 5th Army. 


6TH ARMY AREA 


Mission: The mission of the Commanding General, 6th Army, a 
continental U.S. Army Command, the area of which is comprised of 
the States of Arizona, California, Idaho, Montana, Nevada, Oregon, 
Utah, and Washington is to: 

Command the 15 installations and 10 subinstallations within the 
Army area, including responsibilities for operations, security, train- 
ing, administration and logistical support of the active Army units 
and activities assigned or attached to the Army. 

Furnish limited administrative and logistical support to the 28 ad- 
ditional installations commanded by the chief of an administrative 
service or technical service of the Department of the Army. 

Provide for administrative and logistical support to units of the 
Army Antiaircraft Command. 

Be responsible for organization, administration, training, logistical 
support and recruiting of the Iteserve components which includes 
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U.S. Army Reserve, Reserve Officer Training Corps (ROTC) and, 
within limitations, National Guard. 

Prepare plans for and conduct operations in internal security, mili- 

tary assistance to civilian authorities during emergencies, ground de- 

fense, mobilization and other specific missions as directed; such ag 
maintaining designated units of the strategic reserve for rapid de- 
ployment. 

Be responsible for joint actions with Air Force and Navy relative 
to recruiting, induction, operations, training, and matters of mutual 
interest within 6th Army Area. 

Factors affecting the scope of scope of 6th Army’s mission: 

Population : Civilian, Active Army, U.S. Army Reserve, Senior Di- 
vision ROTC, and National Guard. 


Major military schools: U.S. Army Language School. 
Specialized training and operations: Infantry, Tank, U.S. Army 
Combat Developments Experimentation Center, Reception Station. 


BAYWOOD PARK, CALIF. 


Line item, $144,000 


Land acquisition: Project consists of acquisition of 6 contiguous 
tracts of land. Four tracts are under lease to the Government until 
June 30, 1961, at a total annual rental of $3,518. One tract is State 
owned, and is under the jurisdiction of the Government by agree- 
ment. The final tract is in litigation for a damage claim due to con- 
tamination of unexploded artillery shells amounting to an estimated 
$2,800 to $7,675. Fencing of the total area is also included in the 
project. 

The 6th Army starts on page 205. There are four items. Baywood 
Park, the land acquisition item of $144,000; Camp Irwin, Calif. 

Senator Srenxis. Pardon me, General, will you please call your 
page? 

reneral SEEMAN. Page 205. 

On page 206 is the Baywood Park item for the acquisition of 487 
acres of land. A similar item you heard last year, Mr. Chairman, for 
the acquisition of land, which has been unable to be decontaminated 
economically. 

It is a vestige of some 8,000 acres used during the war as an amphib- 
ious training center. 

Senator Stennis. Now we asked you to try to do something about 
that, didn’t we? Wasn’t there some understanding you were going 
to make another effort about it in some way ? 

General Sreman. Yes, sir, there is a team of explosive demolition 
experts under the 6th Army going over the land again right at this 
time to see whether we can ‘reduce it further. 

The vestige is now, as the sheet says, six parcels. 

Senator Srennts. That is the case where the decontamination cost 
is more than the land ? 

Senator Jackson. That is right. We denied the request last year. 

Senator Stennis. You postponed it. 

General Szeman. There is an item shown in the justification book at 
Camp Irwin, family quarters, that does not show up in the bill as yet. 

Senator Stennis. All right, proceed. 

General Sreman. The next page, 210, is Fort Ord. 
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FORT ORD, CALIF. 
Line items, $85,000 

Aircraft parts storage building (field maintenance) : Concrete floor 
and foundation, masonry walls, roof steel joist with steel deck and 
built-up roofing, automatic sprinkler system, gas-fired hot air heat. 
Includes provisions for receipt, storage, and issue of parts. 

Five hundred family quarters (Capehart) : Single and duplex, sin- 
gle story houses having concrete foundation, concrete slab on grade, 
wooden framing, exterior walls of wooden siding, scored plywood or 
brick veneer, interior walls of dry wall construction or plaster, built- 
up roof, wooden or steel windows, asphalt tile, viny] title or hardwood 
floors, and central heat. Other items may be provided, within avail- 
able funds, to include terraces, venetian blinds, garbage grinders, and 
carports. 

It has two line items—one Capeheart quarters and one aircraft 
parts storage building, and support. 

Fort Ord is the large training center in aviation mission. Their 
mission requires this parts storage building. 


PRESIDIO OF SAN FRANCISCO, CALIF. 


Lineitems, $218 000 

Sewage treatment plant: Sewage facilities including necessary 
pipes, manholes and septic tanks, to eliminate present pollution of 
surface water and ocean beaches to comply with State laws. 

Modification and addition to storm drainage system: Project pro- 
vides for construction of the following, including necessary excava- 
tion and backfill: (@) two 36-inch gravity storm drains, (6) concrete 
paved ditch, (¢c) 12-inch gravity storm drain. 

To prevent continued flooding of industrial section of installation. 

The next one is the Presidio, San Francisco which has a total of 
$218,000 authorization. That is a small sewage treatment plant and 
an addition to its storm drainage area. 

Senator Stennis. What is the report that the Army wants to give 
up the property there? Is there anything to that report? 

General SeEMAN. It is the headquarters of the 6th Army. It is in 
the metropolitan area, a center of communications and all other 
facilities. It is one of those that is classed as an urban area. 

The Army is aware that people might desire the property. How- 
ever, there is a big, large investment there and there is no economical 
alternative without investing more public funds. 

Senator Srennis. All right, proceed. 

General Skeman. That completes the Continental Armies. 


MILITARY ACADEMY 
U.S. MILITARY ACADEMY, WEST POINT, N.Y. 


Mission: To instruct and train the Corps of Cadets so that each 
cadet shall have the qualities and attributes essential to his progressive 
and continuing development throughout a lifetime career as an officer 
in the Regular Army. 
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Line items, $6,305,000 

Expansion and rehabilitation of heating systems: Extend steam 
lines to south end of post. Rehabilitate steam lines to Professor’s 
Row, and rehabilitate heating system in 10 buildings. Replaces old 
hand-fired boilers with service from central plant. 

One hundred and fifty-six family quarters (MCA): To consist of 
duplex and triplex 2-story houses having concrete slab on grade, 
wooden frame, exterior walls of brick veneer, interior walls of dry 
wall construction, asphalt shingle roof, hardwood floors, and oi- 
fired individual hot-air heating systems, for company grade officers. 

To assist in alleviating the critical shortage of innate housing at the 
military academy, the Congress last year in the Military Construction 
Act of 1958 authorized the construction of 156 units of family quarters 
for company grade officers under the provisions of title VITI of the 
National Housing Act, commonly referred to as the Capehart program. 

The Chief of Regt Lena acting for the Department of the Army, 
in developing this authorized housing project, found out it was im- 
practicable to construct the Capehart housing because of high costs. 
It was not possible to construct housing of the authorized space and 
acceptable standards within the statutory limitation for Capehart 
housing of $16,500 per unit plus off-site utility costs of not to exceed 
$1,500 per unit. The $16,500 per unit Sepeuast Act limitation in- 
cludes the cost of the house and all utilities within the boundaries of 
the project. 

Various studies were made of the type of family housing that could 
be constructed using appropriated funds as an alternative to use of 
Capehart authorization. These studies were in accordance with the 
solution which tie Congress had provided in other instances where it 
was impracticable to construct Capehart housing at certain locations 
due to the cost limitations of this program. The studies included row- 
type housing, apartment-type housing, and multi-family-type hous- 
ing. The results of the studies clearly showed that adherence to exist- 
ing statutory cost limitations for company grade family housing units 
would result in a housing unit considerably below current criteria. As 
a result of these studies, the Army requested a project for 156 units of 
company grade quarters, to be constructed with appropriated funds, 
comparable in size and standards of construction to those constructed 
elsewhere in the continental United States under the provision of the 
Capehart bill. To do this, special legislation is required to exceed the 
statutory limitation of $15,400 per unit. The proposed family hous- 
ing units will in no way exceed the standards being used elsewhere in 
the United States. 

This project for 156 units will consist of duplex and triplex two- 
story houses. The design for these houses will provide for reducing 
costs wherever possible. 

Costs for construction at West Point are considerably higher than 
the national average for a number of reasons including the necessity to 
import skilled labor for distances up to 50 miles and a short summer 
construction period resulting in added costs for winterization of fa- 
cilities and loss in labor efficiency. In addition, the extreme rocky 
terrain at the Academy site increases construction costs sharply be- 
cause of the large amounts of blasting necessary to remove the rock 
and huge boulders in site preparation. Further, abnormally high 
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utility costs will be experienced in extending the existing distributions 
systems to the building site, which will in many instances require 
trenches through rock. 

The requirement for 156 housing units has been previously approved 
by all reviewing agencies and the proposed project will not exceed the 
standards for milit: ary family housing constructed elsewhere in the 
United States. 

The rehabilitation and expansion of a heating system is again 
similar to the Columbus General Depot one we mentioned where we 
would like to have a number of scattered units in one single line from 
the central plant. 

The second line item is 156 family quarters for company grade of- 
ficers for $5,588,000. 

The total estimate is an amendment to the bill, sir, reducing it from 
$6,417,000 to $6,303,000. 

Senator Stennis. What is the purpose of these family quarters 
there, General / 

General Srrman. These are family quarters to provide more space 
for the officers, company grade officers on the post. 

The problem there is that the little communities in the vicinity are 
small and overcrowded. You have Highland Falls on one side, and 
Cornwall on the other, and Newburgh about 15 miles away is the 
largest center. The roads and the travel time and the expense of 
the available quarters and the scarcity of them in the civilian com- 
munity makes this highly desirable. 

Senator Stennis. lt seems like it runs to a lot of money. How 
much is it per unit 

General SreMAN. The unit cost is $19,800 per unit, and in addition 
the utilities with the problem of rocky ground at West Point, the 
precipitous configuration of the soil, makes it a high-cost construction 
area. Labor has to be moved long distances and being near the metro- 
politan area up and down the Hudson, it is a high- cost area. 

Senator STENNis. Well, that is over your statutory allotment, 
isn’t it-¢ 

General Seeman. That is over the statutory limit. 

Senator Srennis. What is that ceiling now? 

General Seeman. The statutory limit is $19,800 for colonels; 

$17,600 for majors and lieutenant colonels; $15,400 for lieutenants 
and captains; and $13,200 for the noncoms. 

Senator STENNIS, These run $19,800 for all of them? 

General Seeman. This is going to be the average cost. The actual 
project is going to be divided into 18 duplexes and 40 triplexes, two- 
story houses. ‘They are all company grade officers. 

_ Senator Jackson. Do they need to do it all at once? It seems 
like it is quite a large undertaking. 

General Sreman. W ell, it is a project that we had last year ap- 
proved. Tht was the Capehart project, sir, and we tried desperately 
to work at a Capehart project and with that we were just unable to 
do it within the $16,500 limitation. 

They still have a deficiency of 572 sets. 

Senator Srennis. Could you give us a special showing on this? 
This is a special situation. “Suppose you give us a special memoran- 
dum on this and point out what you have in mind. 
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This is a great deal of money and we want to take care of your 
needs at the same time. I remember I was up there a few yearg 
ago and they were planning to convert the old riding academy. 

General Seeman. Yes, sir; that has been made into an academic 
building and taking one of the other academic buildings and convert- 
ing it into a barracks. 

They still have so many three- and four-man rooms and they are 
trying to get them down totwo men in a room. 

With regard to the young officers, General Lemnitzer, the Vice Chief 
of Staff, is very closely on top of this problem. 

Senator Srennis. I am in favor of your improvements but don’t 
know if you liquidated all of your austerity there, and I don’t know 
where we can find any in the country. We don’t want to get it all 
moved at once. 


I was up there 4 years or more ago and I was told that they didn’t 
want to have modern quarters for these youngsters. They wanted to 


teach them some of the hard lessons of life and let them climb the 
stairs and so forth. 
But give us a special memorandum on that, will you, please? 
General Serman. I will be glad to supply that. 
(The following information was subsequently furnished :) 


CONSTRUCTION OF FAMILY QUARTERS AT U.S. Mr“iTArY ACADEMY 


To assist in alleviating the critical shortage of officer housing at the Military 
Academy, the Congress last year in the Military Construction Act of 1958 author- 
ized the construction of 156 units of family _quarters for company-grade officers 
under the provisions of title VIII of the National Housing Act, commonly re- 
ferred to as the Capehart program. 

The Chief of Engineers, acting for the Department of the Army, in developing 
this authorized housing project, found out it was impracticable to construct 
the Capehart housing because of high costs. It was not possible to construct 
housing of the authorized space and acceptable standards within the statutory 
limitation for Capehart housing of $16,500 per unit plus off-site utility costs of 
not to exceed $1,500 per unit. The $16,500 per unit Capehart Act limitation 
includes the cost of the house and all utilities within the boundaries of the project. 

Various studies were made of the type of family housing that could be con- 
structed using appropriated funds as an alternative to use of Capehart authoriza- 
tion. These studies were in accordance with the solution which the Congress 
had provided in other instances where it was impracticable to construct Cape: 
hart housing at certain locations due to the cost limitations of this program. 
The studies included row-type housing, apartment-type housing, and multi-family- 
type housing. The results of the studies clearly showed that adherence to exist- 
ing statutory cost limitations for company-grade family housing units would 
result in a housing unit considerably below current criteria. 

As a result of these studies, the Army requested a project for 156 units of com- 
pany-grade quarters, to be constructed with appropriated funds, comparable in 
size and standards of construction to those constructed elsewhere in the continen- 
tal United States under the provision of the Capehart bill. To do this, special 
legislation is required to exceed the statutory limitation of $15,400 per unit. The 
proposed family housing units will in no way exceed the standards being used else- 
where in the United States. 

This project for 156 units will consist of duplex and triplex two-story houses. 
The design for these houses will provide for reducing costs wherever possible. 

Costs for construction at West Point are considerably higher than the national 
average for a number of reasons including the necessity to import skilled labor 
for distances up to 50 miles and a short summer construction period resulting 
in added costs for winterization of facilities and loss in labor efficiency. In addi- 
tion, the extremely rocky terrain at the Academy site increases construction costs 
sharply because of the large amounts of blasting necessary to remove the rock and 
huge boulders in site preparation. Further, abnormally high utility costs will 
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be experienc ed in extending the existing distributions systems to the building site, 
which will in many instances require trenches through rock. 

The requirement for 156 housing units has been previously approved by all re- 
viewing agencies and the proposed project will not exceed the standards for mili- 
tary family housing constructed elsewhere in the United States. 


ALASKAN COMMAND AREA 
FORT GREELY 


General Serman. The next area is the Alaska Command Area, page 
99. The two stations involved are Fort Greely and Fort Richardson. 
Fort Greely is the Army Arctic Test Branch. 

Mission: The Army Arctic Center including U.S. Cold Weather and 
Mountain School (survival, tactical, and logistic al operations) , Arctic 
Test Branch (research and dev elopment ‘fune tions), and Chemical 
Test Center. 


Line items, $2395 200 


Chapel (300-seat) with religious education facilities: Concrete foot- 
ings and foundations. Masonry exterior walls. Roof framing lami- 
nated wood arches with purlines and wood deck in nave, wood trusses 
and wood deck elsewhere. Asbestos-cement shingle roofing. Design 
for zone III seismic condition. This is isolated post. 

Forty family quarters (MCA) : Single-story duplex, 2-story 6- and 
8-family row-type houses with reinforced concrete foundation and un- 
finished basements. Exterior walls plywood, interior walls of dry-wall 
construction. Pitched roof with asphalt shingles. Wood windows 
with thermopane glass. Floors will be asphalt tile except kitchen and 
bathrooms which will have linoleum. Heat from central plant. Du- 
plex housing have attached garages, row housing will be provided with 
headbolt heater outlets. Five 2- family, one 6-family, and three 8- 
family. 

Senator Srennis. We don’t plan to have a meeting tomorrow, 
for the information of anyone who might be interested. 

Go right ahead, General. 

General Sepman. On page 223 is the request for Fort Greely, sir. 

There are two line items—a ‘chapel and some appropriated funds 
for MCA quarters. There are only two chapels in the entire bill. 

Senator STENNIs. Yes. 

General SremAn. Isolated stations, as they are, and we are request- 
ing 40 family quarters there. 

The nearest community is Fairbanks, over 100 miles away, and we 
have no alternative there. 

Senator Srennis. All right. 


FORT RICHARDSON 


General Sreman. Mission: Logistic support for all Army opera- 
tions in Alaska, including special requirements for supply and main- 
tenance facilities for both Alaska civilian component and continental 
active Army units receiving tactical training in Alaska. Provide 
greund and anti-aircraft artillery defense for Elmendorf Air Force 
Jase. 
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Line item, $321,000 


Trainfire I range: 60-point 25- and 75-meter range, 16-point record 
firing range, 35-point field firing range, target detection range, roads, 
electrical. 

The other is Fort Richardson. 

Senator Stennis. What is your relative cost of construction up 
there now related to the U nited States here. 

General Sreman. This is north of the Alaska range. 

When I was there, it was about twice the cost of the average con- 
tinental United States. It is 2.2, Iam told. That is the cost index 
compared to the average in the United States. 

Senator Srannis. All right. 

General Seeman. Fort Richardson, on page 226 has a train-fire 
range, sir, at a total estimated cost of $321,000. 

That completes the Alaskan Coramand. 


TACTICAL INSTALLATIONS AND SUPPORT FACILITIES 
VARIOUS LOCATIONS 


Mission : Provide antiaircraft defense for key military imstallations 
and major industrial centers in the continental United States and key 
military installations overseas. 

Line items 


Kighty family quarters (MCA): Single and duplex, single-story 
and four-wnit row type houses with concrete foundation, concrete 
slab on grade, wooden framing, exterior walls of wooden siding, scored 
plywood or brick veneer, interior walls of dry-wall construction or 
plaster, built-up roof, wooden or steel windows, asphalt time, vinyl 
tile or hardwood floors, and central heat. Other items may be pro- 
vided, within available funds, to include Venetian blinds, garbage 
grinders, walks, roads, landscaping, carports, and outside storage. 

Five hundred and seventy- five tf: amily quarters (Capehart) : ‘Single 
and duplex, single story, and four-unit row type houses with concrete 
foundation, concrete slab on grade, wooden framing, exterior walls 
of wooden ‘siding, scored ply wood or brick veneer, interior walls of 
dry-wall construction or plaster, built-up roof, wooden or steel win- 
dows, asphalt tile, vinyl tile or hardwood floors, and central heat. 
Other items may be provided, within available funds, to include vene- 
tian blinds, garbage grinders, walks, roads, landscaping, carports, and 
outside storage. 

Twelve battalion headquarters facilities complexes: Semipermanent 
type construction of barracks, administrative, supply, and motor pool 
(with three-bay maintenance building) facilities complete with neces- 
sary utilities and roads. One per SAC base Deployment of Hercules. 

Twelve maintenance shops (combination ordnance, signal, and en- 
gineer): Metal frame, metal covered shop buildings with necessary 
utilities, paving and fencing. For field maintenance of Hercules 
missiles, 

Group headquarters facility, site CL-34: Construction to consist of 
administrative, troop housing, motor maintenance, parking and heli- 
copter landing facilities. 
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Subgroup motor maintenance facility, site B-84: Concrete founda- 
tion, concrete slab floor, roof construction metal joist and sheathing. 
Two wash platforms, concrete slab with drainage and water facilities. 
Grease rack, concrete footing, wooden frame members with wood raps 
curbing. 

Subgroup motor maintenance facility at site S-82: This item to pro- 
vide vehicle maintenance shop with necessary hardstand and utilities. 
Includes grease racks, wash racks, oil shed. 

Latrine facilities for various sites: This item to provide latrines 
near interconnecting corridors in the control areas and as an addition 
to existing “ready” building in the launcher area, standard plan modi- 
fied to include one lavatory, one urinal, and one commode. Included 
in the above estimate is septic tank, sewage disposal, and water service. 

Maintenance hangar, site D-15H: This item to provide for construc- 
tion of Army aircraft maintenance facility consisting of steel frame 
with metal skin, mounted on concrete foundation, with concrete floor, 
heating and sanitary facilities. Door to be high enough to accommo- 
date on H-21 helicopter and wide enough to accommodate the wings 
of an L-20. 

Maintenance hangar: This item to provide sheltered space for main- 
tenance and repair of assigned rotary-wing and fixed-wing aircraft to 
include storage area for spare parts, radio equipment, aircrew flying 
clothing, and parachutes. This facility also to include operations and 
administration space, hardstands, and utilities. Door to be high 
enough to accommodate an H-21 helicopter and wide enough to accom- 
modate the wings of an L-20. 

Additions to messhalls at various sites: At PH99 addition to exist- 
ing messhall. Addition to be approximately 810 square feet to accom- 
modate 10 tables to seat 40 additional personnel. Construct boiler 
room addition to messhall building 10 by 15 feet. Move boiler and 
hot water tank from kitchen to new boiler room. Replace pipe as 
necessary. Increase electrical capacity as necessary to provide power 
for additional kitchen equipment already authorized. Provide and 
install stack oven, electric grill, and deep-fat fryer. 

Drainage and minor access road construction, various locations: 
Drainage and erosion control, minor access roads and loading ramp 
construction, and surfacing for various air defense sites throughout 
CONUS. 

Davits and hoists for radar towers: To be placed on 224 towers. 
These davits and hoists will provide a suitable means of raising or 
lowering heavy parts and tools for equipment maintenance. If these 
facilities are not provided accidents will continue to occur, equipment 
will be damaged, maintenance will be delayed and operational capa 
bility will be decreased. 

Extension towers: Extend existing 10-foot towers to 20 feet and 
install stairways (as distinguished from ladders) for each of the 
three-battery radars at each of three sites (total of nine towers). 

Eighty-foot Radar towers: Construction of 80-foot tower with stair- 
way (as distinguished from ladder) for each of the three-battery ra- 
dars at sites PH-67, PH-75, C-03 and C-32 (total of 12 towers). 

Launcher facilities, site T-33: Construction of above-ground 
launcher facilities at Travis site 33 consisting of-three launching sec- 
tions of four missiles each; missile assembly and test building; war- 

$8060—39——-21 
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heading area; generator building ; roads; utilities; fence with per- 
imeter lighting on inner fence “ready” building; towers; sentry build- 
ing; and cabling. 

Replace prefabricated facilities: Replacement of prefabricated 
buildings with semipermanent type construction at the following 11 
sites (to include barracks and administrative space for 10 sites and 
1 messhall at 1 site) : First Region, New York, sites 54 and 65; Boston, 
site 36 (messhall only). Fifth Region, Chicago-Gary, sites 61, 72 
and 93; Detroit, sites 06, 16 and 26. Sixth Region, Seattle, sites 82 
and 92. Construction to be in accordance with standard plans 30- 
09-04 (administrative, recreation, and storage building), 21—01-137 
(enlisted men’s barracks, NCO and officers’ quarters), and ME 36-05- 
92 (88—-man mess). 

Miscellaneous additions, various locations: A and B: Erection of 
chain link type security fence around re of each of three 
sites in Los Angeles and Hanford defense areas (approximately 
16,453 linear feet. C: Construct semipermanent type building (ap- 
proximately 1,056 square feet with electric water heater and latrine 
facilities at site SF31. D: Construct soundproof room in corner of 
existing generator buildings in launcher area at sites in New York, 
San Sar and Fairchild Air Force Base defense areas (14 
rooms). : Construct masonry type paint and oil storage building 
complete ian access at site T33. 

Missile Master and electronic facilities: Description classified. 

The next item in the bill is on page 228 on the justification sheet 
which you have, page 5 of the bill, “ARADCOM tactical installa- 
tions.” 

This is the unclassified portion showing 80 MCA family quarters 
and 575 Capehart quarters, for a total authorization of $1,646,000. 

Senator Stennis. You say that is unclassified. 

General Sreman. Yes, sir; there are other items in the missile area 
which we will come to later on. 

Senator Stennis. You don’t give the location of these places, do 
you? 

yeneral Seeman. They vary according to the defense of localities 
throughout the country. 

There are several programs. As you know, the leasing program 
which the Congress authorized is the primary one which we used to 
support on air defense locality throughout the country and where 
ee e a large enough concentration; the next in preference is the 

Capehart housing project, and where we : are unableto develop a large 
enough and attractive enough Capehart project we have the MCA 
program, and that is what this small segment of aid is that is involved 
in here, sir. 

Senator Srennis. According to the testimony here at this table 
today you speak of the } Nike-Zeus largely replacing within a few 
years everything except your little Hawk installations. 

Is it wise to come along here and built Capehart housing at these 
installations when, according to your best hope in just a few years 
many of them won’t be used. “What about that ? 

General Seeman. That is a very important point to consider, Mr. 
Chairman. Of course, the new weapons won't displace all of them. 

Senator Stennis. No? 
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General Seeman. You will reduce the numbers, but the defended 
localities, the defended places, will be about in the same place, and 
that is one of the considerations that we have, to so locate our backup 
facilities, our shops, and housing so it will have a long- range mission 
and usefulness and will not be something to phase out in a few years. 

The battery sites, the radar sites as this iew technical equipment 
comes along, ‘of course, you run a higher risk of obsolescence. 

Senator STENNIS. You mean the firing sites, don’t you ? 

General Sreman. Yes. 

Senator Stennis. Well, I don’t know how you can tell enough about 
it. As I see the picture now, in order to locate with soundness, build- 
ings that are going to be expected to have a useful life of 30, 40, or 
even 50 years, I just don’t know. You have 575 Capehart family 
quareers: 

General Seeman. They will be spread throughout the country 
wherever you can develop the projects near the defended localities. 

Senator Stennis. Mr. Cannon, do you have any thought on that 
subject ? 

Senator Cannon. Yes, Mr. Chairman. 

yeneral, do you have the location for these units spotted at the 
present time or is this just a catchall and you say if we need them 
we will put them in? 

General Sreman. No, sir, it is not a catchall. 

Colonel McCarty can answer that more specifically. 

Colonel McCarry. The present contemplated location of the 575 
Capehart units, plus the 80 NCA units is as follows: 80 units at Pitts- 
burgh; 120 units at Fort Lawton. That is an existing post, sir, but 
does serve the Army Air Defense Command; 110 units at Fort Banks, 
Mass., near Boston which is also an existing post and at the present 
time fits into the air defense picture; 75 units near C hicago, Ill.; 85 
units at Fort Meade, Md., again on a large existing Army post, ‘sir, 
There are 137 units near Philadelphia, at the old Delaware storage 
activity which is now an air defense location, sir. 

You have a total of 48 units in the Minneapolis-St. Paul area, 
Minnesota, which would be new sites, sir. That, in general, would be 
the contemplated locations as we see it at this moment. 

Senator Stennis. Does that total your 575? 

Colonel McCarry. It totals the 575, plus the 80 NCA. 

Of course, we continuously review this and if the Congress should 
approve this request it is subject to review by the Department of 
Defense, sir. 

Senator Stennis. But that is your present intention, is it? 

Colonel McCarry. That is our present intention, sir. 

Senator Stennis. All right. 

Mr. Clerk, did you make a note of that, as that does not show in 
the record ? 

Some of those will be military installations and you will have use 
for it if you discontinued your Government battery 
Geenwal Seeman. They will generally be on existing Government 
anc 

The next item on page 232 is the surface-to-air missile tactical fa- 
cilities. It is detailed in four line items. 


On page 5 of the bill it shows the total quantity as $29,026,000. 
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The detailed backup is page 233 in the book which you have, sir, 
It is battalion headquarters facilities, maintenance shops for the 
ordnance, signal, and engineer backup of the bases as shown on page 
233. 

This is your backup for air defense to SAC bases. 

Senator Srennis. Your 12 battalion quarters, you enlarge on that, 
do you? 

General Seeman. The facilities are required to furnish command, 
administrative, and supporting units for the Hercules unit deployed 
on the SAC bases. 

This is the program that the secret operational briefing related 
to this morning where they are on SAC bases and where we have 
facilities available and we might use them. 

Unfortunately, the SAC bases are a very high priority installation 
and they don’t have a good deal of excess facilities. 

So, we must fit them into the budget and provide them. Sometimes 
the batteries are outside of the base and it may be more convenient 
for the group or battery battalion headquarters to be one of the sites, 
but normally you try to put it on Government land, which we already 
own. 

Senator Srennis. So you are asking for 12 battery headquarters, 
12 maintenance shops at various locations. Is that right? 

Genera] Seeman. They are various locations as far as this bill is 
concerned. 

The actual SAC bases are listed and known and specifically desig- 
nated by the Department of Defense. 

Senator Stennis. Is there any reason why you shouldn’t give them 
to us? 

General Sreman. We can give them to you, sir, in closed session. 

Senator Stennis. All right, have them ready. 

All right, proceed, gentlemen. 

General Szeman. The next line item making up this page 236 is the 
group headquarters facility and motor maintenance facilities totaling 
$452,000. 

Senator Stennis. May I ask you this, General: So far as you know, 
what, effort was made now in these 12 installations to get space on 
those SAC bases? 

General Seeman. I know it has been thoroughly combed by General 
Hart, of the Air Defense Command, and General Patridge, and surveys 
have been made at each one of these sites. 

Colonel Lee can address himself to that specifically. 

Colonel Ler. I can answer, sir. 

Senator Stennis. Colonel Lee, give us something specific on that. 
How hard did you look? That is what I want to know. 

Colonel Lez. Sir, they had a siting team from each region go out 
to the airbase and actually go over the airbase and we have a little 
fact sheet here on each airbase where the whole problem is discussed. 

Senator STENNIs. Were you on that team ? 

Colonel Ler. No, sir. The ARADCOM region in the area actually 
made the survey, sir. 

Senator Stennis. Well, were you better pleased when you found 
facilities or better pleased when you didn’t find facilities? 

T am talking about from your own viewpoint. 
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General Seeman. That gives us more elbow room to use our re- 
sources elsewhere. 

Senator Srennis. You would rather not use your money for this 
if something is available and you can use it for something else. Is 
that it? 

General Sreman. We try to utilize anything that we can beg, bor- 
row, or steal, so to speak. 

Senator Srennis. All right. Give us a little more information. 
You strengthen your case here when you give us the details of how 
hard up you are for something. 

Colonel Ler. The battalion headquarters at Offutt, any one of these 
SAC bases is not classified, sir; it is only to give you a list showing 
the total disposition that are classified—it is to be situated at Omaha 
Air Force Station in order to make maximum utilization of existing 
Government-owned real estate and utilities. 

Offutt Air Force Base did not have such available as the Omaha 
Air Force Station does. 

According to the information available, the facilities available for 
the Nike-Hercules use are on real estate in close proximity to a 
messhall which will require a slight expansion. 

A stop order has been placed with the GSA to withdraw 13.17 acres 
which was excessed from the Omaha Air Force Station. 

These facilities which are suitable for ARADCOM will require 
some renovations. 

Senator Srpnnis. Are you going to have to put up separate messing 
facilities there ? 

Colonel Ler. No, sir; this is one of the things we stopped the GSA 
from giving away at these particular stations but that is just one 
paragraph of the report that we have on this particular battery. 

Senator Srennis. I understood you stopped letting the land go, 
but are you going to have separate messing facilities there for these ? 

Colonel Ler. Yes, sir. 

Senator Srennis. How many Army men do you have there? 

Colonel Ler. There are 100 men, sir, I think. I am informed there 
are 90. 

Senator Stennis. All right. 

General Seeman. This siting team that goes out has a man from 
General Hart’s headquarters, a man from NORAD, a man from the 
region, the Engineer district engineer who has real estate respon- 
sibility in the area, and a man from the Army area who has responsi- 
bility for other logistical support. 

It is sort of an all-purpose team and they come in with recommen- 
dations for several sites. 

After that, the actual real estate planning reports are made to 
determine whether new real estate must be acquired; relative costs 
and relative advantages and disadvantages. 

After all that information is in, the decision is made as to where 
we can spend our money. 

Senator Stennis. Thank you. Go to your next item, please. 

General Seeman. We are still in the “North American Continent 
defense sites,” page 240—this authorization requests $8,339,000—3,000 
facilities, a maintenance hangar at a numbered site, maintenance 
hangar for the Los Angeles defense site; addition of messhalls at vari- 
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ous sites, and drainage and road construction at various locations: 
facilities for radar towers; extensions to the towers which are, in gen- 


eral, extensions and modifications and improvements of the existing 


sites where we had deficiencies developed or new and improved equip- 
ment must be installed. 

As I mentioned, this is replacing prefabricated facilities. 

Senator Stennis. These are really requests that come through you 
from General Partridge, aren’t they ? 

General Seeman. Yes, sir; General Patridge and General Hart at 
Colorado Springs are in control of the overall North American air 
defense. 

Senator Stennis. Who is General Hart ? 

General Sreman. General Hart is General Partridge’s Army assist- 
ant, his Army deputy. 

There is, as you know—General Lemnitzer has stated it has a unified 
command—a Navy deputy; a Canadian commander there to inte- 
grate all the North American area. 

Senator Stennis. Well, proceed. 

General Sreman. The next major category is page 258, the missile 
master and electronic facilities which has a $11,235,000 segment of 
the $29 million item shown on page 5 of the bill. 

Those missile master facilities are further detailed in the classi- 
fied book starting at page 9, sir. 

This is all classified and runs from pages 9 to 41. 

This missile master is the control which was discussed this morning. 

Some of the missile masters are in areas where the Air Force is the 
host service. 

Some of them are on Army areas. They are generally in the center 
of the control complex for the purpose we described this morning in 
the secret executive session. 

Senator Srennis. What page is that? 

General Seeman. Page 9 in your classified book. 

Senator Stennis. Oh, yes. 

General Sreman. Where the Army is the host service, these facili- 
ties, the cost includes housing, living, warehousing, and all support 
facilities—where the Army is the host service they accommodate the 
Air Force and other services in the area. 

Where the Air Force is the host service, they then budget it. 

Senator Srennis. I believe in undertakings of this kind, that it 
moves you closer and closer to a more unified service. Isn’t that right, 
General ? 

General Sreman. This is a unified command. General Partridge 
takes his orders from the Joint Chiefs of Staff. 

We support him from the budgetary support system that we have. 

Senator Stennis. Yes. Do you have the authority to reduce his 
budget on these items? 

General Seeman. Well, as far as the Army segment is concerned, it 
is worked in in a sharing of the resources or sharing of the shortages 
just as we work up the entire military construction bill. I must admit 
they have a high priority. 

Senator Stennis. Well, now, this includes support facilities, includ- 
ing also housing; does it not? 
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General Seeman. We have not put the family housing in this. We 
had that in the unclassified sheet which Colonel McCarty discussed 
with you before. 

Senator Stennis. Sothat goes along with this? 

General SreMan. Yes. 

Senator Stennis. Are there any other programs to come later on 
these projects that you haven’t mentioned? Iam talking about facili- 
ties. 

General SeeMAN. We have a missile—surface-to-air missile—re- 
quirement overseas and the research and development and test facili- 
ties for the Zeus. 

Senator Stennis. I mean at this particular item X—we will say at 
location X—do ron have other facilities next year to bring in that 
will be necessary ? 

General Seeman. Not on missile master, sir. This, I believe, is 
winding up the program, so to speak. 

Senator Stennis. Does the same thing apply to your ground air 
defense installations, like Nike? 

General Seeman. A certain number of the SAC bases are in this 
year’s program. 

There is an overall program, as General Lemnitzer indicated and 
approved. 

Senator Stennis. That is for additional bases, but I mean at base 
X. Do you have anything in here now that will round out the pro- 
gram for that particular location ? 

Colonel Ler. I will address myself to that, sir. 

The only item that we would have reservations about is one item 
in the oversea theater where he is putting a field deployment out for 
the first time and the theater commander had reservations as to the 
amount of money we allowed hin, and that is in one theater only. 

Senator Stennis. With that exception, do you think this completes 
your requirements as to those installations ? 

Colonel Lez. As to those locations we have discussed, yes. 

Senator Stennis. All right. 

General Seeman. That eae book 1, sir, and a certain amount 
of the classified ones. 


OUTSIDE CONTINENTAL UNITED STATES 
(PACIFIC COMMAND AREA) 


HELEMANO, HAWAII 


Mission: Provides facilities for a receiving station of the Army 
command and administrative network and troop housing for assigned 
personnel. Headquarters for Army Security Agency, Pacific. 

Line item, $90,000 

Land acquisition: Project provides for the acquisition of approxi- 
mately 60 acres of land on the eastern and southern periphery of the 
reservation for extension of the antenna field. Land proposed for 
acquisition is planted with pineapples. Condemnation may be re- 
quired to establish value. Estimated cost includes cost of crop damage 
which is dependent on the age of the crop. 


The next items outside of the United States in book 2. It is page 
5 of the bill. 
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Page 261 is the first page of the second justification book and the 
first item is land acquisition in Hawaii. 

This is land required for one of the Signal Corps integral units 
in its worldwide communications network. 

Last year we had an item for 125 acres. 

This is in a rather high cost command area, Hawaii, and we were 
asked to take another look at it. It is now 60 acres. We also investi- 
gated the possibility of going elsewhere on the island but it was con- 
cluded that it was in the best interests of the Government to add on 
these two special-type antennas at this location to take advantage of 
the common support facilities there rather than rebuild elsewhere. 

We had this land item for $90,000. 


SCHOFIELD BARRACKS, HAWAII 


Mission: Administration, housing and training facilities for troops 
as peacetime garrison; headquarters for U.S. Army, Hawaii, 25th 
Infantry Division and Schofield Barracks; depot and repair facilities 
for Ordnance, Chemical, and Engineer; water reservoir for Schofield 
Barracks, facilities for quartermaster and medical depot; annex for 
Tripler U.S. Army Hospital ; stockade. 


Line items, $1,259,000 


Two Trainfire I ranges: Construction of two 100 point 25- and 75- 
meter ranges, including control tower, target house, 220-man covered 
bleachers, and latrine; two 35-point field firing range, including con- 
trol tower, target house, 110-man covered bleachers, and latrine; two 
16-point record firing range, including control tower, target house, 
and latrine; four target detection ranges, each with 55-man covered 
bleachers. 


Chapel (600-seat) with religious education facilities: Reinforced 


concrete footing, foundation, and frame; concrete floor; concrete 
masonry block walls; asbestos-cement shingle roofing. Building to be 
provided with a suitable spire, belfry, or tower without identification 
as to religious denomination. Standard plans to be modified to pro- 
vide additional religious educational facilities. Includes parking, 
roads, walks, and utilities. 

The next item is Schofield Barracks, page 264, where we have two 
items—the trainfire range and the other chapel I mentioned previously. 

Schofield Barracks is away from the Honolulu area in a more cen- 
tral part of the island and a chapel is highly needed there. 

Senator Srennis. Trainfire ranges. Is that some kind of a new 
firing that you have? 

General Szeman. This is modern equipment and training proce- 
dures to train the individual infrantryman, the rifleman, on the indi- 
vidual weapons electronically controlled with pop-up targets and an 
obstacle course to give the individual soldiers this realistic battle-type 
training. 

Senator Stennis. That is going to cost nearly half a million dollars. 
I would think on a $43 million installation you would already have 
there plenty of rifle ranges. 

General Sreman. Yes, sir; the old system was to have known dis- 
tance ranges where everybody took their time deliberately and fired 
their weapon. 
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Now, after a certain familiarization with the weapon, the thing is 
to teach the man to conduct himself under stress and strain of battle 
where targets appear and pop up. 

He is not going to see any long distances. They have to be targets 
of opportunity where he can use his weapon effectively and the trained 
fire has been designed and instituted throughout the Army for that 


purpose only. . i t 
CAMP BUCKNER, OKINAWA 


Mission: Carries out the responsibilities of the United States in 
the Ryukyu Islands as directed by the Joint Chiefs of Staff, and pro- 
tects the interests of the United States in the Far East. 

Line item, $217,000 

Trainfire I Ranges, Bolo: Construction of : one 100-point 25- and 75- 
meter range, including control tower, target house, 220-man covered 
bleachers, and latrine; one 35-point field firing range, including con- 
trol tower, target house, 110-man covered bleachers, and latrine; one 
16-point record firing range, including control tower, target house, 
and latrine; four target detection ranges, each with 55-man covered 
bleachers. 

The next item on page 268 is for Fort Buckner which is on the 
island of Okinawa. There again it is a trainfire range proposition, 
sir. 

Senator Stennis. Is that named for the General Buckner that was 
killed out in the Pacific theater ? 

General SreMAN. Yes, sir; he was killed on Okinawa. 

Senator Stennis. Oh, was he? 

General SeEMAN. Yes, sir. 

Senator Stennis. Well, this is something of a modernization con- 
cept in your training, and so forth. 

General Seeman. Yes. 

Senator Srennis. That is encouraging. All right, proceed. 


(CARIBBEAN COMMAND AREA) 
FORT KOBBE, C.Z. 


Mission: to furnish necessary garrison facilities for quartering and 
training of assigned units in furtherance of the overall mission of 
U.S. Army Caribbean. Provides ground and antiaircraft defense 
of the Panama Canal, training of individuals for deployment in 
other oversea theaters. 


Line item, $228,000 

Trainfire I range: Construction of: one 70-point 25- and 75-meter 
range, including control tower, target house, covered bleachers, and 
latrine; one 20-point field firing range, including control tower, target 
house, covered bleachers, and latrine; one 12-point record firing range, 
including control tower, target house, and latrine. ; 


In the next item on pages 270 and 271 is the trainfire range for the 
Canal Zone area, Fort Kobbe on the Pacific side. 
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(EUROPEAN COMMAND AREA) 
FRANCE 


Mission: To provide depot level logistical support for U.S. Army 
troop units stationed within the jurisdiction of the European Com- 
mand, and to provide such logistic support to Navy and Air Force 
elements as may be authorized in existing joint cross-servicing agree- 
ments with those services. To provide a peacetime logistical base of 
sufficient capacity to satisfy requirements for U.S. Forces in Euro- 
ean Command during normal periods and to be sufficiently flexible 
in base facilities to provide the greatly increased requirements of 
those units subsequent to mobilization. 
Line items, $140,000 

Trainfire I ranges: Construction of: One 100-point 25- and 75- 
meter range, including control tower, target house, 220-man covered 
bleachers, and latrine; one 35-point field firing range, including con- 
trol tower, target house, 110-man covered bleachers, and latrine; one 
16-point record firing range, including control tower, target house, 
ai latrine; four target detection ranges, each with 55-man covered 
bleachers. 

Four hundred family quarters (surplus commodity) : Single story 
detached, ranch-type house without garage or carport, having con- 
crete slab on grade, hollow-concrete masonry unit exterior walls with 
stucco finish, wood-frame roof with clay-tile roofing, wood-fiber 

anel interior walls, grease and acid proof asphalt-tile floor finish in 

itchen, and plain asphalt-tile floor finish in all other areas except 
utility room which will have concrete, hot-water heat with radiant 
floor panels, domestic hot water furnished by coil installed in hot- 
water heating boilers, 127- to 220-volt, 50-cycle 3-wire electrical sys- 
tem, and venetian blinds and mosquito screens. 

The next area that we go to is the European Command area. 

It is summarized on page 273 and page 6 of the bill. 

The first item is in a a trainfire range of $140,000 authoriza- 
tion and certain family quarters and community support. 

This doesn’t occur in title I of the bill but it occurs later on. 

Senator Stennis. Where is that going to be located 

General Seeman. The detailed location Colonel McCarty has. 

Colonel McCarry. Mr. Chairman, the 400 units are to be located at 
Orleans, 141, Verdun, 60; Trois Fontaines, 32; Braconne, 27; Cap- 
tieux, 25; Chion, 25; La Rochelle, Croix Chapeau, and Rochefort 
area have 90 for a total of 400. 

Senator Stennis. That is what we call Public Law 480? 

Colonel McCarty. Yes, sir. 

Senator Stennis. Title I of Public Law 480? 

Colonel McCarty. Yes, sir. 

Senator Stennis. All right, 275. That is the trainfire installation? 
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GERMANY 


Mission : To provide firing ranges and troop training for personnel 
of U.S. Army Europe in Germany. 


Line items, $10,338,000 


Transfer range facilities: Construction to provide: 22 25-meter 
ranges, including control tower, target house, 220-man covered bleach- 
ers, and latrine; 8 16-point record firing ranges, including control 
towers, target houses, and latrines; 75 target detection ranges, each 
with 55-man covered bleachers. 

Addition to motor maintenance shop: Masonry construction with 
supporting reinforced concrete beams and columns; concrete floor with 
hard topping; roof of reinforced concrete beams and slabs with bitu- 
minous felt roofing; folding-type steel doors; one grease pit (tank 
size) ; installation of a traveling 5-ton crane with pulley blocks (hand 
operated) and subconstruction ; installation of electrical, water, sani- 
tary and heating facilities connected to the existing distribution sys- 
tems in the existing repair shop building; construction is composed of 
two parts, one connecting wing (380 square feet for administration, 
toilet, and storage) between existing repair shop and the main shop 
(3,260 square feet for 4 bays). Project includes construction of 180 
square yards concrete service area; installation of 1,240 linear feet 6 
inches main water pipeline with six valves, one fire hydrant and con- 
nections. 

Quartermaster laundry extension: Light masonry 2-story construc- 
tion to provide 1,200 square feet for administration, 300 square feet for 
supply and 1,600 square feet for change rooms with toilet facilities for 
250 women and 60 men; building complete to the 5-foot outside line 
with required electrical, water, sanitary and heating facilities. Ex- 
terior utilities completely installed inciting earthwork, accessories, 
and connections; construction of 60 square yards concrete sidewalks 
and site improvement. 

Central heating plant (Lee Barracks): Construction of a high 
pressure central heating plant to consist of new boilerhouse, installa- 
tion of three existing Oe cee boilers with a total capacity of 
47,500,000 B.t.u.; pipeline, control panels, water treatment facilities, 
steam and condensate lines, utilities and accessories work; project 
includes alteration of boilers from coal fired to oil fired; complete 
installation of 3,600 linear feet heating channels, building substations 
and miscellaneous work. 

Central heatingg plant (Taukkumen Barracks) : Construction of 
central heating plant to consist of new boilerhouse, installation of 
four automatic low-pressure oil-fired boilers with 0.5 atue and 23,800,- 
000 B.t.u./hour capacity, pipelines, pumping system, control and heat- 
ing panel, accessories, required utilities and miscellaneous work; 
installation of steam heating distribution system including pipelines 
and accessories in the buildings No. 5801-5803, 5813, 5815-5818, 5822, 
5828, 5828, and 5829. Installation of 5,240 linear feet long-distance 
heating channels, distribution pipelines, connections of above-men- 
tioned buildings, accessories, required utilities and site work, to re- 
place 390 space heaters. 
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Hardstands for combat loaded vehicles: Construction of individ- 
ual concrete surface hardstands, including ditches, drainage, fence, 
fence gates, and access roads. 

Project is required to provide individual hardstands for combat 
loaded vehicles of 1 armored cavalry battalion which has a TO/E 
strength of 68 track laying and 70 wheeled vehicles having combat 
load, and for 24 combat loaded tanks of 1 infantry regiment. 

Eight Stradley-type igloos: Construction of eight reinforced con- 
crete Stradley-type, blast resistant igloos, complete, including installa- 
tion of two wall plugs for connection of movable generator and light- 
ing facilities, lightning protection, drainage facilities, and camouflage. 
Construction of 4,600 SY bituminous surfaced access road, complete, 
including earthwork, drainage facilities and site improvement (cam- 
ouflage). For storage of ordinance items. 

Low tension distribution system: Alteration and reinforcement 
of the existing low tension distribution system to meet the increased 
requirements of 4,561 kilowatts. Project includes: 130,000 low fre- 
quency replacement of 70 square millimeters aluminum rope by steel 
aluminum rope, 95 square millimeters, including replacement of poles 
where required, insulation and miscellaneous site work, 1,200 low fre- 
quency replacement of underground cable, 4 x 70 square millimeters; 
installation of 15 each network protection switches; installation of 25 
each additional groundings of the neutral within the network; 13,500 
low frequency low tension ring cable between transformer stations IX, 
X, XI, XII, and XIV, enlargement of the existing low tension switch- 
ing panels, interconnection of the separate low tension radial network 
and installation of protection relays in the above stations. Alteration 
of 12 high-tension switches, including stearing cable, relays, acces- 
sories and miscellaneous site work. 

Three central heating plans (H. D. Smith barracks) : Construc- 
tion of three separate central heating plants with a total capacity of 
34,700,000 B.t.u./hr. Each heating plant to consist of new boiler- 
house, installation of oil-fired boilers, oil storage facilities, pipelines, 
pumping system, control and heating panel, accessories, required util- 
ities and miscellaneous work; complete installation of distribution 
system with pipelines, radiators, accessories in 43 barrack buildings; 
installation of 17,000 low frequency long distance heating channels, in- 
cluding earthwork, pipelines, accessories, and connections of 47 bar- 
racks buildings and 10 messes; required exterior utilities and miscel- 
laneous work. 

Surface airstrip: Bituminous surfacing of existing runway and 
taxiway, including base course, drainage, and airfield lighting. Air- 
field lighting consists of aproximately 2,300 LF cable, 38 marking 
lights (24V), 2 spotlights, and all required accessories. 

Elementary school—6 classrooms: Masonry type school building 
with partial basement. Brick walls, plaster on all interior walls, 
wooden roof, corrugated asbestos roofing, insulation-glass, wool-mat, 
and bituminous paper; sound absorbing tile on ceiling of classrooms. 
Floor linoleum tile on asphalt stone wool, insulated on concrete base 
in class, play, art, test, library, office, visual aids, and teacher rooms. 
Hallways, kitchen, toilets, and storage rooms cement tile flooring. 
The walls of class, art, rest rooms, hallways oil paint wainscot 4 feet 
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high, the walls in visual aids room, kitchen, and toilets tile wainscot 
4 feet high. ' 

Shop, tank maintenance: Masonry construction with wooden roof 
trusses and concrete floor. Includes 21 bays, 650 square feet each, 
13,650 square feet ; motor and dispatch office, 400 square feet; storage 
and supply, 650 square feet ; spare parts and toolroom, 650 square feet ; 
sanitary room, 650 square feet ; total 16,000 square feet. Three grease 
pits and one inspection pit. Two overhead cranes, 3-ton capacity each. 
Connection to utilities systems, water, sewer lines, electrical power, and 
central heating plant. Site preparation, 4 acres. For maintenance 
of track-laying vehicles. 

Surface heliport: Part “A”: Construct helicopter parking (bitu- 
minous 11,016 square yards with 18 tie-down pads (concrete, 3,402 
square yards) ; and bituminous surfaced taxiway (8,010 square yards) ; 
and access road (1,000 square yards). Part “B”: Extension of run- 
way with blacktopped surface, west side. Part “C”: Construction 
(4,303 square vans widening (1,813 square yards), and resurfacing 
(2.865 square yards) of taxiways with bituminous wearing course. 

Motor maintenance shop (Hessen-Homburg Caserne): Engineer 
equipment and motor maintenance shop, heated; masonry walls; 
wooden roof trusses; concrete floor with two inspection pits; one 
overhead crane, 20-ton capacity. Connect shop to utility systems; 
water, sewer lines, electric power, and long distance heat. 

Motor maintenance shop (Hutier Caserne Hanan): Track vehicle 
maintenance shop with 6 bays; masonry walls; wood roof trusses; 
concrete tloor; an inspection pit; 4 overhead cranes, each 3-ton ca- 
pacity; concrete washrack with 3 water outlets. Connect main- 
tenance shop and washrack to utilities systems, water, electric power, 
sewer lines, and long distance heat. 

High schoo] with athletic field: Construction of high school build- 
ing with 19 basic classrooms, 20 basic classrooms, separate toilet facili- 
ties for each sex, teachers’ lounge, office and reception, typing room, 
music room, science lab, lecture, home economics, industrial arts, 
library, auditorium, gymnasium, lunchroom (cafeteria) with food 
preparation, showers and locker rooms, storage, supply, basement 
below lunchroom for heat facilities; locker and shower room em- 
ployees, staircases and vestibules. This facility is required to provide 
adequate space for approximately 700 high school students in Northern 
Area Command. 

Motor maintenance shop: Construction of a masonry building con- 
taining repair space (four bays including grease pit), office space, 
storage space, toilet space and washroom, and heating space. Provide 
washrack, 

This station contains sufficient normal sized vehicle and equipment 
maintenance shop facilities; however, the garrison 37th Engineer 
Battalion (four companies) has no facilities for the proper mainte- 
nance of heavy engineer type equipment (road graders, bulldozers, 
cranes, etc.) which will not fit into the normal size shop bay. 

Shops, vehicles and equipment: Construction of a masonry build- 
ing to provide vehicle and equipment repair shop space including two 
grease pits, two washracks, office space, storage space, toilet space, 
boiler room space, and electric power transmission, low-pressure steam 
boiler plant. (oil), sewer lines, water supply lines, cinder walks, and 
concrete access aprons. 
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Extend dependent school (Patrick Henry Village): Expand 
building 1498H by adding 20 basic classroom, 3 special classrooms, 
library, arts and crafts room, storage, music room, supply room, and 
toilet space. Further, auditorium (multi-purpose room) including 
stage and dressing room, lobby and toilet room, nurses office, kitchen 
and storage as well as toilets and washroom. Interior utilities con- 
sist. of plumbing, electricity, and heat to 70° F. Existing boilers, 
except for one, will be replaced by two larger ones. Parking space 
will be provided for 148 vehicles. 

Extend high schools (Ben Franklin Village, Mannheim) : Con- 
struction of a masonry two-story annex to building 286M providing 
seven basic classrooms, library, study hall, two special classrooms 
(remedial reading and band room), audiovisual aids storeroom, teach- 
ers lounge and toilet space. Furthermore, a one-story masonry annex 
to existing auditorium providing storage space including dressing 
room and sanitary facilities. Interior utilities consist of plumbing, 
electricity, and heat to 70° F. for classrooms, 65° F. for toilets, and 50° 
F. for storeroom. 

Extend elementary school (Mannheim-Kaefertal Ben Franklin) : 
Extension to each of two existing two-story wings of elementary 
school (building T-697-M) to provide eight additional classrooms. 
Utilities connected beyond 5-foot line. The elementary school pres- 
ently has 43 classrooms with a capacity of 1,290 student (based on 
30 students/classroom), whereas 1,628 students are already enrolled. 
This enrollment has increased at the rate of approximately 250 stu- 
dents/year for the past 4 years. Extension of school by eight addi- 
tional classrooms is a vital necessity to meet minimum of require- 
ments indicated above. 

Extend dependent school: Masonry two-story construction to pro- 
vide space for basic classrooms, special classrooms, milk bar, teachers’ 
lounge, locker and shower rooms, and toilet facilities for each sex, 
office, storage, combined auditorium-gymnasium, hallways 8 feet 6 
inches wide. Alteration and extension of exterior utility lines, con- 
struction of bituminous-surfaced access road, hardstand, concrete 
sidewalks, and site improvements to include clearing of area, grading, 
improvement of soi] condition, and seeding. 

Hangar with shop (RW): Masonry construction, reinforced con- 
crete framing, steel trusses with corrugated asbestos roofing, including 
5,041 square feet helicopter space, 140 square feet office space, 126 
square feet storage space, 84 square feet space for sanitary facilities. 
Interior utilities consist of plumbing, electricity, and heat to 50° F. 
for hangar and storage, 70° F. for office and toilets. For heat source 
existing plant in building S—47 will be utilized. Two boilers will be 
enlarged from § to 12 sections each for helicopters. 

Airfield lighting and drainage: This project is located in ordnance 
installation at Ilesheim. Airfield lighting. Install runway lights; 
tetrahedron lights, approach direction lights, sill lights, and taxiway 
lights with distribution and control board including connection to 
main lines, 20,$00 linear feet. Install obstruction lights on existing 
high-tension line and poles approximately one-quarter mile. from 
east end of runway and three obstruction lights on dependent housing 
buildings adjacent to runway with automatic twilight switches. Re- 
habilitate drainage on the south side and a portion of the north side 
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of resurfaced runway. Existing french drains are to be removed and 
about 40 new ones installed. Excavate drain ditches, clean existing 
drainpipes and stone material and replace drainpipes to new french 
drains. Fill the drain ditches with graded stones and layer fine 
gravel on top. hs 

Alter existing buildings to motor maintenance shops (Ferris Bar- 
racks Erlanger 2804): Alter buildings Nos. 4008, 4012, 4015 to pro- 
vide maintenance space with eight grease pits. Enlarge existing door 
openings and install new 30-foot doors. Remove existing walls and 
radiators. Install normal lighting and electric outlets, heat plant 
1,282,000 B.t.u. in one of the buildings and heat channels to the other 
two buildings, electric cable with connection, water line 214-inch di- 
ameter and sewer line 8-inch diameter with connection. For use by 
armored tank battalion. 

Extend tank crossing and turnouts (Training Area Grafenwoehr) : 
Extend concrete tank crossings and 10 turnouts, 14-inch gravel base, 
9-inch sand layer, 10-inch concrete slab (B400) iron reinforcement, 
with longitudinal and transversal ones filled with sand and sealing 
compound. Project includes shoulders and connecting side ditches. 

Hardstands (Ferris Barracks) : Construct concrete and bituminous 
hardstands for maintenance and parking for combat loaded vehicles. 
For use by armored infantry battalion. 

Hardstand (Pond Barracks) : Construct concrete and bituminous 
hardstand for combat-loaded vehicles. Earthwork for leveling ap- 
proximately 50,000 cubic feet. 

Dependent school extension: Masonry two-story construction based 
upon previously approved design providing space for seven basic 
classrooms, each 900 square feet, teachers room, storage and supply 
rooms and toilet facilities for each sex, hallways 8 feet 6 inches wide; 
building complete to the 5-foot outside line including electrical, water, 
sanitary, and heating facilities. Exterior utilities complete installed 
including earthwork, accessories, and connections; construction of 
bituminous surfaced hardstand, bituminous surfaced access road, con- 
crete sidewalks, and site improvement. 

Dependent school extension (2 Zweibruecken) : Light masonry one- 
story annex to the existing school building No. 4209, to provide space 
for two basic classrooms of 900 square feet each, one 260 square feet 
storage room, toilet facilities for boys and girls, and hallway 6 feet 
6 inches wide; building complete to the 5-foot outside line including 
electric, water, sanitary, and heating facilities. Project includes 
minor alterations to the existing school building, alteration and ex- 
tension of the existing heating plant to provide the additional re- 
quired load; alteration and extension of the exterior utilities; con- 
struction of bituminous surfaced hardstand, and site improvement. 

Improve public highway: Widen, improve, and surface with heavy 
bituminous asphalt 1.7 miles of road to provide a two-way traffic, all- 
weather road to the U.S. Army Ordnance Depot, Fischbach. Work 
to be performed in accordance with U.S. Army regulations and speci- 
fications. Project includes drainage facilities and site preparation. 

POL tank storage, Huttenheim: Construction of two semiburied 
earth and concrete covered steel 30,000 barrel tanks, including pumps, 
manifolds, pipelines, and accessories; administration and operation 
building; storage facilities for packaged products; rail car and truck- 








320 MILITARY CONSTRUCTION AUTHORIZATION 


loading facilities; rail spur and marshaling yard; power and water 
supply ; utilities; fire protection system; roads; and hardstands. 

xtend elementary school: Construction of an addition to existing 
elementary school to include seven basic classrooms, 6,400 square feet; 
toilet facilities for boys and girls; and hallways. Total gross area, 
10,800 square feet. Connect addition to utility systems, water, sewer 
lines, electric power, and central heating plant. 

Fire protection facilities for POL storage (Supply Point Zell, 
Wurzburg): Foam extinguishing system, 1.200 linear feet ditches 
around can storage stacks, two catch basins and eight grates over 
ditches, pump station buildings, two electric-driven pumps, 600 linear 
feet pipeline, utilities connection beyond 5-foot line. 

Tank maintenance shop, (Harveg Barracks Kitzingen) : Masonry 
maintenance building with wooden roof trusses, concrete flooring to 
include 17 bays, motor and dispatch office, storage and supply room, 
spare parts and tool room, sanitary room, total three grease pits and 
one inspection pit. , 

Two ammunition bunkers, type II: Two reinforced concrete am- 
munition bunkers to include drainage, access road, security fence, fence 
lighting, and lighting arrestors for ‘storage of ordnance equipment. 

‘Annex to high school: Annex to high school includes seven basic 
classrooms, science laboratory, addition to library, supply room, rest- 
rooms for students and teachers. Connection of the new structure to 
the existing utilities system, water, sewer, electric power, and heating. 

General Seeman. The next item, beginning on page 277 is for 
Germany. The total authorization requested for Germany is 
$10,338,000. 

Senator Stennis. Ten million what ? 

General Szreman. $10,338,000. It shows on page 6 of the bill, and 
starting on page 278 of the justification book the first item is trainfire 
range facilities. 

A brief description is 22-25 meter ranges, 816 point directed firing 
ranges. 

Senator Srennis. That is all right. That is one of your regular 
firing ranges, isn’t it ? 

Wait a minute. Why does it cost so much? 

General Sreman. These are a number of ranges. This is for the 
trainfire program throughout the 7th Army and as indicated in the 
center of the page there, there is 228 and 75 different elements. 

Senator Stennis. What page ? 

General Srpman. Page 278, sir. 

Senator Srennis. Oh, yes; 22-25 meter ranges, 816 point record 
ranges, 75 target protection ranges. Is that what you are talking 
about ? 

General Seeman. Yes, sir. 

Senator Stennis. And that is what totals the $1,113,000? 

General Szaman. That is correct. 

Senator Stennis. All right. 

General Sreman. The next page is the Bad Kreuznach area where 
in addition to the motor maintenance shop, a laundry extension, and 
a central heat plant for two of the barracks areas are involved for a 
total of $97,000, at that location. 


I might, in general, discuss several items of heat plants throughout 
here. 
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This is the continental system of all small heating units of smoky 
and expensive to maintain and very dirty and inefficient plants. 

There are a number of these items where an improved heating sys- 
tem is being requested for the barracks. 

Senator Stennis. Did we build this with dollars—this $61 million 
installation here ? 

General Seeman. It includes 51,127,000-odd dollars of lease facili- 
ties or facilities furnished by foreign governments. 

Senator STEN nis. I was over there in 1953 and went to some of 
these places in Germany. They were spick and span. One of them 
was brand new and never occupied. 

As I understand it the Germans paid for it. That was my under- 
standing. 

General Szeman. The defeated country, of course, that is part of 
the occupation terms. 

Senator Stennis. Are some of these that you referred to of that 
type ¢ 

General Sreman. Yes. 

Senator Stennis. You say this $51 million is what? 

General SEEMAN. This $51 million is partly furnished by foreign 
governments. Of course, with the phasedown in strength and the re- 
positioning there probably has been some which have to be vacated 
and turned back to the governments. 

Senator Stennis All right. You say that you must have this new 
heating system and so forth. 

General Seeman. Y es, sir; this German program has been the sub- 
ject of current concern. 

The next item is 294, a hardstand for combat loaded vehicles. 

Senator STENNIS. Page 284? 

General SremMan. 284. As you know, the readiness position over 
there requires that many of the vehicles and things like that be ready 
to go and reasonably close to their quarters. 

This is to provide a hardstand in that vicinity. 

The next page, 286, is the Baumholder subarea. It has eight igloos 
for one line item; an electric distribution system and three of these 
small heat plants. 

The total for this area is $1,432,000 authorization. 

The next item is the Darmstadt post on page 291. 

It is to service their small airstrip for Army aviation there, $112,000. 

The next item is the Garmisch subitem, the elementary school, for 
six additional classrooms. That is $219,000. 

The next item on page 297 is the Giessen post, a tank maintenance 
shop for $171,000. 

On that page, Mr. Chairman, also is a good example of the total 

value of the inventory there which is $69 million of which $6714 mil- 
lion is leased or furnished by foreign governments. 

Senator Srennis. Where is that Giessen? Where is that with refer- 
ence to Bonn or eed 

General Seeman. Might I ask Mr. Harrington if he is personally 
acquainted with that? 

Mr. Harrineron. No, I am not personally. 

Senator Stennis. I want tosay some thing here, very briefly. 

I was in Munich last September and went out and spent a half a day 
there with the commanding general of the Army in that area, a General 

38060—59——22 
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Moses and I was exceptionally well impressed with him as a military 
officer and commanding officer. 

It was his deepest concern about the way that he was spending money 
and getting absolutely full value of every dollar that he spent. 

He had one of the finest senses of responsibility that I have ever 
seen in anyone. 

Apparently, he had a very sincere and very frank attitude about his 
work, his assignment, and his profession. 

I wonder if he is stillthere? Does anyone know ? 

General Sreman. I am not aware, sir. Of course, in that area as the 
Secretary mentioned this morning the morale is high. They make 
use of their troop resources and their own supplies and available equip- 
ment to the maximum. 

Senator Stennis. I have had a string of people ask me to intervene 
in the Pentagon to get them assigned to Berlin, Germany. 

Now that wasn’t with reference to Berlin situation. It just devel- 
oped that it was the finest assignment in the world. 

General Seeman. That is the impression throughout the Army, sir. 

Senator Stennis Why is that, General? Why do they seek it so? 

General Sreman. Well, the German area, the Continental area is a 
long-established area. It is historically attractive. 

The families can go reasonably close to the time that the serviceman 
leaves and the time he serves there. The morale is very high. 

Most of the families that go there stay the full time and are not 
adverse to going back when their turn next comes up. 

Now, there are certain advantages to living there. The domestic 
service and living facilities are quite attractive. 

Senator Stennis. Well, I heard of one officer who said he was just 
staying in the service until he could go to Germany and then he was 
going to retire and he looked upon that as one of his prerogatives— 
to be assigned to Germany. 

I couldn’t understand what the rush is, although it is a mighty 
nice place. 

General Seeman. Once they adapt themselves to the differences of 
let’s say domestic utility, electricity, cooking and heating facilities 
and make such improvements as they can, then the living is most 
attractive. 

Senator Srennis. Well, I had a little suspicion that the duties 
weren’t as hard as they were for you in the Pentagon. [Laughter.] 

General Sreman. The next station is on page 299, the Hanau post. 
I was furnished the information on Giessen which is 13 miles north 
of Frankfurt. This Hanau post is near the City of Hanau and there 
are three line items there—a surface heliport for the rotory wing 
helicopters; the two motor maintenance shops, and a high school, for 
a total of $1,485,000. 

I might mention here with regard to these schools that the popu- 
lation explosion is hitting the Army just like it is the whole United 
States. Large numbers are just getting into the upper grade schools 
and starting into the high schools and you will see a number of de- 
pendent schools throughout our program. 

Senator Stennis. I was taken by one of those schools and I was 
very much pleased with what I saw and I met a number of the teachers 
and talked to them also. 
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General SrpMan. We received this program very carefully. 

Senator Stennis. I was very much pleased with them and I thought 
this is one of the reasons maybe why our personnel liked it so well 
to be over there. 

They seem to have some very strong teachers, very unusually well 
qualified, and far better than the average school teacher in America. 

General Sreman. Well, as you know, the University of Maryland 
established a branch over there. 

Senator Srennis. Yes; they had a unit. I saw part of that. 

General Seeman. Next to pay and housing, the care of the family 
isthe next most important thing in job sites. 

Senator Stennis. All right; proceed. 

General Sreman. The next isthe Heidelberg post on page 305. 

The motor maintenance shop, vehicle and equipment shops, and three 
extensions to their schools total $1,044,000. 

Senator Srennis. Do any of these installations you have talked 
about now have to do with NATO? 

General Sreman. Of course, the 7th Army operationally is under 
the Supreme Commander of NATO. 

Senator Stennis. But these installations are ours ? 

General Seeman. They are ours. 

Senator Stennis. And we pay for all of them; is that correct ? 

General Seeman. And these things that we are asking for here, yes, 
because since the new agreement made with West Germany, West 
Germany is required to furnish us limited support now. 

Senator Srennis. I know. That is a program that is passed, but 
the NATO dollar is not spent on these installations. This is Ameri- 
can money, just as if we were building at Fort Sill or somewhere else. 

General Seeman. That is my understanding. 

Senator Stennis. And, in effect, we are keeping our divisions there 
and in training there instead of over here. 

General Seeman. That is correct. Of course, they must be pretty 
well trained by the time they go there. 

Senator Srennis. Yes. 

General SEEMAN. And, retraining, they have got to be just topnotch. 

Senator Srennis. They are your front-line people ? 

General SrEEMAN. Yes. 

Senator Stennis. Well, I don’t object to that. I just want to know 
how that is handled. 

General Seeman. The next item is page 312, on the Kaiserslautern 
subarea. 

Senator Stennis. Wait a minute. How much was that at Heidel- 
berg ? 

General Seeman. $1,044,000. 

Senator Stennis. What kind of title do we have to the land that 
these buildings are being built on, General ? 

General Seeman. Mr. Harrington can answer that. 

Mr. Harrineton. The title is such that we hold this land included 
in our 1955 agreement with the German Federal Government, in which 
we gain access to the utilization of all buildings and property that 
they turned over to us. 
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Most of these were former German military installations. We fe- 
tain title to those until such time as a mutual agreement between the 
two countries results in the withdrawal of our troops. 

Senator Stennis. We have more or less a license there? We don’t 
buy the land and we can’t sell it, is that right ? 

Mr. Harrrneron. That is right, sir. We have in effect a no-limit 
lease on it. 

Senator Stennis. The school buildings we are erecting there, is that 
the same situation? Are you building on land that you have the 
right of occupancy on but nothing more ¢ 

Mr. Harrineron. That is correct, sir. We build to suit our own 

requirements as far as people are concerned. 

Senator Stennis. If and when you do vacate them they will go to 
the German Government, is that right ? 

Mr. Harrincron. They will be the subject of negotiation between 
our Government and the German Government as to whether there will 
be any residual value coming to us. 

It will be an individual State Department negotiation. 

Senator Srennis. I went into some of those buildings that were 
built by the German Army and enjoyed the experience. I found some 
very fine soldiers in there also. 

All right, the next item please. 

General Seeman. On page 312, the Kaiserslautern area has one 
item, an extension of dependent schooling for $350,000. 

Senator Stennis. What was that? 

General SeeMAN. $350,000. 

Senator STrennis. I see you have 22 students per basic classroom. 

General Sreman. Yes, sir; 32 for elementary school. 

Normally, in all of our se reening of these I notice that all of them 
have in excess of 30 or more per room. 

On page 310 as the chairman indicated, 22 students per high school 
classroom. 

Senator Stennis. That is a good number less than what we have 
over here, isn’t it ? 

General Seeman. In high schools, sir, the tendency is not to crowd 
them quite as much as you can in the elementary grades. 

The biggest problem in the high schools are, of course, the ancillary 
facilities like laboratories and gymnasium and facilities in addition to 
the basic classrooms. 

Senator Stennis. All right, gentlemen. Proceed. 

General Sreman. Have you finished with the Kaiserslautern area! 

Senator Srennis. Yes. 

General SeeMAN. The next is on page 314, the hangar with shop 
and helicopter, for $67,000. 

The further details are on page 350. On page 361 the Nuremberg 
subarea has five line items—airfield lighting and drainage; operation 
of building for motor maintenance shop; tank crossings and turn- 
outs; hard stands at two or the barracks areas for a total authoriza- 
tion of $493,000. 

The next subarea is the Pirmasens at page 323. 

Senator Srennis. What is the area of your cost comparison there 
with the United States? It seems to me like these figures are a little 
low all the way through here for what you are building. 
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General SrEMan. We are not building to the same permanent stand- 
ard, we would with American building in the United States. 

They are not flimsy prefabricated emergency type of construction, 
however. 

Senator STENNIs. What is the cost comparison? Is it 20 percent 
or 30 percent or what? Just make an estimate on it. 

General Seeman. In the 30 to 50 percent of comparable cost in the 
United States. 

Senator Stennis. These are 25-year buildings, aren’t they, or more ? 

General SreMAN. I would not say that they are that long. Prob- 
ably 10- to 15-year category, sir. 

Senator Stennis. Well, one of the first things I learned on this 
committee is that temporary doesn’t mean temporary. It means per- 
manent, relatively permanent, and they are mighty nice schoolbuild- 
ings that I saw over there. 

General Seeman. Labor is somewhat cheaper. The artisanship 
there is quite high grade and they use local materials. 

Seantor Stennis. All right, proceed. 

General Seeman. I notice the unit cost of extension of dependent 
school is around $9 or $10. In this country it would be closer to 
$16, $17, or $18 per square foot. 

Senator Stennis. Yes, all right. Proceed. 

General SremMan. The last one I mentioned was page 323, the Pir- 
masens area for a total authorization of $2,222,000. 

Senator Stennis. You have some POL tank storage there for $2 
million. 

General Seeman.’ Yes, sir; that is detailed on page 327. This is 
the sort of a terminal storage for more gas east of the Rhine. 

There has been a great deficiency and too much handling of the 
POL fuel by 5-gallon cans and drums and this is to provide tankage 
for a little more efficient fuel distribution system. 

Senator Stennis. Well, it is $2 million. How many gallons is 
that 

General Seeman. It is a total of 60,000 barrels, I believe. 

Senator STENNis. 60,000 barrels? 

General SEEMAN, Yes, sir. 

Senator Stennis. I see. You are going to distribute it from there? 
Is that your idea ? 

General Seeman. The 7th Army has its own equipment to move 
bulk fuel through the consuming units. 

Of the 60,000-barrel capacity, 40,000 will replace 236,000 gallon 
cans. That is the problem we are trying to work ourselves out of. 
We will save on the containers and the rehabilitation. 

The remaining 20,000-barrel capacity is to provide for distribution 
and certain reserves, increases the capability of the 7th Army to get 
out of the individual can handling business. 

The next station is the Schweinfurt post on page 328 where there is 
a small elementary school expansion of $120,000. 

Senator Stennis. It is just like the rest. Go over to the next one, 
330. 

General Sreman. The next is Wurzburg, 330 which is the fire pro- 
tection for the POL storage ammunition for a total of $440,000. 
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Senator Stennis. I see where you list $60 million out of the $69 
million in cost here that it has been put up by the Government of 
Germany. 

General Seeman. Leased or furnished by the Government. 

With Wurzburg that ends the German program, sir, and we can 
proced to the next one. 


U.S. ARMY LOGISTICAL COMMAND, USASETAF 
ITALY 


Mission: Port handling, supply and depot maintenance for U.S. 
Army Southern European Task Force and other North Atlantic 
Treaty Organization forces in the Mediterranean area. 

Line items, $1,973,000 

Cold storage plant extension (Camp Darby facility, port area); 
Reinforced concrete frame placed on friction piles; common brick or 
clay tile curtain walls; insulation spun glass and cork; concrete floors, 
structural tile roof slab with built-up roofing. Building to have 12- 
foot clear height, thereby providing 126,000 cubic feet of cold storage 
space. 

Pri ht storage igloos (Camp Darby, ammunition area facility): 
Reinforced concrete igloos, earth mounded, with lightning protection 
and limited lighting. 

Ordnance magazine (Camp Darby, ammunition area facility): 
Reinforced concrete frame, common brick or clay tile curtain walls, 
ee floors structural tile, roof slab with built-up roof, hot water 

eat. 

Fencing (Camp Darby, ammunition area facility): 7-foot high 
chain link fencing, topped with three stands of barbed wires mounted 
on precast concrete posts. 

Missile maintenance building: Reinforced concrete frame, common 
brick or clay tile curtain walls, concrete floors, and structural tile, 
roof slab with built-up roofing. Area for servicing missiles. 

Missile instorage iecihdiiner: Reinforced concrete frame, common 
brick or clay tile curtain walls, concrete floors, with structural tile, 
asphalt coated roof. For maintenance service on Corporal missiles 
in storage. 

Six storage igloos: Reinforced concrete igloos, earth mounded, 
with lightning protection and limited lighting. The igloo front will 
be barricaded and the immediate area inclosed with a seclusion fence. 

Five ammunition magazines: Reinforced concrete magazine, earth 
mounded, with lightning protection and limited lighting. The maga- 
zine front will be barricaded so as to reduce the quantity safety (ex- 
plosive) distance. 

Two transitory shelters: Bolted tubular or I section steel framing, 
set on concrete blocks. Roof and siding of aluminum or galvanized 
sheet iron. Flooring, stabilized limestone. Building to include de- 
luge system. Area around this shelter will be cleared of all organic 
matter. Shelter will have mast-type lightning protection and a sim- 
plified deluge system. Building sizes are 25 by 14 feet for fuel stor- 
age, and 25 by 25 feet for oxidizer storage. 
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Airfield paving (Bosco Mantico Air Facility): Construction of 
aggregate base course and 2-inch bituminous concrete apron, taxiway, 
parking, and runway overrun, which includes removal of overburden, 
placement of embankments, and stabilization of subgrade. 

Flight control tower (Bosco Mantico Air Facility): An elevated 
observation platform approximately 56 feet high, constructed sepa- 
rately or attached to the operations building. Construction to in- 
clude reinforced concrete footings and foundation walls; steel frame 
tower and control room with control room having glass enclosure. 

Runway lights and markers (Bosco Mantico Air Facility) : Run- 
way boundary lighting system plus lighted runway footage markers, 
connected in a loop system by underground cable. 

Operations building (Bosco Mantico Air Facility) : Construction 
to include reinforced concrete footings, foundation walls, and struc- 
tural frame; masonry curtain walls; reinforced structural tile slab 
with built-up roofing ; terrazzo tile floors; hot water heat; and partial 
air conditioning as required includes areas of flight planning, mete- 
orological station, storage of parachutes and crew equipment. 

Hangar and shop (Bosco Mantico Air Facility) : Construction to 
include reinforced concrete footings and foundation walls; structure 
of reinforced concrete columns and steel trusses; masonry and cerru- 
gated exterior walls; concrete floor; corrugated metal and built-up 
roofing; clay tile interior partitions; and hot water heat. For main- 
tenance of aircraft. 

Radio and radar repair building (Bosco Mantico Air Facility) : 
Reinforced concrete frame, common brick or clay tile curtain walls, 
concrete floors, and reinforced structural tile roof slab with built-up 
roofing to house signal facilities and telephone exchange. 

Parachute shop (Bosco Mantico Air Facility) : Reinforced concrete 
frame, common brick or clay tile curtain walls, concrete floors, rein- 
forced structural tile roof slab with built-up roofing, and heating and 
mechanical ventilation. 

Fire station (Bosco Mantico Air Facility): Reinforced concrete 
frame, common brick or clay tile curtain walls, concrete floors, built- 
up roof on reinforced structural tile slab, and hot water heat. For 
crash and fire truck operation. 

Dependent school extension (Camp Ederla) : Reinforced concrete 
frame with masonry curtain walls, terrazo tile floors, structural tile 
roof slab with built-up roofing, and steam heat connected to existing 
central system. 

General Seeman. Sir, we go to the Italian program on page 336. 
That is shown on page 6 of the draft bill, a total authorization request 
of $1,937,000. 

The first station is at Pisa. It is port supply and maintenance for 
the Army Logistical Command. 

It is a cold storage plant, ammunition igloos, ordnance magazine, 
fencing, missile maintenance building, missile instorage building. 

There are also igloo magazine shelters at another subinstallation 
there for a total of $1,287,000. 

The detailed justifications of many of these items, sir, are in your 
classified book. 

As you know, this SETAF force is a very special force which pro- 
vides special weapons support to our allies. 
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Senator Stennis. What do you call it again? 

General Seeman. SETAF—Southern European Task Force. 

Senator Stennis. In Italy ? 

General Seeman. Yes. It has a complex of line of communications 
ona smaller scale than the one in France. 

It is an important base area, the line of communications, a head- 
quarters area and then the missile supporting units with their special 
storage. 

They have a certain aviation complex with them to provide their 
communications and target spotting and surveillance responsibilities, 


Senator Stennis. Is this the one that General Michaelis was in 
command of ? 


General Sreman. That is right, sir. 

Senator Srennis. Another unit of it was up at Leghorn; wasn’t it? 

General Seeman. Leghorn. 

Senator Stennis. I thought you finally had what you needed over 
there in these installations. 

This seems to be so essential if you go in there. 

Now this cold storage plant you say is an extension. You already 
have one there and need it enlarged; is that correct ? 

General Sreman. Yes, sir; it isanextension. The present facilities 
can take care of about 40 percent of their perishable requirements. 

They are utilizing a lease facility at a cost of $100,000. That is 
desired to be recaptured by the owner and they don’t know how long 
they can keep it and they haven’t been able to find any suitable except 
this extension. 

Senator Srennis. What is our arrangement there with all these 
buildings we are putting up? We don’t have a time limit on the 
duration we can stay there, do we? 

Mr. Harrineton. Sir, our agreement with the Italian Government 
was negotiated in 1951, and is called the logistical agreement, never 
actually ratified by the Italian Assembly. 

It was done on a aid memorandum by the Ministry of Defense and 
the U.S. Army in Europe. There is no time limit on our staying 
there. 

The agreement with the Italian Government is then when we do 
withdraw and the value of the buildings that we have placed upon 
the properties made available to us will be subject to an agreement 
between their Government and ours. 

Senator Stennis. Why have they approved the Assembly policy? 

Mr. Harrineron. I can’t answer that. 

Senator Stennis. Do you have an idea about it? 

Mr. Harrtneton. I beg your pardon, sir? 

Senator Stennis. Do you have any idea as to the reason ? 

Mr. Harrineron. Very possibly it might be political. 

As you know, they have had some number of changes of government 
in the last few years. 

Senator Stennis. But there hasn’t been any trouble about it. It is 
going along. 

Mr. Harrincron. No, sir; we enjoy the best relations with the 
Italian Government. 

General Sreman. The next item is shown on page 347, Mr. Chair- 
man, an air facility for the Army aviation unit with the Southern 
European Task Force. 
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They are operating now eight small items here totaling a little over 
a half million dollars. 

They are operating now a sort of support field off the field and it is 
dusty and muddy, giving many aircraft down hours, and this flying 
condition and operating condition results in excessive cost and main- 
tenance. We are trying to improve facilities there. 

The next item is the Vicenza Post on page 359. That is their head- 
quarters area where a large concentration of dependents are there 
and they are asking for a dependent school extension of $103,000 
authorization. 

Senator Stennis. How many children will you have there? How 
many do you have now? 

General SreMAN. The total strength of that area is shown on page 
359 as 3,917; 341 officers; 3,557 enlisted; 48 civilians. 

The number of students is shown on page 360. The present enroll- 
ment is 800 in three different facilities. 

The existing school building is five quonset huts and an Italian school 
building. 

Senator Stennis. Well now, will this all be needed in the first 
increment or on another ? 

General SremAN. This is, as far as we know, the present limitation. 

Senator Stennis. This is one of your NATO installations, is it? 

General Sreman. Yes, sir; it supports our allies in that area. 

Senator STenNis. Do all these teachers come from America or do 
they get some English-speaking teachers over there? 

General SEEMAN. I know we have a big program of recruiting in 
getting our teachers to the school. 

I don’t know whether there are some indigenous teachers or not. 

Senator Srennis. All that I met in Germany were Americans. 

yeneral SrEMAN. I am informed that they are all Americans. 

That completes the tactical part of the European area. 


ARMY SECURITY AGENCY 


Mission : Classified. 


Line items, $5,573,000 

Tri-service processing center (Army-Navy-Air Force) : Frame: re- 
inforced concrete. Exterior and interior walls, masonry; floors, con- 
crete slab with asphalt tile; roof, reinforced concrete beam and con- 
crete slab, Building will be enclosed by double security fence, with 
vehicle and personnel gates and gate house. Building will include (in 
addition to space for utilities, corridors, latrines, etc.) : Processing 
area, processing area vault, communication center and relay, machine 
aid area, tri-center control office, tri-center control vault, training 
room, store room, briefing room, and snackbar, 

Operations building addition: Frame, reinforced concrete; walls, 
masonry ; floors, concrete slab with asphalt tile; roof, reinforced con- 
crete beams with concrete slab. Space utilization will be approxi- 
mately as follows: Four Navy operation rooms, maintenance and sup- 
ply extension, air-conditioned equipment room, terminal room, Navy 
office, Navy dark room, latrine extension, halls and walls. 

Motor pool shop and park addition. Addition to existing masonry 
shop, similar design, to include: For maintenance of 43 vehicles, one 
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truck bay, addition to administration, wash-up and latrine area; motor 
park paving, 8-inch base, 214-inch asphalt concrete surface. 

Post engineer shops and office: Frame, reinforced concrete; walls, 
masonry; roof, reinforced beams and concrete slab; floor, concrete 
slab. Space utilization will be approximately as follows: Office; shop 
(combination plumbing, carpentry, electric refrigeration, etc.) ; store- 
room (service stock). 

General purpose warehouse: Frame, reinforced concrete; walls, ma- 
sonry ; roof, reinforced concrete beams with concrete slab; floors, con- 
crete slab; covered storage of equipment and supplies. 

Dispensary : Frame, reinforced concrete; walls, masonry; roof, rein- 
forced concrete beam and concrete slab; floor, concrete slab with as- 
phalt tile; facility to consist of one room (examination office, phar- 
macy combined). Facility will be abutted to another building. 

Headquarters building: frame, reinforced concrete; walls, ma- 
sonry; floor, concrete slab with asphalt tile finish; roof, reinforced 
concrete beam with concrete slab. This building will provide head- 
quarters space for each of the three services (gross square feet in- 
cludes space for utilities equipment room, corridors, telephone 
exchange. ) 

Conversion of messhalls to enlisted men’s barracks: Conversion of 
14,080 square feet of messhall space, now part of barracks buildings 
102, 103, 104, and 105, into enlisted men’s barracks space. Design to 
be compatible to existing barracks area. 

Enlisted men’s barracks—330 men: Frame, reinforced concrete; 
walls, masonry; floor, concrete slab with asphalt tile finish; roof, 
reinforced concrete slab; hot water boilerroom included in gross area 
not included within 125 square feet man factor. 

Consolidated mess—Enlisted men: Frame, reinforced concrete; 
floors, concrete slab with asphalt tile in dining room; walls, masonry; 
roof, reinforced concrete beam with concrete slab; kitchen; dining 
area (2 serving lines). 

Chapel : Frame, reinforced concrete; walls, masonry ; floor, concrete 
slab with asphalt tile; roof, reinforced concrete beam with concrete 
slab. 

Service club and theater: Frame, reinforced concrete; walls, ma- 
sonry; roof, reinforced concrete beams and slab; floors, concrete slab 
with asphalt tile. Space utilization will be approximately as follows: 
Service club: Snackbar, ballroom, TV room, gameroom, lobby, office, 
latrines, mechanical equipment room, snackbar equipment and stor- 
age, halls, walls, and partitions. Theater (324 seats): auditorium 
area, lobby (ticket booth, latrines, projection room), stage area, heat 
and fan rooms, walls and partitions. 

Post exchange: Frame, reinforced concrete; walls, masonry; roof, 
reinforced concrete beam with concrete slab; floor, concrete slab with 
asphalt tile; space utilization will be as follows: Barbershop, sales 
store, snackbar, refrigerated space, dishwashing area, storage, latrines, 
stockroom, boilerroom, halls, and walls. 

Enlisted men’s barracks without mess: A 3-story building consisting 
of concrete footing, concrete slab over compacted fill at first floor and 
Rosacometta tile at second and third floor, reinforced concrete columns 
with masonry exterior and interior walls, Rosacometta tile roof with 
concrete and sand asphalt covers, complete with necessary utilities. 
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Fifty family quarters (MC A): : Four buildings of eight family units 
each (six 2- bedrooms and two 3- ‘bedroom units, and three buildings of 
six family units each (four units of 2 bedrooms and two units of 3 
bedrooms). A 2-story masonry building with cement tile floors. 
Concrete block exterior walls and interior partitions and rosacometta 
tile roof. Includes central heating and all utilities. 

Vehicle storage sheds: Standard bay type sheds with concrete foun- 
dation and floor, brick firewalls, wood frame, wood siding (or stucco 
on sheathing), wood rafter shed roof, wood roof sheathing, asphalt 
type roofing. Heated sheds insulated. 

Headqu: wrters building: Item includes station headquarters offices, 
education center, finance-f iseal, transportation, telephone exchange 
(zone controlled air conditioning) communications center (zone con- 
trolled air conditioning), photo lab, film library, signal office. Design 
criteria; concrete foundation and floor, insulated wood frame, wood 
or steel roof trusses or raftered roof, wood or composition roof sheath- 
ing, indigenous tile roof (or tar and gravel or asphalt type roofing on 
flat roof). 

One hundred fifty-seven family quarters (surplus commodity) : 
Single story, wood frame 3-bedroom family quarters developed from 
local standard plans, insulated for extreme cold weather conditions, 
containing an electric range and refrigerator. Proposed construction 
is located in a remote region. Floors, concrete with asphalt tile; ex- 
terior walls, wood sheathing with stucco finish. Steam heat from 
central plant. 

Post engineer shops and office (surplus commodity): Foundation 
and floor, concrete; asi wood; exterior walls, wood sheathing with 
stucco finish; roof, wood or steel truss with wood sheathing and sheet 
metal roofing. Building will provide offices, loading platforms, stor- 
age, and following shops: electrical and refrigeration, heating, sheet 
metal, equipment repair, paint, plumbing, woodworking, roads and 
grounds, refuse collection, and insect and rodent control. 

Cold storage warehouse (surplus commodity): Building will in- 
clude: Receiving and issue area, egg and dairy storage, fruit and 
vegetable storage, frozen food storage, meat cooler, processed meat 
storage, meat processing, machine room, latrine and locker room, load- 
ing ramp. Construction: Foundation, concrete; frame, light steel; 
floors, reinforced concrete; exterior walls, wood sheathing, stucco 
finish; interior walls and ceiling, wood with fiber glass insulation; 
roof, stee] frame, truss, and purlin; roofing, corrugated and asbestos. 

Dispensary and dental clinic (surplus commodity ) : Reinforced con- 
crete foundation and floor, insulated wood frame, wood or steel roof 
trusses or raftered roof, wood or composition siding, indigenus tile 
roof; inside finish, plaster or dry wall with wood standing finish 
(casings etc.) and composition tile flooring. 

Fire station (surplus commodity): Two-stall, one-company fire 
station; reinforced concrete footings, foundations, and floors; wood 
frame, wood-trussed roof with asphalt shingles; exterior finish, cement 
asbestos board ; interior finish, painted gypsum ’ board ; ceiling and ex- 
terior walls insulated ; forced hot air heating. 

Provost marshal office and detention facility (surplus commodity) : 
Wood frame with reinforced concrete footings, foundations, and 
floors; raftered roof with asphalt shingles; asbestos board exterior 
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finish ; plywood and gypsum board interior; hot water heat. Includes 
6-man detention cell with 8-inch concrete block exterior walls, 4-inch 
concrete block interior walls, and sliding steel security door. 

Dependent school (surplus commodity): 10-classroom dependent 
school. Construction: Wood frame with reinforced concrete founda- 
tions, footings, and floors; wood truss roof; wood frame walls with 
cement asbestos board exterior finish and plywood wainscotted gypsum 
board interior finish; exterior walls and ceiling insulated ; forced hot 
water heat. 

Milk processing plant (surplus commodity) : Light steel frame with 
reinforced concrete foundation, footings, and floors; galvanized sheet 
iron roof; exterior walls of unfinished slate siding with sheathing; 
interior walls of cement asbestos and fiber board, painted ; ceiling and 
walls insulated ; hot water heat. 

Bakery (surplus commodity): Masonry-type structure with con- 
crete foundation and floor, reinforced concrete frame, concrete block 
walls with waterproof finish, wood roof trusses with asphalt or sheet 
metal roofing. 

Chapel (surplus commodity) : 186-seat chapel of wood frame con- 
struction, with reinforced concrete foundation, footings, and floors; 
wood truss roof with asphalt shingles; wood frame walls with cement 
asbestos board exterior finish, and painted plywood and gypsum board 
interior finish; ceilings and exterior walls insulated. 

Commissary sales store and post exchange, post office, and bank 
(surplus commodity): Building will contain: Commissary, post ex- 
change, cafeteria and snack bar, post office, bank. Foundation, con- 
crete; frame, light steel; exterior finish, stucco with wood sheathing; 
interior finish, gypsum board ; roof, cement asbestos. 

Gas station (surplus commodity): Two-pump gas station. Light 
steel frame structure with concrete foundation and floors; trussed roof, 
stucco exterior walls over wood sheathing, waterproof paint exterior 
finish, ceiling only insulated. Building consists of : Office, latrine, and 
storage; two-car lubrication room; two 5,000-gallon underground 
storage. 

Enlisted men service club and library (surplus commodity) : 750- 
man enlisted men service club and library; wood frame with concrete 
footings, foundations, and floor; trussed roof with asphalt shingles; 
cement-asbestos exterior finish; interior finish gypsum board; hot 
water heat; ceiling and exterior walls insulated. 

NCO open mess (surplus commodity) : Construction: Wood frame, 
cement-asbestos exterior finish; concrete foundation, footings, and 
floor; wood trussed roof with asphait shingles; plywood wainscotted 
gypsum board interior finish; ceiling and exterior walls insulated. 

Central boiler plant (surplus commodity): 1. Construction of cen- 
tral boiler plant of light steel frame structure with corrugated asbes- 
tos roof and side walls containing four 400 horsepower water-tube 
boilers with necessary auxiliaries. 

2. Installation of one 3,000-barrel fuel oil storage tank with oil 
truck off-loading facility at boiler plant. 

3. Installation of approximately 26,000 LF heating hot water dis- 
tribution mains with heat exchangers, circulation pumps, and ex- 
pansion tank. 
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4, Installation of approximately 21,000 LF domestic hot water dis- 
tribution mains with hot water generators, circulation pumps, and 
expansion tank. 

Access road to airfield: All-weather, gravel-surfaced, two-lane ac- 
cess road from existing primary road to landing strip. 

Operations building: Item “provides total operations building fa- 
cility for this location. Criteria: Footings and floors will be re- 
inforced concrete; walls will be windowless concrete hollow block 
units; roof will be concrete tile on trussed timber rafters, outside 
wall supported or concrete slab; ducted warm air heating and air 
conditioning (about 20 tons). "Design will conform generally to 
modified emergency standards developed locally for Korea and mak- 
ing maximum utilization of locally produced materials. 

Three enlisted men barracks without mess—thirty-three men each: 
Construction: Footings and floors will be reinforced concrete; walls 
will be masonry ; roof will be concrete tile on trussed timber rafter 
(outside wall supported) or concrete slab; ducted warm air heating. 
Design will conform generally to modified emergency standards de- 
veloped locally for Korea and making maximum utilization of locally 
produced materials. 

The next item, Mr. Chairman, is on page 362 and it is a very 
important and critical segment of our responsibility. 

This is the Army Security Agency. 

You will notice on page 362 “there are five locations for a total 
authorization request of $5,573,000. 

This program has been most carefully screened and the Department 
of Defense has committees investig: iting that. 

Most of the services and the agencies working there perform their 
share of the team and that much and no more. 

Most of these installations are remote in isolated areas where they 
have very difficult problems of housing and maintenance. 

Senator Stennis. Let me ask you this, now. 

Does the Navy or the Air Force have a similar program running 
through this area at the same time? 

General Sreman. I don’t know specifically, but they have their own 
requirements and they are integrated into the whole plan. 

We have a specialist from the Security Agency here, sir, if you 
wish to interrogate him. 

Senator Srennis. What I want to know is this: Does this represent 
all of the military intelligence ? 

General Seeman. There is no duplication. As a matter of fact, 
some of the stations are joint. 

I think that can be shown on page 379. 

Senator Stennis. Is this coordinated with them or does it have 
direct relationship with CIA ? 

General Seeman. They are all integrated operations. Whether in 
fact they are the joint housing and operational facilities or not I 
don’t know. 

Senator STrennis. Well, here is an item here of $341,000 for barracks 
and $1,017,000 for family quarters. 

When we put that up we will have to build a new powerplant and 
new laundry, new iceplant, and one follows another. 
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I am entirely willing to recommend that you have these matters if 
necessary and essential, but we must hold these things down to a 
reasonable level. 

General SremaNn. That is absolutely correct, sir. It is one that I 
was going to use as an example. 

There are joint tenants of the other services there now. It is part 
of the Army Security Agency. 

Colonel Nelson of the Army Security Agency can speak more 
specifically to it, if you wish. 

Senator Stennis. I think the warnings and communications that go 
with it are absolutely essential. 

I don’t want to detract any from the program but I don’t want 
to contribute to duplication. 

Colonel Nelson, come forward. 

You have heard my general inquiries. What about these programs 
out here in Okinawa? 

Colonel Netson. Mr. Chairman, in order to go into this and give 
you the details that will be necessary to clarify this in your mind, it 
will have to be done in executive session. 

Senator Srennis. All right. You gentlemen give us a few minutes 
to have a closed session. If there is anyone here that is not cleared, 
please leave. 

(Whereupon, the subcommittee proceeded into executive session.) 


TESTIMONY OF MAJ. GEN. L. E. SEEMAN—Resumed 


General Sreman. Mr. Chairman, we start on page 408. 

Mr. Nease. Is this classified ? 

General Szeman. Some is, but as we come to classified items, we 
will alert you to them. 


(STRATEGIC ARMY COMMUNICATIONS) 


We start on page 408. Page 408 compares to page 6 of the bill. 
Remember, we were keeping abreast on these two subjects, page 408 
was the signal overseas. This is the item up here, the Pacific scatter 
system. 

Let me pick that up again. On page 408 of the justification book 
and page 6 of the bill, it is the Pacific scatter system on line 2, and 
the strategic Army communications on line 20 of page 6 of the bill. 

The first two of those is $3,104,000. On line 21, the $1,288,000 is 
added for a total of $4,392,000 in the justification book, on page 408. 
They are both signal overseas items. 

The reason for that is that the Pacific scatter system naturally fell 
into the Pacific Command area and we had it under that heading in 
the bill but when we got down to the two items shown on the last. two, 
Asmara, Eritrea, and location 23, they were not in any particular 
command area so they had to be shown under that subcategory of 
strategic Army communications. 


VARIOUS LOCATIONS 


The total of these is six items—one at Camp Losey, P.R., is a Cape- 
hart housing item which the chairman indicates he will come back to 
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later, and the other five items are at these isolated signal communi- 
ties, the Army command administrative network of strategic com- 
munications throughout the world. 

Mr. Nease. Will you enumerate the line items? On page 411 is a 
small enlisted men’s barracks with mess, at station No. 2 in the Pacific. 
The locations of stations is classified. 

General Seeman. The location of the stations is classified, yes, but 
it is in one of the islands of the Pacific. 

Page 413 is the next one. It is in the Pacific scatter system, sta- 
tion No. 10. 

As you can see in the mission there is a connecting line between this 
system and the facilities No. 14. The terminology used, that of FPIS 
is the forward propagation ionosphere scatter. That is where it gets 
the short title and these are on page 413 and in detail on the three 
pages following. The justification includes a description of the tech- 
nical operations of the buildings. 

Page 417 is station 14 of this system with eight line items totaling 
$2,799,000. ee me 

The communications equipment building on page 418, the vehicle 
storage building on page 419; a 27-man barracks and four BOQ’s on 
page 420; a sentry house, page 421; a powerhouse on page 422; and 
the utilities to support this little complex on page 423. 

Mr. Nease. Off the record. 

(Off the record discussion. ) 

Mr. Nease. Back on the record. How many stations now are we 
covering ? 

General Seeman. Fourteen in the Pacific system, sir. 

Mr. Nease. Are there any more in the other systems? 

General Sreman. There are more planned, going from the United 
States, east, of course. There are stations getting into Europe and 
on over into the Mediterranean. 

Mr. Nease, it is all planned and coordinated and authorized and 
monitored by the Department of Defense. 

Mr. Nease. Yes, I understand. 

General SEEMAN. In some cases, it is in conjunction with certain 
of these stations that we mentioned in the last of our previous meet- 
ing where the Army is a host and takes care of the other services. 

In other cases, there are situations where the other services are the 
host and the Army then becomes responsible only to take care of its 
peculiar technical requirements, 

Mr. Nease. Yes. 

General Seeman. Now then, on page 427 we pick up STARCOM 
relay station at Asmara, Eritrea, for $679,000. It was four items. 

This is a station in the strategic communications network for the 
Kast and as you can see, all four of these line items are additions to 
an emergency power building, transmitter building, tape relay, and a 
communications center building. 

They are given more justification in detail on pages 428, 429, 430, 
and 431. 

Mr. Nrase. This is not a duplication of the other services? 

General Seeman. No, sir; it has been most thoroughly combed, not 
only by our staff, but the Department of Defense and the Bureau 
of the Budget to make sure it fits into the overall U.S. picture. 
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The last item in this strategic communications category is on page 
432. This is location 23. This is one of the stations where the Army 
is the host service and there are other services involved here. 

There are three line items; the transmitter operations building for 
$89,000, detailed on page 433; the communications center and receiver 
building, $225,000, detailed on page 434; the power building-trans- 
mitter site, page 435 for $295,000. That finishes that one. 

Mr. Nease. That brings us down to section 102 of the bill. That is 
also classified ; isn’t it? 

General Seeman. Yes, sir; this is classified. 

Now to recall to your memory, sir, the material which is actually 
contained in book II, that is not classified. It is only the further 
detail so we still stick on book II and I will cross reference to the 
classified book for your own convenience. 

Mr. Nease. So we are still on the printed record ? 

General Seeman. Yes. As this item indicates, overall, on page 
436 of book II, the total proposed authorization is $99,330,000 for 
three basic items. 

The first is for Korea for $5,372,000 as detailed on page 437 of book 
II and page 48 of the classified. The cross-reference to the classified 
book is page 48. 

In Korea there are 11 line items. One of them we have seen 
throughout the Army in many locations is the trainfire range. 

The next item is a small dispensary at Taigu. 

The next item is a hospital laboratory. As you know, the hospital 
and medical facilities are very critical in the Far East because of the 
lack of sanitary and other facilities. 

Mr. Nease. This hospital laboratory is for what ? 

General SreMaNn. The hospital laboratory is on page 441 but the de- 
tail is on page 52 of the classified book, sir. 

Mr. Neass. There is a question I want to ask. Is this near any- 
thing else, the Air Force or anything else that has a similar hospital 
in the locality ? 

General Sreman. There is no existing adequate facility at this point 
available. 

Colonel Evans. This actually provides the laboratory facilities. 

General Seeman. It provides laboratory facilities for a certain hos- 
pital which is already there. 

Mr. Nease. This is just an addition ? 

General Seeman. That is right, sir. 

Mr. Nease. All right, go ahead. 

General Seeman. The next line item in this Korean category is 
aircraft maintenance center facilities for $649,000. 

The detailed justification is on page 50 of the classified book. It is 
aircraft maintenance center facilities to support the disposition of the 
Army at that particular location, the locations mentioned in the classi- 
fied sheet. 

Mr. Nzase. All right, sir, proceed. 

General Srrman. The next items are some BOQ’s on page 443 of 
book IT, page 54 of the classified book. 

Mr. Nease. I see. How many does that accommodate again, 
General ? 

General Skeman. Five BOQ’s of 30 men each. 
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Mr. Nease. Yes. What type of construction ? 

General Sreman. This is overseas. It is not permanent construc- 
tion as. it might bein the continental United States. 

Mr. Nease. All right, sir. 

General Sreman. The next item is a maintenance and storage fa- 
cility detailed on page 444 and page 55 of the classified book. This 
is the second increment of facilities for storage of critical supplies at 
certain locations. 

Mr. Nease. All right, sir. 

General Seeman. The next one is a cold storage depot, page 445 and 
this is additional cold storage facility at a forward area to take care 
of perishable food supplies for all of our forces in the area. 

This is the place which is, as I recall the justification on pages 57 and 
58, the place where they are relying on a very broken-down, local 
economy plant which is giving them considerable trouble and they are 
also relying on a barge operation from ship to shore which is very 
expensive to operate and maintain. 

his plan also will provide the ice, as I recall, for the rail cars 
which then ship it on to the troop areas. 

The next line item is miscellaneous facilities, classified, on page 446, 
detailed in the classified book on page 60. 

There are no facilities. This is a special storage and support 
area for advanced weaponry. 

Mr. Neasz. Next item, please. 

General Seeman. Petroleum and its products facilities are on page 
447, and as detailed on page 61 of the classified book. 

This is a petroleum and its products facility to avoid a present un- 
economical Sleastah operation to provide tanker berths and offshore 
floating facilities to the shore. 

Mr. Nease. The next item. 

General Sreman. The next item is on page 447—-A. It is miscellan- 
eous classified facilities for a total of $1,061,000. It is detailed on 
pages 62 and 63 and also page 64 of the classified book. 

Mr, Neasr. What page was that? 

General Szeman. Pages 62 to 64 of the classified book, sir. May I 
go off the record a moment ? 

Mr. Nease. All right, off the record. 

(Off-the-record discussion.) 

Mr. Nease. Back on the record. Next item, please. 

General Sreman. I believe it is petroleum and its products facili- 
ties. The detail is on page 447-B and then in the classified book, page 
66, pages 67—A and 67-B. 

This again is a centralized area to improve the 8th Army’s capabili- 
ties in receipt, storage, issue, distribution of petroleum and its 
products. 

Mr. Nrase. All right, sir, the next item. 

General Sreman. The next page or item in this classified area is the 
forward depots. I mentioned them in my opening statement. 

Mr. Nease. Where is that in the book ? 

General Seeman. On page 448 of your book II and then in detail 
on page 68 of the classified book. 

This is where the Army is requesting two of these depots in special, 
selected areas for a selected amount of prestocking to provide rapid 
support in case of deployments in certain trouble areas. 

38060—59-—28 
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Mr. Nease. Now that is what we mentioned a few minutes.ago,’'the 
same thing. 

General Seeman. Yes, sir; the first one of those is shown on page 
448, and the second one is shown on page 454. 

They are very similar in:composition and design. The authoriza- 
tion requested is $3 million each. 

Mr. Nxase. Any more of those contemplated in the future / 

General Seeman. Not under present plans, sir. 

Mr. Nease. Can you tell us for the record how many there are 
altogether ? 

General Seeman. These are the first two and there are not any more 
under present plans. 

Colonel Evans indicated that there is some plan, that this is just the 
first increment and that they may expand them, but to answer your 
question specifically as far as the plans are concerned, I don’t know 
that. There may be more than two. 

Mr. Nease. There are none planned at the present time ? 

General SEEMAN. No, sir. 

Mr. Nease. All right, the next item. 

General Sreman. The third major item in this category is on page 
460 of book II, surface-to-air missile tactical facilities, inside and out- 
side of the United States. 

The first subitem is replacement, improvement, and additions, as 
shown on page 461, which is supported by page 81 of your classified 
book. 

It is a $500,000 authorization request for certain battery control 
buildings. The locations are shown on page 81 of your classified book. 

Mr. Nrase. Now is that part of this, getting back to page 436 of this 
book I1—is that part of the 87 ¢ 

General SreEMAN. Yes, sir. 

Mr. Neasr. All right. 

General SeeMAN. That 87 is broken down on page 460 of book II 
also. 

The second subitem it tactical facilities, Korea, a $4 million item 
shown on page 462 with the detailed classified back up on pages 82 to 

This is an installation and facilities for certain surface-to-air mis- 
sile deployments in the locations shown. These are approved delpoy- 
ments in the overall defense plan. 

Mr. Nrase. Now, General, this is a good deal of money involved in 
this. 

Could you give us a description of where this is for the classified 
part of this heari ing now ? 

(Deleted for security reasons. ) 

Mr. Nease. I have one other thing I wanted to ask before we get 
into the next section here. 

I believe you told me, Colonel Evans, there was a few items in the 
bill that you did not intend to request funding of this year, that you 
wanted some long-range planning money, an authority where you 
could have long-range planning. 

Colonel Evans. Well, there were two things not planned for fund- 
ing—one was section 103 which is not yet reached, and the time I 
talked to you we did not think we were going to fund all of Germ: ny. 
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We have looked at that again and are funding all of Germany. 
There may be some minor items in Italy. There may be a few items in 
Italy w hich we will not attempt to fund. 

Mr. Nease. Could you let me have an up-to-date list of these items 
you are not going to? 

" | think, as a matter of fact, if you have some items you don’t think 
you will fund I think we could submit that for the record. 

Colonel Evans. We were preparing that, and we will submit it for 
the record. 

Mr. Nease. All right. 

(The information subsequently supplied is as follows :) 

The Army’s funding plan to support the appropriation request is still being 
reviewed in the Bureau of the Budget. In its present form all of the requested 
specified authorization is planned for funding with the following exceptions: 

(a) Fort Rucker, Ala.: Item 107, for land acquisition. 
(b) Fort Bliss, Tex.: Item 224, for eight ON Nike radar training areas. 
(c) Baywood Park, Calif.: Item 1, for land acquisition. 


(d@) Italy: All projects at Site Neptune and Bosco Mantico with the 
exception of item 43, for a parachute shop. 


(e) R&D technical and support facilities: We are funding $51 million 
of the $67,520,000 requested authorization. 

The total specified authorization for which funding is not requested is $18,- 
112,000, the unspecified authorization of $17,500,000 in section 103 also is un- 
funded. 

Mr. Nease. <All right, proceed. 

General SkeMan. The next santton, Mr. Chairman, is the one you 
referred to some time ago when the Navy was here, section 103, that 
general authorization for new, unforeseen research and development 
requirements or Improved production schedules if the Secretary of 
Defense determines it. 

It has an authorization of $17,500,000 and in the House the dis- 
cussion was to make that $5 million and our answer on that is the 
same as the chairman heard before. 

It is rather to accommodate ability to meet new and unforeseen 
developments. Last year there was no comparable funding. If 
new change of direction occurs, it requires a reprograming action 
through the Appropriations Committee and approval of the Secretary 
of Defense to take advantage of it. 

Mr, Neasr. There is actually no money requested for this in the 
funding bill.. This is strictly a reprograming ? 

General Seraan. It provides the authority to do it. 

Mr. Nrase. Do you have the figures of how much of this you used 
last. year ? 

General Seeman. We did not use this authority at all last year. 

Colonel Evans. I might say there were two occasions where we 
contemplated most seriously. 

One was initially on the JPL development center out on the west 
coast which ultim: itely was turned over, as you know, to the Advanced 
Space Research Agency, NASR. 

We had actually initiated action along that line when the decision 
was made to take it from Army and turn it over to NASR; that pre- 
cluded any need for coming on in w ith it. 

There was another oceasion in which the international situation had 
us really scrambling to see if we had any device we could use to pro- 
vide construction in support of certain operations we did last year. 
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Fortunately, we did not have to go into that actual construction 
and did not come forward seeking reprograming. 

_ I would caution though, that any time the sae develops, it probably 
is going tobe a big need. It won’t be just chicken feed. : 
e hope it doesn’t happen. 

Mr. Neaset. This is different from the procedure you used to use. 

You would go in and ask for reprograming of the funds anyway 
if you found an urgent need. ; Ae 

Colonel Evans. We haven’t had this except for last year. We at- 
tempted to ask for it 2 years ago and only one service was granted 
the authority. 

All three services were granted it last year. 

Mr. Nease. Off the record. 

(Off the record discussion. ) 

Mr. Nease. Next is item 104. 

General Seeman. That is the housing which the chairman indicated 
he was going to call all of us at the same time with all the services, 

Section 105 are amendments of deficiencies. That is on page 9 of 
the bill. The first one of those is a deficiency with respect to Aberdeen 
Proving Ground, Md., where we are requesting authorization of 
$2,613,000 in place of $2,288,000 as in the original authorization, an 
increase of $325,000. 

Mr. Nease. What is that for? What caused the increase, sir? 

General Szeman. It is an additional authorization to complete a 
barracks complex. One item, a battalion administration and supply 
building, could not be awarded within the authorization and must 
await favorable action on this request, sir. 

The next item shown on the top of page 10 of the bill is the authori- 
zation at New Cumberland General Depot for an additional $133,000 
to complete the construction of aircraft parking aprons which could 
only be partially constructed with the available authorization. 

Mr. Neasz. Why was that, increasing costs? 

General Sreman. It may be some cost inflation, it may be due to 
some foundation conditions. 

The next item is on line 5 of page 10 of the bill, Fort Huachuca, 
Ariz., an increase of $340,000 authorization to complete the barracks 
complex. Fort Huachuca is a rather remote high-cost area. Within 
the existing authorization only 1 of the 206-man barracks could be 

laced under contract and this additional request will allow the second 
arracks to go ahead. 

Mr. Nease. Was the second barracks originally planned in your 
estimate for last year? 

General Sreman. Yes; it was part of the entire complex. We got 
actual results of bidding on the first one and the cost exceeded what 
we had estimated before. 

Mr. Nease. The next item, sir. 

General Seeman. At Fort Leonard Wood is the fourth item of this, 
line 9 page 10. A request for additional authorization of $388,000 to 
complete the 5, 326-man barracks complex authorized under Pub- 
lic Law 241. All of these barracks are under construction. How- 
ever, certain facilities within the barracks such as mechanical ventila- 
tion, ceilings in the corridors, asphalt-tile floor coverings, wardrobes, 
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and bookshelves in the enlisted men’s rooms and in NCO rooms have 
had to be deferred in order to make the award on the basic structure. 

Mr. Nease. That was a low estimate of the original cost? 

General SremMAn. It could have been a low estimate, it could have 
been due to cost increases during the period or additional difficulties 
found on the foundations when they opened them up. 

Mr. Nease. That brings us to the last item. 

(Jeneral SzeMAN. The last item which is a summation of the total 
of Public Law 85-241 which really adds up these previous four items. 

Mr. Nease. That is your total figure; $1,186,000 is the total deficit 
authorization requested here ? 

General Srpman. That is correct. I believe that completes us 
now, except for the wishes of the chairman concerning the housing 
and the Reserve Forces facilities. 

Mr. Nease. Thank you very much. 

General Sreman. And the general provisions of course. 

Senator Srennis. Gentlemen, I know everything is entirely all 
right, but I want to make clear, General Seeman, that anything else 
you want to put in the record later, don’t feel hesitant at all in sending 
it over, or if you feel like you need to testify orally, any of you, just 
come on in. 

Even though we will announce except for the housing and the 
general provisions that we have finished with the Army, that does 
not mean that the Army is precluded. 

General SreMAN. And the Reserve Forces ? 

Senator Stennis. Yes, that’s right, the Reserve Forces. Now, is 
there any reason why the Reserve Forces will take much time? 

General Seeman. I shouldn’t think so, sir. There are two backup 
books that are quite voluminous in this line-item procedure this year. 
They are quite well detailed and justified, and of course, with me is 
General McGowan and General Palladino and they are always avail- 
able too, sir. It is really much more detailed in presenting it before 
the committee than it was last year. 

(Discussion off the record. ) 

Senator Stennis. Suppose we try and see how we get along on 
section 104. I believe that we submitted a list of housing questions 
to which you were going to supply the answers for the record. Be- 
fore we begin the justification on the housing items, suppose we insert 
at this point in the record, the Army’s answers to these questions. 

(The following is the information referred to :) 

Question 1. This committee has long been concerned over the family housing 
program, feeling that it is programed without proper coordination with long- 
range defense plans and troop strengths. You are requesting in this bill 7,082 
housing units, and I have noted in General Seeman’s statement that the Bureau 
of the Budget has approved asking for an additional 1,200 units of Capehart 
housing for Fort Devens, Mass. Just what kind of review is made of the hous- 
ing program? 

Answer. A request for a family housing project is initiated at installation level 
by the installation commander. In developing the project, full consideration is 
given to the availability of adequate community support both in being and pro- 
posed. This project request is reviewed by the major command and forwarded 
to Department of the Army. The Department of the Army staff conducts a very 
thorough and detailed review of each individual project to insure that com- 
munity support is utilized to the maximum possible extent and that the project 


request is in consonance with the approved long-range plans and strengths of the 
Army. As a further safeguard to insure against overbuilding, the Army does not 
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program construction for more than 90 percent of the long-range requirement of 
an ‘installation in the United States and possessions and not more than 80 per. 
cent of the long-range requirement of an installation in overseas base-rights 
areas. These program safety factors are employed to take care of any possible 
future fluctuations in requirements or increase in adequate community support. 
After the Department of the Army has reviewed individual project requests and 
determined which projects are justified and should be approved, they are con- 
solidated into a proposed annual family housing construction program and ‘gub- 
mitted to Department of Defense for approval. The Department of Defense con- 
ducts a very stringent line-item review of the requested program and submits 
their approved program to the Bureau of the Budget. After review and approval 
by the Bureau of the Budget, the approved projects are submitted to Congress as 
part of the annual military construction authorization bill. During the review 
of the family housing program at all levels, careful consideration is given to the 
long-range requirement for the project and to the full utilization of all existing 
adequate Government assets and available community support. 

Question 2. What was the original request for housing units submitted by the 
various Army commands as compared to the number of units actually requested 
in the bill? 

Answer. The Army commands requested 1,455 appropriated fund housing units, 
24,140 Capehart housing units, and 7,856 surplus commodity housing units for 
inclusion in the fiscal year 1960 “Military construction, Army,” program. Title 
I of the military construction bill, S. 1086, as amended, includes 326 appropriated 
fund housing units, 7,399 Capehart units, and 557 surplus commodity housing 
units. 

Question 3. What is your estimate of the cost of housing units proposed in the 
bill, both the initial and eventual cost? 

Answer. Title I, S. 1086, as amended by the addition of a 1,200 unit Capehart 
project at Fort Devens, Mass., provides authorization for 7,399 Capehart units, 
326 MCA (appropriated funds) units, and 557 surplus commodity units. The 
combined estimated total cost of the above housing is $27.2 million for the initial 
cost and $229.5 million for the eventual cost. 

Question 4. When it is necessary to acquire land on which to construct Cape- 
hart units, is the price of the land included in the overall limitation of $16,500 
per unit? 

Answer. The price of the land is not included in the $16,500 limitation per 
unit. Asa matter of interest, the only private land which has been acquired for 
Army Capehart housing has been small acreages at some of the Nike sites. 

Question 5. How many Wherry housing units has the Army acquired? (What 
has been the cost? 

Answer. The Army has acquired 14,409 Wherry units. The acquisition cost 
to date of these 14,409 units has been $10,310,170 for sponsors’ equity and 
$110,041,627 for the mortgages assumed as of the date of each acquisition for a 
total of $120,351,797. The cost of the sponsors’ equity is subject to change based 
on court awards for projects now in condemnation. 

Question 6. You are requesting 326 units of appropriated fund housing, of 
which 156 are to be at the U.S. Military Academy. It is my understanding 
that these units will exceed the statutory limitations. Will you give us your 
views as to the necessity for this? 

Answer. To assist in alleviating the critical shortage of officer housing at the 
Military Academy, the Congress last year in the Military Construction Act of 
1958 authorized the construction of 156 units of family quarters for company 
grade officers under the provisions of title VIII of the National Housing Act, 
commonly referred to as the Capehart program. 

The Chief of Engineers, acting for the Department of the Army, in develop- 
ing this authorized housing project, found out it was impracticable to construct 
the Capehart housing because of high costs. It was not possible to construct 
housing of the authorized space and acceptable standards within the statutory 
limitation for Capehart housing of $16,500 per unit plus off-site utility costs of 
not to exceed $1,500 per unit. The $16,500 per unit Capehart Act limitation 
includes the cost of the house and all utilities within the boundaries of the 
project. 

Various studies were made of the type of family housing that could be con- 
structed using appropriated funds as an alternative to use of Capehart authori- 
zation. These studies were in accordance with the solution which the Congress 
had provided in other instances where it was impracticable to construct Cape: 
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hart housing at certain locations due to the cost limitations of this program. 
The studies included row type housing, apartment type housing, and multifamily 
type housing. The results of the studies clearly showed that adherence to exist- 
ing statutory cost limitations for company grade family housing units would 
result in a housing unit considerably below current criteria. As a result/of 
these studies, the Army requested a project for 156 units of company grade 
quarters, to be constructed with appropriated funds, comparable in size and 
standards of construction to those constructed elsewhere in the continental 
United States under the provision of the Capehart bill. To do this, special legis- 
lation is required to exceed the statutory limitation of $15,400 per unit. The 
proposed family housing units will in no way exceed the standards being used 
elsewhere in the United States. 

This project for 156 units will consist of duplex and triplex two-story houses. 
The design for these houses will provide for reducing costs wherever possible. 

Costs for construction at West Point are considerably higher than the national 
average for a number of reasons, including the necessity to import skilled labor 
for distances up to 50 miles and a short summer construction period resulting 
in added costs for winterization of facilities and loss in labor efficiency. In 
addition, the extremely rocky terrain at the Academy site increases construction 
eosts sharply because of the large amounts of blasting necessary to remove 
the rock and huge boulders in site preparation. Further, abnormally high 
utility costs will be experienced in extending the existing distributions systems 
to the building site, which will in many instances require trenches through rock. 

The requirement for 156 housing units has been previously approved by all 
reviewing agencies and the proposed project will not exceed the standards for 
military family housing constructed elsewhere in the United States. 

Question 7. What has been your experience under the rental guarantee pro- 
gram and what liability has the Army thus far incurred? 

Answer. The Army has 2,152 units of rental guarantee family housing in 
France. France is the only country, to date, in which the Army was authorized 
rental guarantee housing. Although many of these quarters are small in size, 
they have appreciably relieved the critical family housing situation in France. 

The Department of the Army has not incurred any liability to date under this 
program. Inasmuch as the Army merely guarantees a certain level of rental 
income (95 percent) to the sponsor for a limited period of time, only a con- 
tingent liability is assumed and a true liability does not incur unless there is 
a default. There still remains additional requirements for family housing in 
those locations where the Army has rental guarantee housing, and therefore 
it is not anticipated that any actual liabilities will be incurred. The original 
contingent liability of the Army was $15.6 million and as of March 31, 1959, 
the remaining contingent liability has been reduced to $6.8 million. 

Question 8. Section 408 of the general provisions proposes to exempt rental 
guarantee housing from the present requirement that it be included in the 
military construction authorization bill. Why is this desired and what effect 
will it have on the Army? 

Answer. The reason for this additional exemption is that rental guarantee 
housing is, in reality, not military construction. Rental guarantee projects are 
constructed with foreign capital and are maintained and operated by foreign 
owners. The Army’s interest is simply the guarantee of a certain level of rental 
income for a limited period of time, in order to encourage the foreign investors 
to construct the housing and to reserve the quarters for U.S. Army personnel. 
The rental guarantee program is now planned for use only in areas where it 
is infeasible to build family housing projects with foreign currencies generated 
by the sale of surplus agricultural commodities. Because of the many com- 
plexities involved in both programs, it is not possible to anticipate where the 
latter might fail and the former succeed, but a degree of administrative flexibility 
is necessary in the development of programs in foreign countries. 

The Department of the Army has a particular interest in the amendment 
provided by section 408 in view of the critical shortage of family housing in 
Germany, where a surplus commodity program cannot be developed. The Army 
has a program deficit of approximately 12,000 family housing units in Germany, 
and is currently investigating the possibility of a rental guarantee program on 
an incremental basis to help alleviate the housing shortage in this country. 

It should be noted that rental guarantee projects are always cleared with the 
House and Senate Armed Services Committees in advance of execution of 
contracts. 
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Question 9. Section 410 would increase the net floor area of 4-bedroom housing 
units for company grade officers by 150 square feet. Why is this necessary ang 
will it result in a request for an increase in statutory limitations on the cogt 
of constructing such units? 


Answer. A number of junior officers have families of such size or of such 
age and sex combinations as to require four bedrooms and additional living 
area. It is not feasible to provide four adequately sized bedrooms and sufficient 
living area together with other necessary facilities for large families within 
the current statutory limitation of 1,250 square feet. Accordingly, section 410 
would amend title 10 of the United States Code to provide that up to 10 percent 
of the family quarters constructed from appropriated funds for officers of the 
Army may be 4-bedroom quarters having a net floor area of 1,400 square feet 
or less for occupancy by officers holding grades below major. There is no plan 
to request an increase in statutory cost limitations for such units. 

Senator Stennis. Do you have some information to start with about 
the number of units the Army has already completed, this Capehart 
housing, for instance, and any other types and how many you have 
under construction ? 


Colonel, do you have a prepared statement ? 


STATEMENT OF COL. R. D. McCARTY, CHIEF OF THE FAMILY 
HOUSING OFFICE, DCS/LOG 


Colonel McCarry. No prepared statement, Mr. Chairman, but I can 
give you the figures on how many we have under construction, how 
many completed, and so forth. 

Senator Stennis. All right, will you do that, please ? 

Colonel McCarry. As of March 1, in the Capehart program we have 
11,628 units completed, 10,117 under construction for a total of 21,745 
units. We have 4,844 in the process of development. 

Senator Stennis. 4,000 what? 

Colonel McCarry. 4,844 in the process of development. 

Senator Stennis. What does that mean ? 

Colonel McCarry. It means projects have either been advertised but 
not yet awarded or are under advertisement or under design in those 
various three categories, sir. We have a number of projects, of course, 
in that 4,844 on which bids have been opened but not yet awarded. 

Senator Stennis. All right, now how many in addition do you have 
that are already authorized ? 

Colonel McCarry. In addition to the figures I have quoted to you, 
we have a few which have been authorized but which have been de- 
ferred or canceled for one reason or another, sir, amounting to about 
480 units, approximately that number. 

Senator Stennis. In addition, you have 480 units that are author- 
ized but canceled or deferred ¢ 

Colonel McCarry. Deferred; yes, sir. 

Senator Stennis. So you have about used up all your authorization? 

Colonel McCarry. That is correct, sir. 

Senator Stennis. All right, Colonel, will you proceed in your own 
way to justify your requests here ? 

olonel McCarty. This year we are seeking authorization for 6,199 
Capehart units located at 14 installations. 
enator Stennis. What is that figure ? 

Colonel McCarty. 6,199 units. In addition as General Seeman 
mentioned, in his opening statement, we have clearance from the 
Bureau of the Budget and Department of Defense to request the com- 
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mittee to add the Fort Devens project of 1,200 units, which would 
make a total program, total Capehart program, of 7,399 units this year, 
sir. 

General Sreman. Mr. Chairman, the locations of the 14 projects are 
shown on page 9 of the bill, Army Air Defense Command tactical sites 
575 units which we touched on somewhat during the first day’s hearing. 

They are in the various locations of the Air Defense Command. 

Senator Stennis. Wait a minute, did you cover that particularly in 
your first day of the hearings? 

General SkEMAN. You will recall that the housing was shown as line 
items in the various stations, and we just alluded to it at the time to 

resent the full picture for the stations, but then passed over it to come 
tak at your desire with the whole package. 

Senator Stennis. Do you have those statements here now where 
you could at least put them in the record at this place? 

General Seeman. Yes, sir, we can insert them now: 


ARMY CAPEHART HOUSING 
SECTION 104(b) 


INSIDE THE UNITED STATES 
ARADCOM TAC SITES, 575 UNITS 


This project is required to provide permanent family housing, 
within operationally acceptable commuting distance of tactical sites, 
for authorized personnel assigned to the various Nike defense areas. 
To assure operational readiness of on-site tactical units, commuting 
time criteria of 10 minutes from quarters to the tactical site has been 
established. In areas where no housing is available within this cri- 
teria, married personnel are required to remain on-site for indefinite 
periods. Lack of adequate family housing is presently creating a 
serious morale problem, with the resultant effect on reenlistment of 
critical career personnel. If this housing is not provided, the overall 
effectiveness of Nike missile units and joint manual direction cen- 
ters, over protracted periods of operation, may be diminished. 

Includes 1,398 MCA units; 114 Wherry units; 791 Capehart units; 
4,850 leased units; and 830 community support. 

Capehart units: 434. 


FORT HUACHUCA, ARIZ., 200 UNITS 


This project is required to provide family housing for civilian per- 
sonnel assigned or employed at this installation. Adequate and ap- 
propriate rental quarters are nonexistent within reasonable com- 
municating distances at the installation. There are 277 inadequate 
family quarters, constructed on the installation under the provisions 
of FPHA, and Lanham Act jurisdiction, which are being rented to 
military and civilian personnel during the interim of the existing 
acute housing shortage. From the date of its activation, the 
USAEPG?’s program has been fraught with delays and difficulties 
beyond the control of either the CG, USAEPG, or the chief signal of- 
ficer. One of the greatest deterrents has been that of attracting and 
retaining an adequate civilian work force. The USAEPG’s current 
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experimental, developmental, and testing programs cannot be sus. 
tained, much less expanded and accelerated to the degree required, 
unless it is capable of attracting and retaining civilian employees of 
high professional stature, and the necessary ‘supporting technicians 
and administrative personnel required. 

Includes 312 MCA units, 575 Capehart units, and 500 Wherry 
units. 

FORT EUSTIS, VA., 223 UNITS 


This project is required to provide an increment of permanent fam- 
ily housing facilities for officer and enlisted personnel assigned to this 
station. In addition to existing permanent facilities there are 132 
substandard units located on the post which are currently occupied. 
These substandard units are World War II barracks, dayrooms, sup- 
ply and administration buildings, and hospital wards that have been 
converted and are presently scheduled for disposal prior to July 1960, 
Although the total population of the communities within 30-minute 
commuting radius of Fort Eustis exceeds 50,000, it includes many 
small towns where rental housing does not exist. The few rental units 
in Williamsburg are restricted to personnel in high-income bracket. 
Newport News is a highly industrialized area that is expanding rap- 
idly, and the supply of rental housing has not kept pace with the 
demand. 

Includes 370 Wherry units, 600 Capehart units, 722 units of ade- 
quate community support, and 127 units of public quarters (MCA). 


FORT DEVENS, MASS., 1,200 UNITS 


This project is required to provide an increment of the permanent 
family housing facilities for officer and enlisted personnel assigned to 
this station. In addition to the existing permanent facilities, there 
are also 695 substandard family housing units located on the post 
which are currently occupied. The communities within a 20-mile 
radius of Fort Devens are predominantly agricultural towns and rural 
villages which have neither the metropolitan facilities nor adequate 
rental housing to meet the demand of both military and civilian re- 
quirements. The rental rates for the limited off-post housing facilities 
are above average rental charges, and, in numerous cases, enlisted 
men are experiencing extreme financial difficulty in obtaining rental 
quarters. 

Includes 346 public quarters, 202 Wherry units, and 803 units of 
adequate community support. 


FORT DIX, N.J., 200 UNITS 


This project is required to provide an increment of the permanent 
family housing facilities for officer and enlisted personnel assigned to 
this station. Current trends to suburban developments by the popu- 
lous of the cities of Philadelphia, Pa., and Trenton, N.J., including 
industry, has been a factor for the 38,000 population increase since 
1950 in Burlington County. The population of several communities 
within commuting distance of Fort Dix have shown a 100 percent 
increase since 1950 as a result of this urban movement. Current de- 
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mands on off-post housing has increased due to the slowdown on new 
housing units being constructed, plus one heavily military populated 
nearby community has restricted the conversion of private housing 
into apartments. Additional Air Force units, Sage and Bomare, have 
brought more Air Force personnel into McGuire AFB, These factors, 
plus civilian demand on off-post housing in this area, continued to 
create a demand for housing that has reflected in increased rental 
and selling cost. 

Includes 309 public quarters, 700 Wherry units, 742 adequate com- 
munity support and 702 Capehart under construction. 


FORT RITCHIE, MD., 27 UNITS 


This project is required to provide an increment of the permanent 
family housing facilities for officer and enlisted personnel assigned to 
this installation, and for certain key civilian employees. The mission 
of this important Army post requires uninterrupted, continuous opera- 
tion, and the requested on-post housing is considered essential. 

Community support housing located in Hagerstown, Keedysville, 
Boonsboro (Md.), Greencastle, Waynesboro, Chambersburg, and Blue 
Ridge Summit (Pa.) are considered to be an excessive commuting 
distance by the commanding oflicer, Joint Communications Agency, to 
provide the essential continuous operation required. _ 

Includes 4 units, adequate public quarters (MCA) ; 70 units, title 
VIII (Capehart) ; 48 units, adequate community support. 


FORT BRAGG, N.C., 367 UNITS 


This project is required to provide adequate family housing for 367 
of the 1,544 company grade officers authorized family housing at Fort 
Bragg. Fort Bragg is the home of the XVIII Airborne Corps, 
a most important part of the Army’s STRAC forces which are com- 
bat-ready to be flown anywhere as the situation requires. High mo- 
rale, availability for alerts and exercise, and nearness to the troops 
they command and train is essential for these company grade officers. 
It is an undeniable fact that the opportunity for normal family living 
is a determining factor in the retention of highly trained, well quali- 
fied military personnel. Consideration must be given to the provision 
of proper family housing support commensurate with the grade, pay, 
and responsibility of the individual. 

This requested project for 367 units of Capehart housing is part of 
the 2,000 unit project originally authorized for Fort Bragg. In 
March 1956, Department of Defense amended the previous approval 
of 2,000 units by deferring 500 units and by requiring that the 1,561 
substandard onpost housing units be deactivated or disposed of upon 
completion of the 1,500 units. The 1,500 units are virtually com- 

lete, and of the 1,561 substandard units, 1,203 are being or have been 

ismantled and sold and 358 units which were converted barracks 
are being reverted to mobilization reserve. 

There will be a net gain of only 162 onpost housing units at Fort 
Bragg when the total of 1,867 units—1,500 plus 367—are constructed ; 
1,561 substandard units are being deactivated or disposed of, and the 
2,000 unit Wherry housing project is being reduced by 144 units 
through approved improvements thereto. 
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Even after the 367 units would be realized, more than 5,300 families 
will be required to live off base. This demand for more than 5,300 
mately 11,000 units. Airmen from Pope Air Force Base also com- 
housing units is very high for a private rental inventory of approxi- 
mately 11,000 units. Airmen from Pope Air Force Base also com- 
pete in this market. , 

Ineludes: 501 MCA units, 1,856 Wherry units, 1,500 Capehart units, 
1,516 adequate community support. 


FORT BLISS, TEX., 1,000 UNITS 


This project is required to provide an increment of permanent family 
housing facilities for officers and enlisted men assigned to this station, 
Many military personnel find themselves unable to rent suitable family 
quarters and have had no alternative but to purchase house trailers 
to provide some family privacy and comfort. A Government-owned 
trailer park has been provided for these trailers. Off-post housing 
is currently available only to a limited extent. Owners of older in- 
adequate residences are reluctant to improve their properties. They 
have reduced the rental on these quarters and feel any improvement 
would not bring in increased rentals. Newer and adequate quarters, 
while available to some extent, command rentals at rates in excess of 
military monetary housing allowances. Personnel having large 
families encounter many hardships since they are financially unable 
to pay for the larger adequate dwellings. To obtain dwellings at 
rates they can afford, these large families crowd into a two-bedroom 
family home, with consequent family dissatisfaction, and often dis- 
aster. Another group consisting of key personnel, whose duties are 
of such a nature as to behoove them to live close to the post, are forced 
to accept substandard housing since they are available close by. 
Others purchase homes in order to live in suitable housing, which in- 
variably results in a pecuniary loss in the resale of their property 
when they are transferred to another station. Currently 2,193 officers 
and noncommissioned officers have been forced to purchase homes in 
El Paso in order to live in suitable homes. El Paso, Tex., adjoins 
this installation. It had a population of 131,000 in 1950 and has now 
grown to 210,000. It is still growing, with population trend growth 
of 13,000 annually. 

Includes: 457 public housing units, 800 Wherry title VIII units; 
490 title VIII Capehart units under construction; and 2,537 adequate 
community support units. 

Title VIII Capehart units: 410. 


FORT HOOD, TEX., 800 UNITS 


This project is required to provide an increment of the permanent 
family housing facilities for officers and enlisted personnel assigned 
this station. Community support housing has not kept in phase as 
to quantity nor quality adequate to support the civilian population 
increase and the military need. The present population of Killeen 
is estimated at 25,000. Current surveys indicate 1,509 military fam- 
ilies occupy substandard housing in Killeen. The adjacent city of 
Killeen was a small farming center—population 1,263 as given in the 
1949-50 Texas Almanac—during the immediate post-World War II 
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ears. Following designation of Fort Hood as a permanent post in 
April 1950, the city expanded both in residential and commercial area 
and post-city relations were subjected to the usual high rent, high 

rice standards that exist in the vicinity of many major defense in- 
stallations. Expansion of housing was chiefly substandard ; adequate 
units, in the main, rented for more than the rental allowance of the 
military occupant who was in competition with civilian for housing 
in short supply. 

Operation Gyroscope, completed in January 1958, has aggravated 
the family housing situation at Ford Hood, as the requirement for 
the 2d Armored Division exceeds that of the 4th Armored Division. 
The family housing needs of the 2d U.S. Army Missile Command 
and an Intelligence battalion were met in vacancies created by move- 
ment of the 4th Armored Division. 

Due to the vacancies created in late 1954 and 1955 following move- 
ment of the Ist Armored Division from Fort Hood, most of the project 
housing was in distress. Local real estate people and builders could 
not secure Federal mortgage insurance nor private financing for addi- 
tional project construction. As the result, there exists an extreme 
shortage of family housing in the area adjacent to Fort Hood. The 
latest post-conducted housing survey, as of May 1, 1958, reveals that 
there are 1,945 families residing more than 30 miles from Fort Hood; 
1,217 of these are officers and enlisted personnel authorized public 
quarters. There are 665 military families living off post in rented 
and individually owned trailers. 

There has been no civic effort nor action of real estate owners to 
dispose of substandard housing in thearea. In fact, due to the extreme 
demand for housing, the life of substandard units is being extended. 

Some of the old Hood Village structures sold by the Government 
are reappearing across the military boundary in Killeen with rentals 
of $60 per month for each of the five apartments per building. It 
is felt that the proposed housing will halt the relocation and utilization 
of these units to the adjacent area. 

Includes 535 Wherry units, 2,206 units of community support hous- 
ing, 500 units of Capehart housing under construction, 715 public 
quarters—MCA. 


FORT RILEY, KANS., 867 UNITS 


This project is necessary in order to provide adequate family quar- 
ters for military personnel assigned to this station. According to a 
recent survey, only 24 percent of the rental units within a 30-mile 
radius of Fort Riley and currently occupied by military families are 
considered as adequate. 

The majority of units available for rent are substandard because 
of insufficient size and inadequate sanitation facilities, such as the 
sharing of baths and kitchens by two or more families. Approxi- 
mately 70 percent of available rental units involve costs at least 10 
percent in excess of the authorized allowances. Quarters containing 
two or more bedrooms are very difficult to locate and cost of rent is 
far in excess of military allowance. At times it is almost impossible 
for a family of four or more to obtain housing in the local commu- 
nities. There are no circumstances to indicate that the off-post housing 
facilities for military personnel will improve appreciably in the near 
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future; 92 units of substandard on-post housing will be demolished 
when this construction is completed. 

Includes: 593 adequate public quarters—MCA ; 820 units of ade- 
quate community support, and 360 title VIII Wherry units. 


FORT LEONARD WOOD, MO., 800 UNITS 


This project is required to provide an additional increment of au- 
thorized permanent family housing facilities for this installation. 
Fort Leonard Wood is located in Pulaski County, Mo., in a very iso- 
lated area. Construction of onpost housing is required to provide 
family quarters for assigned military personnel who are unable to find 
adequate private quarters located within a 30-minute driving period 
and for key civilians who are required to live on the reservation in 
order to be readily available in the event of an emergency. Based 
upon a survey conducted by questionnaire of all permanently assigned 
military personnel living off post with dependents, the condition of 
community support housing a been found generally to be poor. 
Only 12 units located within a 30-minute driving period were found to 
be adequate ; 3 for occupancy by officers and 9 by NCO’s. Many fam- 
ilies are living in one-room apartments or rental trailers, many are 
without private baths, and some have no indoor toilet facilities or 
potable water. Distances range from just outside the reservation 
boundaries to approximately 100 miles. The majority appear to be 35 
to 50 miles from the post. Population figures for towns and com- 
munities within 30 miles of the installation are quite small with most 
averaging less than 1,000. The city of Rolla, Mo., is 30 miles distant 
and has a population of 9,354. All available private housing is fully 
occupied and the communities have no known plans for construction 
of rental property 

Includes 33 units of adequate public quarters; 1,329 title VITI Cape- 
hart units; and 12 units of adequate community support. 

Capehart units (Public Law 85-685) : 700. 


CAMP IRWIN, CALIF., 140 UNITS 


Camp Irwin is an isolated military installation located beyond a 
reasonable commuting range from the nearest community of Barstow, 
37 miles away. The access road from Barstow is a low grade, hazard- 
ous secondary road containing a number of sharp radius curves. 
There are 200 inadequate family dwelling units located at Camp Irwin. 
These prefabricated units had been in use at San Pedro, Calif., prior 
to being moved by truck to Camp Irwin in 1953. Due to type, mate- 
rials of construction, and age, maintenance is unduly high. These 
units cannot economically be altered or improved to qualify as adequate 
housing. The nearest civilian housing area is at Barstow, approxi- 
mately 37 miles from Camp Irwin. Also the nearest adequate source 
for civilian employment is San Bernardino, a distance of 120 miles 
from Camp Irwin. It is therefore, essential that in order to recruit 
qualified civilians for the top and key positions, quarters be provided 
on the installation, as well as providing adequate housing for the as- 
signed military personnel. 
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FORT ORD, CALIF., 500 UNITS 


The 500 family housing units are required to supplement the exist- 
ing permanent a housing at Fort Ord and the available com- 
munity support of adequate housing. Shortage of housing require- 
ments is now being met by utilization of substandard and inadequate 
quarters in Ord Village and Pacific Heights on the post, use of house 
trailers; off-post substandard, excessive costs, and excessive distance. 
The effect on the installation at this time will result in the military per- 
sonnel who are authorized housing facilities being forced to reside in 
substandard, inadequate, and excessive rental quarters. There is no 
intercity bus service which includes Fort Ord in its system. The 
Greyhound bus lines is the only public transportation system which 
has astation at Fort Ord. The Greyhound schedule does not provide 
frequent enough service, nor does the schedule arrivals and departures 
from the various communities coincide with the peak periods that 
result from the daily work schedule of either military or civilian em- 
ployees at the post. In addition, the Greyhound does not serve half 
of the communities surrounding Fort Ord. 

The population of the Monterey Peninsula area was 50,099 in 1950, 
estimated to be 60,000 in 1952, and 85,706 in 1958, which includes 
the following cities and their immediate surrounding areas, that 
range from 3 to 14 miles distance from the post are: Seaside, Monterey, 
Del Rey Oaks, Pacific Grove, Carmel, Carmel Valley, Marina, Del 
Monte Park, Carmel Highlands, and Pebble Beach. In addition, 
Watsonville which is 26 miles from Fort Ord and Salinas 17 miles 
from Fort Ord, have a population of approximately 14,500 and 31,000 
respectively, both have grown proportionately to the other com- 
munities. 

In addition to the above, newly assigned personnel are forced to 
take any available housing whether substandard or not, or live in 
motels at daily or weekly rates. The housing situation is further 
complicated by the constant demand for community housing by mili- 
tary personnel attending the Army Language School and the Naval 
Post Graduate School and are arriving for classes which start at 
varying times throughout the year. 

Includes: 1,000 Wherry units, 1,089 Capehart units, 1,668 units of 
adequate community support. 


FORT KNOX, KY., 350 UNITS 


The principal mission of Fort Knox is armor training, being the 
home of the U.S. Army Armor Center. Principal units of the U.S. 
Army Armor Center are: The Armor School, school troops, armor 
board, training center, armor, human research unit, maintenance 
board, reception station, Ireland Army Hospital, medical research 
laboratory, aviation command, and 25th weather squadron. The mis- 
sion of the assigned units require staffing by officers and NCO’s in 
numbers which comprise a larger percentage of the total strength than 
for units of a nontechnical nature. In order to maintain the high 
standards of training prescribed, the officers and NCO’s assigned 
must be technically trained in their phase of the program and, as a 
result, cannot be scheduled for regular hours of duty. For the officers 
and NCO’s to give the full benefits of their experience, training and 
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to fully coordinate the training program, it is necessary they be 
housed within distances which will permit irregular hours of duty 
within their normal working day. A large percentage of the off-post 
housing of an adequate type available and occupied by military per- 
sonnel is located at distances of from 2C to 30 miles from the station 
There are located within the small towns within a radius of 15 miles, 
a scattered number of adequate rental houses, some of which are 
occupied by military personnel; however, a large percentage of the 
housing is of inferior quality in a poor state of maintenance. The 
majority of the adequate houses within a reasonable commuting dis- 
tance are occupied by civilians. Rental rates in most instances for 
the adequate and, in many cases, for the inadequate units, exceed 
the rental allowances of military personnel, especially those of the 
enlisted grades. Rental rates generally fall in the bracket from $80 
to $120 per month which, in most cases, does not include utilities. 
Owners of rental properties prefer to rent to civilians at lower rates 
than charged military personnel due to the less frequency of moves. In 
most cases property cannot be rented without signing a lease for a 
period of not less than a year. Some properties are rented on a 
monthly basis at a much higher rental rate. Commuting from all 
the adjacent communities and from the Louisville area requires travel 
over U.S. 31W, the most congested highway in the State. Accident 
frequencies are above normal. During the winter months, commuters 
are often delayed, requiring 2 or 3 hours to travel from 15 to 30 
miles. There is no access to Fort Knox other than over U.S. 31W. 


OUTSIDE THE UNITED STATES 
CAMP LOSEY, P.R., 150 UNITS 


This project required to provide family housing facilities for officer, 
enlisted men, and civilian personnel to be assigned to this newly con- 
structed installation which was authorized for construction in fiscal 
year 1952, but because of various difficulties was deferred to fiscal year 
1959. A study on existing Lanham Act housing, which is the only 
housing availible at this installation, reveals that housing is unsuitable 
for rehabilitation. The Lanham Act houses are being demolished. 
The Capehart project will occupy the same area the present Lanham 
Act units presently occupy. The “around-the-clock” mission of this 
activity requires on-post housing. 

Then outside the United States, Camp Losey, P.R., 150 units. That 
last station, as you will recall, is one of the Signal Corps’ Army Com- 
mand and administrative strategic communication network in Puerto 
Rico, and that is our total Capehart housing. 

Senator Srennis. Just a minute, what is the basis for asking for 
these additional units at Fort Huachuca? 

General Seeman. I will ask Colonel McCarty to go into it, the 
Fort Huachuca deficiency particularly, Senator. 

Senator Stennis. All right. 

Colonel McCarry. We have requirements for 316 units in the lower 
three grades. On this station we have 312 sets of public quarters, 500 
Wherry units, and 575 Capehart units for a total of 1,387 units. 
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Senator Stennis. And you need 2,472 additional ones, is that right? 

Colonel McCarry. We have a deficiency of 759 units, sir, and we 
are seeking authorization in this bill for 200 of that amount, sir. 

Senator STENNIS. Let’s see if we can’t get at it this way, gentlemen. 
You just submit a statement here first showing what your ground 
rules are, what you consider your requirements to be at Fort Hua- 
chuca, we will say, then show how many you have, and then show 
the balance of what you need. 

At each base where you are requesting family housing please sub- 
mit for the record a breakdown showing the existing inventory of 
available units, the total estimated requirements and the number of 
units you are requesting in this bill, and also show the ground rules 
upon which you determine the number, the total number that you 
estimate your requirements to be. 

(The following is the information requested :) 


DEPARTMENT OF THE ARMY POLICY FOR THE PROGRAMING OF FAMILY HOUSING 


It is Department of the Army policy to provide family housing for military 
personnel entitled to quarters allowances under permanent legislation, and for 
essential civilian employees whom the installation commander determines must 
reside onpost to insure the safety and continuity of operations of the installa- 
tion, and other key civilians when civilian family housing is determined to be 
necessary because of isolation or remoteness from any community with adequate 
or prospective private housing units. 

The on-post housing to be provided at any specific installation is dependent on 
the local availability of off-post rental housing, referred to as community support, 
as determined by local surveys. The Department of the Army policy is to utilize 
community support to the maximum extent possible to fill family housing re- 
quirements. The evaluation of the adequacy or inadequacy of community sup- 
port is made with extreme care. Close contact is maintained with local civilian 
officials and community leaders to assure that installation commanders are in 
full possession of all available information relative to local housing conditions 
including potential increases in community support. 

In recognition of fluctuations in strength and community support, it is De- 
partment of the Army policy to program only 90 percent of the gross long-range 
housing requirement at installations in the United States and possessions, and ‘80 
percent in overseas temporary base-rights areas. However, in no case is pro- 
graming of family housing projects permitted in which the total assets will ex- 
ceed actual current requirements. The total assets consist of the proposed con- 
struction, existing adequate public quarters, all Wherry housing, leased and/or 
rental guarantee housing, military housing authorized and in a Department of 
the Army execution program, and acceptable community support both actual and 
projected. 

In the United States and possessions, it is Department of the Army policy to 
use the title VIII (Capehart) program to satisfy the bulk of the family housing 
deficit, and appropriated funds (MCA) for the construction of family housing 
projects only at stations with small deficits (20 units or less), or for senior grade 
officers’ quarters in high cost areas, or for other requirements which cannot be 
met under the cost limitations of the Capehart programs. It is Department of 
the Army policy to use acceptable community support, supplemented by the 
leasing of private quarters as provided by existing legislation to the maximum 
extent possible, prior to programing family housing for construction at tactical 
sites (Nike). The surplus commodity program normally is used to provide 
family housing in temporary base-rights areas when surplus commodity funds 
are available. The use of appropriated funds for overseas temporary base- 
rights areas family housing is considered only when rental-guarantee housing 
cannot be obtained, and surplus commodity funds are not available, and neither 
rental guarantee nor surplus commodity housing can be programed for develop- 
ment within the foreseeable future. 
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It is Department of the Army policy to provide adequate family housing for 
both officers and noncommissioned officers because the provision of adequate 
housing is one of the most important factors in the retention of skilled personne} 
in the Army and in maintaining high morale. 


Proposed Capehart projects 


| 

















Number requested 
|———$ 
| Existing | Total | | re 
inven- require- | Total | Composition 
tory ! eee 
of units | 7 
| | Officer Enlisted | Civilian 
| 
ARADCOM tactical sites _- | 8, 417 11, 514 575 | 120 48 |5. 2 
Fort Huachuca, Ariz___- | 1,387 2, 146 200 | 200 
Fort Eustis, Va__-- wat 1, 819 4, 129 | 223 | 82 | 16) hoe 
Fort Dix, N.J. soethie Sinai 2, 453 | 3, 486 | 200 | 16 | Yee ae 
Fort Ritehie, Md_ eeu dawns 122 | 165 27 | 7 |} 14 6 
Fort Bragg, N.C... ¥ | 5, 373 | 6, 904 | 367 367 
Fort Bliss, Tex- | 4, 694 | 8, 425 | 1, 000 150 | 850 
Fort Hood, Tex... desl 3, 956 5, 505 | 800 100 | 200 Ae cuccsee 
Fort Riley, Kans__- s 2, 206 5, 270 | 867 70 | 797 | 
Fort Leonard Wood, Mo-_-___-_---- | 2, 074 4, 347 800 | 100 | TA 1. x...%. 
Camp Irwin, Calif_- ; s 0 | 192 | 140 50 dt ee a 
Fort Ord, Calif__- : 3, 757 5, 436 500 | 200 | 900 foc. 
Fort Knox, Ky_-- , : 4, 753 7, 800 350 | 94 | ee 
Fort Devens, Mass os : 1, 351 3, 356 1, 200 200 1, 000 owen 
Camp Losey, P.R ; ots 0 | 167 150 | 30 | 70 50 
Total. __. ebiss Eee slain Sennett. pase math. eee 1,586 | 5,557 253 
Percent_.- sa libcncgn iaadteointe naphlne: pth manneitickdeeibs | 100 21.4 | 75.1 3.5 








! Includes both icone community support and on-post housing (existing, under construction, and 
authorized). 
? Long-range requirements (excludes housing requirements for lower grade enlisted men). 


General Seeman. We will be happy to do that, Mr. Chairman. As 
I mentioned to you for Fort Huachuca they are shown in individual 
pages in the book. I believe we pulled a book together of the hous- 
Ing alone and presented it to the committee, and we will check that 

e sure that the record is complete as you desire. 

Senator Srennis. All right. Now another thing I would like to 
know about Fort Huachuca, if you allow 200 of these units, who is 
going to say to what group those 200 units will go? Is that a dis- 
cretionary matter with the commanding officer at the fort or who 
decides that? In other words, you have officers and noncommis- 
sioned officers who are eligible for these house. 

Colonel McCarry. In this particular case, Mr. Chairman, the 200 
units are to be allotted for key civilian employees. As you know, 
that is a very isolated station and it is very difficult for us to retain 
our scientific and other engineers at this isolated location, so we are 
planning these 200 units purely for civilian employees to be reserved 
there for them. 

Senator Stennis. Let your table show just what the use is going to 
be. That is semimilitary but not for military personnel. 

Colonel McCarry. That is right, sir. Of course, I might mention, 
in addition, we have a large deficiency for our military personnel, 
but in this instance we are requesting these for our key civilian 
personnel. 

Senator Stennis. I think we will have to amend our request then 
that you have a column for the needs for military personnel and then 
another column for civilian personnel. 
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General Sreman. Fort Huachuca, sir, is for the Signal Corps, a 

research and development station similar to what Redstone is for 
the Ordnance. That’s why the civilians are so important in those 
stations. 

Senator Stennis. Inow. How do you handle this renting of Cape- 
hart housing to the civilians? Do they just pay you a direct rent? 

Colonel McCarry. They pay the established rental in to the same 
fund which goes then to defray the mortgage payments, sir. 

Senator Srennis. I will skip down here and take some direct ex- 
planation. Now Fort Bragg, N.C., why are you requesting addi- 
tional units there? That is a large installation as I remember it, 
isn’t it? 

Colonel McCarry. Yes, sir; Fort Bragg is a very large installation. 
It has a housing requirement for 6,904 officers and noncommissioned 
officers of the higher grades plus a requirement of about 4,579 for 
the lower grades. Our existing assets including community support 
are only 5,373 units, leaving a large deficiency. 

As you ‘probably will remember, Congress previously authorized a 
2,000-unit Capehart project for this installation, but only 1,500 units 
were constructed. 

We are seeking the 367 units in addition to the 1,500 units which 
have previously been completed. We have eliminated all substandard 
housing on this post, so we have eliminated some 1,561 units of sub- 
standard housing, so actually as of today we have less housing than 
we had, we will say, 2 years ago, sir, but it is of a better quality. 

So the 367 units will make up a small portion of this deficiency, 
and will not affect the local rental market, sir. 

Senator Stennis. Colonel, when you make your tabulation here of 
these houses, is it reasonable to ask you to designate now how many 
you are going to allocate to officers and how many to noncommis- 
sioned officers ? 

Colonel McCarry. Yes, sir. We propose in this particular project 
to allocate all of the 367 units to company grade officers. 

Senator Srennis. In your tabulation then as to all these 
projects 

Colonel McCarry. We will break it down as between officers, non- 
commissioned officers, and civilians, sir. 

Senator Srennis. Break it down that way. That will be quite 
helpful. 

Now for Fort Bliss, Tex., you are asking for 1,000 additional units. 
What particular reason do you have for that ? 

Colonel McCarry. As you know, Mr. Chairman, this is again a 
very large installation, one of our major installations. Our housing 
requirement there is 8,425 units for officers and NCO’s plus 2,136 units 
for the lower three grades. Our total assets including community 
support amount to 4,$ 284 units plus 410 units on which bids have been 
opened, for a total asset of 4,694 units. 

This leaves us a large deficiency, and in this case we are seeking 
an additional increment of 1,000 units, sir, which will help overcome 
our large deficiency. 

Senator Stennis. What is the extent of your authorization for 
these Capehart houses for civilians? I don’t remember just what 
the law provides on that. Isolated instances? 
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Colonel McCarry. Isolated instances, but normally on most posts, 
we only provide housing for what is known as the key civilians such 
as the senior electrician, and the chief plumber on the post, about four 
or five people who must be there at all times to answer emergencies, 

General Sreman. The fire chief, too? 

Colonel McCarry. Fire chief and people like that. 

Senator Stennis. Is that a policy or did we put that in the law, a 
limitation like that? 

General Seeman. I don’t think there is any specific limitation in 
the law. It is up to the service and the commanding officer on the 
location; of course, it will be desirable to, if at all possible, fill it, 
because it is an obligation to meet the mortgage payments. 

(Discussion off the record. ) 

Senator Stennis. Back on the record, Mr. Reporter. 

What about Fort Leonard Wood ? 

Colonel McCarry. Mr. Chairman, as you know, Fort Leonard 
Wood is one of our World War II camps. We have very little per- 
manent construction there. Just in recent years we have put in some 

ermanent construction. It is a very large installation. We havea 
nousing requirement for 4,347 officers and NCO’s plus about 331 for 
the lower three grades. 

On the post we have 33 permanent sets of quarters, we have a total 
of 2,029 Capehart units under construction or under advertisement 
between the two, and this request for 800 units is our third increment 
in the large housing program for this particular installation. 

Fort Leonard Wood, as you probably know, is about 30 miles from 
Rolla, Mo., which is the closest town of any size in that area. The 
military personnel out there have been forced to live in very substand- 
ard conditions, when they do find a place. Many of them don’t even 
bring their families to Fort Leonard Wood, or vicinity, because of the 
lack of housing of any type, so we do have a very critical housing 
shortage in that area. 

I might mention the FHA concurred in 1,841 units for this project 
in lieu of the 800 we are requesting in this increment, so I believe the 
regional office of FHA recognizes the lack of housing there. 

Senator Stennis. I would not detract one bit from it in that case, 
but don’t you know the FHA is inclined in some places to drum up 
business? Don’t you know that? 

Colonel McCarry. I don’t know that, sir, not for military housing, 
at least. 

Senator Srennis. Is there any of these other items that you would 
like to make a special explanation of ? 

General Szeeman. No, sir; there is nothing special. We have the 
facts and figures on each of them but there is nothing particularly 
peculiar about any of them. 

Senator Srennis. You have some appropriated fund housing in 
here now ? 

Colonel McCarry. Yes, sir; for 326 appropriated fund housing 
units. 

General Sreman. As you recall, there was one group at the Mili- 
tary Academy and one at Fort Greely, Alaska. 

Senator Stennis. You really have a special reason when you re- 
quest appropriated funds? 
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General SkemMAN. Yes, in high cost areas or very remote areas where 


cae you cannot develop a Capehart program. ao 
four Senator STENNIs. Suppose you give us a special writing on that, 
amen, because we want to follow the policy and we want you to spell out 
what your policy is. 
General Seeman. Yes, sir. You asked us for an elaboration of 

W.a the West Point situation, you will recall. 

: Senator Stennis. That’s right, and those extra costs, too. You are 
nin | going to dothat@ = = 

the General Seeman. Yes, sir. 


1 it, Senator Stennis. You think you can sustain it? ; ; 
General Sreman. We may have furnished it to Mr. Nease already. 
I am not sure. 
Senator Stennis. Someone said something awhile ago about the 
armory bill. Didn’t you indicate someone here had a copy of what 
they had done? Whoever it is don’t leave the room, please. I will 


ane want to confer with you. 
pe General Sreman. We have it available. If we don’t have it with 
_ us, we will provide it to you. 
"4 Senator SteNNIs. I may want to look at it this afternoon. 
oa General Seeman. It is in title V of the bill. 

| Senator Stennis. If we get into this matter now of lifting the limit 
on | for your housing it seems to me that we are just ores up trouble. 
= | I wish you would try to work out these West Point houses within some 


kind of present limits, sir. 
seal General Seeman. We are at more or less, the court of last resort 
Th now, sir. We had an authority for Capehart housing for 2 years 
, there I believe and tried our darndest to work out a project and un- 
der the $16,500 limitation it was just impossible, sir. It is the con- 
figuration of the ground, the remote location as far as labor is con- 
cerned, the high cost labor area, and we have now found this project 
to be developed on a scale and scope with which General Davidson, 
the superintendent, is much dissatisfied. 


ind- 
ven 
‘the 
sing 


ject But we feel that it is a rock bottom design concept. We actually 
the have not gone into detailed design until we get the authorization. 
Senator Stennis. Have you ever considered moving the Academy 
am, anyway to a more centrally located area ? 
ap General Seeman. Yes. The staff has talked about that. I must 
admit not too seriously, sir, because of the tremendous capital in- 
Ing; vestment already there, and the historic significance of the high lands, 
the defenses of the Hudson during the Revolutionary War, and so on. 
vuld Senator Stennis. It does not detract any from the present location. 
| Imean it does not cast any reflection on it, just say that you have out- 
the | grown it. 
arly General Seeman. That is true. I know one of the tentative plans 
. considered was the possibility of more or less developing a satellite 
, area, part of the cadets and part of the classrooms to go to some other 
, area on the reservation, but the overall operating costs and the dif_i- 
Ing culties of coordination were at a great disadvantage. 
ue The National Guard is on page 56 of the bill, sir. We have just had 
fili- handed to us a clean bill from the House also if Mr. Nease does not 
have it available. 
re Mr. Nease. I have it here. I have shown the Senator our bill with 


the changes in the House. 
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Senator Stennis. They seem to have taken out some items and 
added others. Well, we will look at that again later. Is there any- 
thing else now about the housing ? 

Of course, you mentioned briefly the other day, the surplus com- 
modity housing. I think you had better cover that more fully 
Colonel. 

General Sreman. That is in section 104, page 8 of the bill, subpara- 
graph (a) is the commodity, the surplus commodity housing, and the 
first item is various locations in France, 400 units, and Colonel Me- 
Carty has those detailed locations, sir. 

Colonel McCarry. If you will recall the other day I gave you the 
locations of the 400 units in France, Mr. Chairman. 

Senator Srennis. Yes. 

Colonel McCarry. At the present moment we have under construc- 
tion 1,068 Army units under the Surplus Commodity Housing pro- 
gram there in France. We also have authorized an additional 298 
units. We have a gross housing requirement in France of 9,512 units, 
and our existing assets, including those under construction, amount to 
5,024. That is assets both on base and off base including community 
support, sir. 

Senator Stennis. What kind of title do they give you to the land 
there? 

Colonel McCarry. The title to the land does not pass to the United 
States. It still remains with the French Government under a title I 
surplus‘commodity program. 

Senator Stennis. Are you more or less tenants at sufferance ? 

Colonel McCarty. Yes, sir; that is one way of putting it, because 
eventually the desidual value of the housing will be determined by 
agreement between the two governments at a later date. 

Senator Srennis. But any time they say get out, why you have to 
get out ? 

Colonel McCarry. I don’t imagine we would get out until the 
United States withdrew its forces from the country, sir. 

Senator Stennis. Is there any other rundown you want to give? 

Colonel McCarry. One other surplus commodity program is the 
157 units for ASA location. 

General Seeman. Army Security Agency. 

Colonel McCarty. In Japan, sir, this is a very northern location in 
Japan on the island of Hokkaido. It is in a very isolated location. 
The total housing requirement there is only 264 housing units, sir, and 
in this bill we are requesting 157. 

That will include four key civilians to be located at that installa- 
tion, so what we are trying to do is provide housing for all of our 
families at that location, sir. 

Senator Stennis. What about your rental guarantee; give us some- 
thing more on that. 

Colonel McCarry. We have no rental guarantee program in this 
proposed bill, sir. 

Senator Srennis. You have some houses though. You are still 
operating under that plan. 

Colonel McCarry. Yes; we have 2,152 houses in France under the 
rental guarantee program, and at the present moment we are explor- 
ing the possibility of getting a rental guarantee program in Germany. 
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and First, because we have a serious housing shortage in Germany, and 
any- second, it appears impossible to generate any surplus commodity 
funds in that country because they simply. do not need the agricul- 
com- tural products that we have to offer for sale. So we are exploring 
ully, the possibility of getting a rental guarantee program in that country, 
sit. 
ara- Senator Stennis. How is it working in France now ? 
l the Colonel McCarry. As far as I know, satisfactorily, sir. We have 
Mc- built some very austere housing there. I have heard a few complaints 
on the quality of it. I shouldn’t say we constructed it because as you 
1 the know rental housing is constructed by foreign investors with foreign 
capital and maint ained and operated by them. 
Senator STENNIs. Someone, either you or the Air Force, did com- 
TUC- promise on some housing over there. Is that. you or the Air Force? 
Pry It must not be vou. 
298 Colonel McCarry. A compromise, sir ? 
nits, Senator Stennis. Well, I understand a liquidated agreed amount 
nt to that they were going to pay, about $500,000. 
nity Colonel McCarry. I am not familiar with it, sir. 
Senator Srennis. That is the Air Force I am advised. Yours is 
land still a going concern then ¢ 
; Colonel McCarry. Our rental guarantee program in France is still 
ited a going concern. 
tle I Senator Stennis. You don’t have to pump any fresh money into 
it? 
Colonel McCarry. No, sir. 
the Senator Stennis. It is paying its own way ? 
by | Colonel McCarry. It is paying its own way in that the occupants 
: | are paying for the quarters, sir, not the foreigners, who own it. 
eto | Senator Srennis. I mean you have not had to ante up on your 
| guarantee any yet? 
the | Colonel McCarry. Not to my knowledge, I am quite sure we have 
: not, sir. 
ive? 


} Senator Stennis. Check on that and see. 
the Colonel McCarry. All right, sir. 

All of the Army rental guarantee projects are fully utilized and 
we have not incurred any actual financial liability to date under this 


m in program 
ae Senator Stennis. I was over there when they broke the ground. 


We drank champagne at the ground-breaking ceremony. I don’t 
know whether it was you or the Air Force. I think it was the Army 
lla- in 1953. ; 


a Colonel McCarty. I think that is the date we broke ground, sir, as 
T recall. 

wr Senator Stennis. Do you have anything more to add on this hous- 

: ing? 

this Mr. Nrasr. No, Senator, that isabont all. Tt is pretty well covered. 

still Colonel McCarry. I might add. that we feel that our program this 

a year is a modest: program, sir. We still have safety valves so as not 
to overconstruct at any location, which will be in our programing 

the criterion. 

lor- 


a Senator Stennis. What do you mean by safety valves, Colonel ? 
any: Colonel McCarry. We never construct more housing than is re- 
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quired at any post and we also consider all of our adequate commun- 
ity support, we don’t consider requirements for our lower three grades, 
although many of them are married, sir. 

Senator Stennis. The lower three grades of what now, officers? 

Colonel McCarry. Of enlisted grades, sir. Many of them are 
married, and if we have a surplus of housing at any location we can 
always put those people in the housing, sir. 

Senator Srennis. You count all your officers though in making 
your calculations? 

Colonel McCarry. We count all our married officers. 

Senator Stennis. I have had some of these enlisted men tell me 
they would rather live away from these locations. They want the 
children to run and play with just the general run. Do you hear 
much of that ? 

Colonel McCarry. No, sir, I don’t, what I hear mostly is “Why 
can’t you furnish me a house or some suitable place for me to live”? 

Senator Stennis. All right. 

General Seeman. I think Mr. Chairman, that would be similar to 
the Secretary’s reply about the letter of the particular family that 
yas apprehensive about their four children in Berlin. You can’t 
just generalize on individual preferences, but by and large the pre- 

onderance, the great preponderance is just fighting the problem of 
ong distance commuting, transportation and high rental costs and 
lower standards that they get if they go too far out on the civilian 
market. 

The Department of Defense also, as you know, has a guideline, a 
yardstick that they hold up beside the various projects of not ap- 
proving any more than 75 percent on post for the total, so that there 
are all of these various guidelines to avoid dangers of overbuilding. 

Senator Stennis. That is one of your guidelines that you should 
put in your memorandum and show just what you consider and how 
you measure these matters. 

Colonel McCarty. Then we have the two strengths. We have our 
current strength and the longe-range strength, and we take whichever 
is the lesser to make sure that there will be no overbuilding. 

Senator Stennis. I can appreciate your problem and I am not out 
of sympathy with it, but it looks to me like the smart long-range 
view for the military to take is that if we stop trading in stores of 
the taxpayers, stop buying our groceries from the taxpayers, stop 
renting our homes from the taxpayers and severe our connections, 
that we finally find ourselves without any sympathy among the tax- 
payers and it will be reflected in the halls of Congress where the 
money is appropriated. 

General Szeman. I appreciate your very difficult position, sir. On 
the other hand, without in the last being argumentative, sir, I have 
found myself in many conditions being a taxpayer in two States at 
the same time. I paid taxes going to Virginia and Texas in the same 
year. 

Senator Stennis. Well, we are not being personal but I am a tax- 
payer in a State and in the District of Columbia, but I made that 
choice myself. I consider it an incident of my chosen field of work 
and not a punishment of any kind that the Government has inflicted 
on me. 
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General Seeman. It is one our our professional hazards. 

Senator Stennis. Yes. I am amazed at the extent to which the 

services are isolating themselves. It looks like to me the way they 
are whittling on the Army all the time, cutting down on your 
strength, your manpower, that you could well have too many houses 
before you know it. I am concerned about it myself. I think it is 
going in the wrong direction. 
' We have had figures here in previous years and gone over it quite 
a bit about the cost to the Government of the appropriated fund 
housing and Capehart housing. What do you have to say on that, 
General. Have you ever compared those figures ? 

General Seeman. The cost of operation ? 

Senator Stennis. The ultimate cost to the Government of a Cape- 
hart house and an appropriated fund house, one compared to the 
other? You haveseen those columns of figures I imagine ? 

General Seeman. Yes, sir. We have various statutory limits for 
the various grades within the appropriated fund houses. 

Senator Stennis. I mean if we put $20,000 into a Capehart house 
today with the utilities, the actual number of dollars, figure out what 
it is gong to cost the Government over the years of payment, and then 
put down the same house on appropriated funds. We know it runs 
considerably more for the Capehart system. 

General Seeman. Through the long-term financing, yes, sir. 

Senator Stennis. Why is it that the services favor the Capehart 
plan over the appropriated funds ? 

General Seeman. Actually, we don’t necessarily favor the Capehart 

lan. By funding you avoid the large capital investment at the very 

ginning which you would do with the appropirated fund housing. 
You are able to pay for it over a number of years very similar to the 
time payment plan in commercial enterprise. 

Specifically comparing the cost, Colonel McCarty has some figures 
on it if you would care to go into it, sir. 

Senator Stennis. You might file your figures there, Colonel, if you 
will. We are fairly familiar with them, but I think you might do 
that, sir. 


Cost COMPARISON—CAPEHART AND APPROPRIATED FUND HOUSING 


Initial construction costs are assumed to be identical to provide a basis for 
comparison : 


| | 
Cost items Capehart | Appropriated 
housing fund housing 
Total development cost_ - - - - $28, 871 $27, 010 
On-site costs !___ ay 16, 200 16, 200 
Interest on principal 2. _._- : | 10, 807 9, 543 
Mortgage insurance premium 3___- A 597 0 
Off-site costs 4_- haan , ‘ 800 | 800 
Interest on off-site costs 5. ___- ; a 467 | 467 





1 Covers house, including range and refrigerator, and all on-site improvements, such as streets, sidewalks, 
landscaping and utility distribution systems. 

2 Computed on the basis of 300 monthly payments over a 25-year term; rate for Capehart is 444 percent as 
specified by current FHA rules and regulations; rate for appropriated fund is 4 percent, the current cost 
of long-term Treasury borrowing. 

3, Based on \% of 1 percent of declining balances. 

* Covers site acquisition and preparation and off-site utilities, and access roads. 

§ Based on 4 percent rate, the current cost of long-term Treasury borrowing. 
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The additional cost of a Capehart housing unit is shown to be $1,861 ($1,264 
for interest and $597 for mortgage insurance) ; however, it should be noted that 
the basic on-site costs between the two types of funding have different statutory 
limitations applicable to the various items necessary for a complete housing 
project. 

Under the Capehart program, the costs of dwellings and other improvements, 
such as streets, sidewalks, landscaping and utility distribution systems to the 
boundary line of the entire project site, are limited by statute to $16,500 per 
unit (Public Law 84-1020, sec. 505); the costs of site acquisition, rough site 
preparation and off-site utilities are limited by statute to an average of $1,000 
per unit (Public Law 82-155, sec. 505). 

Under the appropriated fund program, the costs of the dwelling and utilities 
to a line 5 feet from the house are limited by statute from $13,200 for enlisted 
men to $22,000 for general officers (Public Law 85-852, sec. 610); the costs 
of utilities and improvements beyond the 5-foot line and rough site preparation 
are not limited by statute and sites may be acquired under separate authoriza- 
tion and funding. 

Colonel McCarry. Mr. Chairman, I think you know that since the 
414 percent Capehart interest is now 414 percent, the Capehart hous- 
ing generally speaking will eventually cost a little bit more. Of 
course, that depends on what interest rate the Government is borrow- 
ing money at the present moment, or at any given moment, so the 
interest rates you do use make a considerable difference in your final 
answer, sir. 

Senator Srennis. I think I understand w hy you favor that. You 
get more houses that way. You even went off over here to another 
committee to get your housing, and I didn’t blame you, but I did blame 
our committee here, for letting that thing get out of our hands. 

I don’t say that critically. . 

I certainly want you to have some housing, but I am not too high on 
the policy of getting altogether away from the civilian economy. I 
think in the long run, the effect of it will be injurious to the services. 

Mr. Clerk, do you have anything else ? 

Mr. Nease. I think that is all. 

Senator Stennis. All right, because your witnesses were not ex- 
pected to be needed this afternoon and ‘are not here on reser ves, we 
will leave that one open. I certainly thank you for your attention 
and your time. 

General Seeman. Thank you, sir. 

Senator Stennis. The committee will take a recess now, subject to 
the call of the chair. 

(Whereupon, at 5:45 p.m. the hearing was adjourned, subject to 
the call of the chair.) 
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MILITARY CONSTRUCTION AUTHORIZATIONS, FISCAL 
YEAR 1960 


MONDAY, MARCH 23, 1959 


U.S. SEenate, 
SUBCOMMITTEE ON Minirary ConsTrRUCTION 
OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met, pursuant to call, at 10:40 a. m., in room 212, 
Senate Office Building. 

Present: Senators Stennis (presiding), Jackson, Cannon, Case, 
and Beall. 

Also present: Harry Wingate, chief clerk, and Gordon A. Nease, 
of the committee staff. 

Senator Srennis. The subcommittee will please come to order. 

I have a very brief opening statement, after which we will hear 
Secretary Douglas on his opening statement, and then we will have 
to go into exec cutive session to take up some matters here that have 
been especially arranged and prepared which will include an opera- 
tional briefing. 

This morning we shall continue our hearings on the military con- 
struction authorization bill for fiscal year 1960 by taking up title 
III, which relates to the Air Force. 

We are pleased to have with us this morning the Honorable James 
H. Douglas, and his associates, who will give us the benefit of an 
operations briefing, but the further statements of your own, as well 
as your associates, will be classified. 

Secretary Doveias. That is correct. 

Senator Stennis. We will then proceed to take up the Air Force 
line items. 

I understand, Mr. Secretary, that you have an unclassified state- 
ment to make, but that the statements of your associates who will 
give the operations briefing are classified. We will, therefore, pro- 
ceed in open session until you have completed your presentation, after 
which we will go into executive session for the purpose of the briefing, 
although unclassified versions of your associates’ statement. will be 
included in the printed record. 

Before starting, however, I want to make a short statement sum- 
marizing title III of S. 1086 relating to the Air Force. A total au- 
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thorization of $895,203,000 is being requested, broken down as 
follows: 


NS EEE SS ES ee $332, 664, 000 
ee eI,  UOOU GIN CN recom cmamematma mania ee 79, 056, 000 
I tt elrneinerneminnsingimineion 443, 541, 000 
ENO 6 in csintianbine mem Sb ip eee Emme 17, 500, 000 
I nn A cece rea atietenapne as 4, 098, 000 
I Eo ieee nmmmeiee 15, 536, 000 
Deficiency authorization (Active Forces) ~---------------------- 2, 343, 000 
Deficiency authorization (Reserves) --.------------------------ 470, 000 


Also contained in the bill is a request for permission to build 10,- 
062 units of family housing consisting of 2,037 Commodity C redit 
units and 8,025 Ca »ehart units. 

Secretary oh 2 and other prospective witnesses, it is customary 
for this subcommittee to swear all witnesses. 

So, Mr. Secretary, if you will rise, and those who are going to 
testify will please rise. 

Do each of you solemnly swear that your testimony before this 
subcommittee will be the truth, the whole truth, and nothing but the 
truth, so help you God ? 

Secretary Dova.as. I do. 

Colonel Eserrts. I do. 

Colonel.Srewart. I do. 

Major Homes. I do. 

Colonel Darsy. I do. 

Colonel Yates. I do. 

Mr. Lavauer. I do. 

Colonel CarmicHakE.. I do. 

Colonel McDonaxp. I do. 

Colonel Oxtson. I do. 

Colonel Jounson. I do. 

Colonel Epmonps. I do. 

General Currin. I do. 

Mr. Ferry. I do. 

General Dreyer. I do. 

Colonel Jackson. I do. 

Senator Stennis. Mr. Secretary, if you are ready, you may pro- 
ceed in your own way. We are delighted to have you here, sir, and 
appreciate your presence as well as the preparation you have made 
to testify before us. 


TESTIMONY OF HON. JAMES H. DOUGLAS, SECRETARY OF THE AIR 
FORCE 


Secretary Doveras. Mr. Chairman, I am pleased to find myself 
with your committee again, and I welcome the opportunity to intro- 
duce the Air Force military construction authorization request for 
fiscal year 1960. Military construction is a basic to all Air Force 
programs. In fact, for many of our major operational programs, 
it is the initial phase in programing and budugetary actions because 
of the long lead-time to produce completed usable facilities. In addi- 
tion, because of the nature of new weapons systems and operational 
concepts, base facilities are increasingly an integral part of the weapon 


a wth tet Ss es om Le dd 


=_—- = 


fh de + eek, 















































MILITARY CONSTRUCTION AUTHORIZATION 365 


& 


systems as in the case of the missile force and in the case of dispersal 
and alert facilities for the bomber force. 

The Air Force has given careful thought to the selection of projects 
for inclusion in this program to provide maximum effectiveness to as- 
signed forces. Many exacting: reviews of the program have elimi- 
nated all but the most urgent new: construction requirements. 

The Air Force is requesting additional construction authorizations 
in this bill amounting to $895,203,000. This total consists of $875,- ! 
0: i 104,000 for the regular forces including $872,761,000 for new projects { 
adit and increases of $2,343,000 in prior years authorizations; $4,093,000 
for new projects for the Air Force Reserve; and as you indicated, 
$16,006,000 for the Air National Guard including $15,536,000 for new 
projects and increases of $470,000 in authorizations granted last year. 

Authorizations are also requested in the bill for construction of 
family housing in the United States under title VIII of the National 
Housing Act and family housing and certain community facilities at 4 
oversea locations under the surplus commodity program. | 

Since detailed presentations are being made separately with re- { 
spect to the programs for the Air Force Reserve and the Air Na- | 
tional Guard, I shall confine my remarks to the program contained 
in title III of the bill which relates to facility requirements for the 
Regular forces of the Air Force. 

A predominant portion of the new authorization request is de- 
voted to operational missile facilities. Spence ten $343 million 
is requested for construction of additional ballistic missile facilities. 
This amount will provide the balance of the operational squadron 
sites under the current Atlas program, udditions! operational squad- 
ron sites for the Titan ICBM, and test facilities to advance the de- 
velopment and employment of the Minuteman solid-propellent 
ICBM. An additional $33 million, related to the ballistic missile pro- 
gram, is included in the authorization request to provide launching, 
tracking, and acquisition sites and control centers for the Sentry and 
other satellite programs. 

Ten million dollars is requested for facilities at U.S. bases for the 
supersonic air-to-surface Hounddog missile, which can be launched 
from the B-52 several hundred miles from targets, and for facilities 
at B-52 bases for Quail decoy missiles. 

The program also provides for construction to increase the capabil- 
ity of the bomber force. We are requesting $18 million for the con- 
IR version of four B-47 bases; namely, Homestead, McCoy, Larson, and 

Schilling, for deployment of B-52 squadrons. The conversion of 
these 4 bases will provide a total of 37 bases for dispersal of the B-52 
self bomber force. 
at Other substantial amounts are included in the program to improve 
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idi- In the defense area, missiles and missile detection call for a sub- 

stantial share of the construction program; $26 million is requested 
to construct five additional Bomarc missile squadron sites; $33 mil- 
lion is included to provide additional facilities needed for the first 
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(BMEWS), construction of which was initiated with fiscal year 
1958 supplemental construction authorizations. 

SAGE—the semiautomatic ground environment system—requires 
about $90 million for 1960; $76 million of this amount will provide 
construction at carefully selected locations for the installation of 
solid-state (or transistor) computers and hardening of these sites, 
This will permit improved operational techniques. An additional 
$14 million is requested to continue the tie-in of radar sites to the 
SAGE centers. Other construction requested for defense systems 
will increase substantially electric power capacities for the operation 
of improved, longer range radars at North American sites; initiate 
construction of a combat operations center in the Colorado Springs, 
Colo., area for the North American Air Defense Command 
(NORAD) ; and improve the effectiveness of the manned interceptor 
force. 

Included in the facilities requested for the tactical forces is $10 
million for hardened Mace surface-to-surface missile sites at over- 
seas locations. 

Twenty-two million dollars is included in the program for facili- 
ties for research, development, and test activities. This amount pri- 
marily provides additional facilities to support new and expanded 
research and development programs in the fields of supersonic air- 
craft, missiles, and human factors. 

Another substantial portion of the program provides an additional 
increment of $21 million for construction at Andrews Air Force 
Base, which will permit the move of Air Force flying activities from 
Washington National Airport and Bolling Air Force Base to Andrews, 

Other highly important programs for which construction is re- 
quested include facilities to support MATS and tactical airlift opera- 
tions, AMC depot support activities, and theater forces and classified 
activities at overseas locations. 

Although primary emphasis in this fiscal year 1960 construction 
authorization program has been directed to the satisfaction of op- 
erational-type requirements, it also continues at a slow rate our pro- 
grams for improvement in personnel facilities and for replacement of 
substandard facilities. 

Housing, dormitories, and community facilities in the program 
amount to $36 million—$22 million of this amount is for the con- 
struction of airmen dormitories and dining halls, including $6.8 mil- 
lion for the replacement of substandard World War II mobilization 
and theater-of-operations-type quarters. The balance of the troop 
housing projects in the program wiil alleviate current deficiencies 
for planned personnel strengths. 

Authorization is requested for the provision of just over 8,000 ad- 
ditional units of family housing in the United States. One hundred 
and thirty-five units are proposed for appropriated fund financing. 
The remainder will be provided under title VIII of the National 
Housing Act. The application of title VIII remains as the only sub- 
stantial source of badly needed family housing for Air Force person- 
nel. Overseas we are relying on the surplus commodity program in 
fiscal year 1960 to provide some 2,000 family houses and associated 
community facilities at essential locations. 

$17.5 million is provided in the program for medical facilities. 
including one new and three replacement hospitals. 
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With respect. to replacement or rehabilitation of existing substand- 
ard facilities, the program amounts to $35.3 million. Two-thirds of 
these replacement projects consist of troop housing and medical 
facilities. 

The military construction program the Air Force is presenting to- 
day is carefully integrated with our procurement, weapons, person- 
ar and oper ating programs. The authorization request has been 
developed with a re: listic consideration of a required level of op- 
eration readiness, the need for continued modernization of the forces 
and their supporting base facilities, and the importance of maintain- 
ing a sound balance between immediate and long-term objectives. 

Mr. Chairman, I know that you have expressed considerable inter- 
est in our airlift capability. Major Holmes is here with a short 
briefing, which I suggest he be permitted to give following any ques- 
tions you may ask me. 

Following Major Holmes, Colonel Johnson will discuss certain de- 
fense concepts of the Air Force program which will include informa- 
tion with regard to the SAGE-BOMARC systems, if that is the 
committee’s desire. 

After Colonel Johnson, Colonel Darby will discuss our base utili- 
zation program, and finally when the committee is ready, General 
Dreyer will present details of the fiscal 1960 construction require- 
ments, line item basis. 

Senator Stennis. All right, Mr. Secretary. Your summary state- 
ment here is very good, and your presence here is helpful to us. 
These general overall briefings and operational briefings on your 
program as a whole are very helpful to us in underst unding the line 
items and just where they fit in. 

As you know, we have had General Partridge here, and his testimony 

was made available to you. 

What I am concerned about, and I know that all the members of 
the subcommittee share this concern, 1s the number of new programs 
that you have to install, and the warning systems and the air defense, 
the additional facilities, the net work of, you know, radar and check- 
ing, and so forth, and that calls then for housing and for quarters 
and facilities to support them. 

I know this is of tremendous concern to you—it was to Genera 
Partridge—just how much, how small can we go on a purely defense 
angle, if it is going to be at the expense of the offense. 

Now, anything special you have to say on that would be my ques- 
tion, and then 1 am going to call on the other members of the com- 
mittee so we can get right along. 

Secretary Dovcias. I am not just quite clear what is appropriate 
to bring out, because I can talk about our problems in air defense for 
quite a while. I think it would be more satisfactory, Mr. Chairman, 
if this discussion be in executive session. 

Senator Stennis. Yes, that is correct. Thank you for calling my 
attention to that. If you would rather go into executive session, we 
will just do that. 
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her oe ared statements of Major Holmes, Colonel Johnson, and 
Colonel Darby are as follows :) 


STATEMENT OF May. ELwin F. HoL_mMes, Orrick DCS/PLANS AND PROGRAMS 


Mr. Chairman and members of the committee, the Joint Chiefs of Staff have 
recently completed comprehensive studies of the entire airlift problems in the 
Department of Defense. 

In the event of general war during fiscal years 1960-62, the airlift capability 
can meet the planned requirements in support of all of the military services, 
Although the comprehensive study indicated a deficit in passenger capability, 
there are adequate passenger aircraft available in the civil airlines to meet this 
deficit. Action has been taken to increase the capability of the Civil Reserve 
Air Fleet to meet this deficit. 

For limited war, we have over 600 four-engine transport aircraft that are 
available within the United States to support the required deployment of forces, 
In addition, there is a substantial number of other four-engine transport aircraft 
that would continue essential airlift support to our overseas commands and 
meet other requirements. Also, the overseas commands have several wings 
of troep carrier aircraft assigned and immediately available for airlift support. 

This airlift capability, when used in conjunction with available sealift, is 
considered to be adequate for meeting known transportation requirements for 
limited war. 

Modernization of our airlift forces is being accomplished at a modest rate. 
We would, of course, like to increase this rate. However, our airlift moderniza- 
tion programs have been carefully balanced so that available resources are 
allocated judiciously between improvements in our airlift capability and the 
many other essential requirements reflected in the overall Air Force program. 


STATEMENT OF Cot. Oris B. JOHNSON, OFFICE, ASSISTANT CHIEF OF STAFF FOR 
AIR DEFENSE SYSTEMS 


Mr. Chairman and members of the committee, today I will briefly discuss 
some of the Air Force philosophy and thinking on air defense and how air 
defense should be accomplished. 

Although global war will probably prove to be a catastrophe, requiring dec- 
ades for recovery, we can and must prepare for global war with no other 
thought than to survive as a nation and to prevail over the Soviet Union and 
its allies. 

The objective of winning a global war, if it is forced upon us, requires as 
first priority the destruction of the Soviet air offensive capability, as rapidly 
as possible, and the defeat of Soviet attempts to destroy the United States asa 
nation or to destroy our capability for sustained air offensive operations. Air 
defense contributes to this U.S. military strategy as one integral element of 
the overall Military Establishment. The air offensive forces and the air de- 
fense forces, together, are the principal means for preventing an aggressor’s 
achievement of her initial global war objectives. 

The fundamental objective of air defense is therefore to contribute to the 
U.S. capability to win a global war initiated by an attack. 

Air defense provided for this purpose will also contribute to the most effec- 
tive U.S. deterrent posture in peacetime, and must be designed to assure a sus- 
tained U.S. air offensive capability, while limiting damage to the Nation as a 
whole. 

One basic factor which must enter into any consideration of the requirements 
for air defense is the relation between the air offensive and air defensive forces. 
These forces are inherently interrelated to a degree which requires that the 
eoncepts and force objectives of one be integrated in detail with the concepts 
of operation, tactics, and specific capability of the other. 

They are operationally interdependent in many ways. For example, in de 
termining the penetration tactics of our strategic forces and in determining 
tactics we expect an aggressor to employ. 

In the physical use of airspace during all phases of global war, we have an 
operational interdependence that is readily apparent. The bombers require as- 
sistance from the air defense in avoiding critical air battle areas while the 
air defense requires the cooperation of air offensive forces to minimize aif 
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battle area saturation and to maintain the capability to identify hostile aircraft 
from friendly. 

A further example is the relationship between the current capability of our 
air defense to provide tactical warning to strategic forces and the requirement 
for strategic alert. 

Finally, deployment of our air defense forces and, to the extent practical, of 
our air offensive forces, is dependent upon this relationship. Where tactically 
and economically advisable, SAC deploys so as to permit adequate air defense 
and air defense must deploy so as to protect the offensive forces. 

These two basic forces are economically interdependent to a degree that is 
well known to everyone here. The resources that can be made available for 
the Military Establishment are not unlimited. It is therefore necessary to de- 
termine carefully balanced objectives for both forces to the degree that an 
aggressor’s war-making capability can be destroyed, while the United States 
survives and maintains its own capability. 

The final offensive/defensive relation is the technological interdependence. 
The requirement for technical integration of the communications and control 
systems of each to insure rapid transfer of data for simultaneous operations 
is one of the many areas. 

The most important fundamental consideration, in determining the require- 
ments of air defense to achieve its basic objective, is the threat. The changing 
threat dictates changes in concepts. I will only summarize the next 10 years. 

We can expect a dynamic threat with steadily improving missile capability, 
both in quantity and in quality. It is highly significant that although the ac- 
curacy, reliability, and quantity of ICBM’s will certainly increase after 1962, 
their increasing capability will be accompanied by increased dispersal, mobility, 
and hardening of the U.S. forces. 

The steadily improving missile threat during this period will be accompanied 
by a decline in the number of manned bombers, but there will be a substantial 
improvement in the overall manneu bomber Cupavility throu o toe m 
of these aircraft into airborne missile launchers and introduction of higher 
performance aircraft. The aggressor’s manneu bomver Capudiuty CO peucciite 
the U.S. air defense system can be expected to increase greatly throuch the 
employment of air-to-surface missiles, refined electronic countermeasures, and 
decoys. 

The next few years will see a period of shifting tactics—targets that will be 
attacked by bombs today will be ICBM or air-to-surface missile targets tomor- 
row—our defenses then must be flexible to compensate for these changes. 

With this background, we can now consider how air defense agaiust the air 
breathing threat must be accomplished—it should be noted that much of the 
conceptual discussion to follow will also apply to ballistic missile defense. 

The three fundamental tasks which must be performed by air defense are: 
Tactical warning to provide time to launch air offensive forces and to implement 
civil defense measures; airspace control; and active defense or kill. The way 
in which these tasks must be performed can best be discussed by considering 
che [uluameutal active air delelse principles—area defense, centralized con- 
trol, and a mixture of weapons. 

The principle of area defense requires initial attack of enemy forces as soon 
as possible after detection, continuous attack all the way to the target, and 
primary reliance for air defense effectiveness upon attrition before release of 
air-to-surface missile and beyond fallout range. While the manned bomber it- 
self will be required for the foreseeable future, the range at which these 
bombers must be attacked will steadily increase as the bombers evolve into 
airborne missile launchers. 

The need for longer range air defense weapons has become clear as our own 
nuclear warfare technology has grown, particularly with the development of 
effective air-to-surface missiles, high-yield offensive warheads, low-altitude de- 
livery techniques, “dead man” fuzes for offensive weapons, and nuclear war- 
heads for air defense weapons. 

Conceptually the principle of area defense provides the following: 

1. Kill in remote area—that is, we attack the target before it arrives over 
the United States. This allows for freedom of action, particularly at low alti- 
tude with defensive nuclear warheads. 

2. With the transition of the bomber to an airborne missile launcher a kill 
must be made before air-to-surface missile release, coverage afforded by area 
defense accomplished this. 
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3. The “dead man” fuze, a device to cause a nuclear weapon to explode on 
impact with the ground, dictates the kill be accomplished as far from oyr 
populated area as possible to minimize damage of fallout. 

4. Attack of the enemy as far out as possible and continuing this attaek for 
extended periods certainly will maximize disruption of his attack plan. 

5. Attack far from the target causes him to use electronic countermeasures 
which serves to identify and localize a threat and cause premature commit- 
ment of decoys. 

6. Large-yield defensive warheads can be used far from target areas, provid- 
ing maximum effectiveness witho it undue hazard. 

7. In area defense, weapons provide mutual support and flexibility to con- 
centrate the attack of a singie raid from many points, regardless of its ]o- 
cation. 

These factors of area defense determine the type of control system and 
weapons required. 

The second principle of air defense, that of centralized control, is concerned 
with the requirement for centralizing the performance of air defense functions 
within geographical areas, large enough to compensate for significant aircraft 
movements and the necessity for system automation. While often erroneously 
attributed solely to the requirement for weapon control, centralized contro! is 
actually a fundamental requirement for all air defense functions to provide 
an effective capability in face of the volume of air traffic encountered and the 
steady compression of the time available for operations. 

For example, the initial requirement is to correlate flight plans with air- 
craft radar tracks for the purpose of permitting identification and raid recog- 
nition. For this purpose, as for most others in air defense, the chain of human 
operators required today to perform successive functions is simply incapable 
of the speed and accuracy required for adequate performance. Similarly, once 
the raid has been recognized and the air battle is underway, there is a continu- 
ing requirement for centralized control to maintain the identity of individual 
radar tracks to permit target selection for the conduct of the air battle. 

A second general requirement for centralized control is the overall require- 
ment for nationwide airspace control, requiring the capability for flight follow- 
ing to maintain the identity of each individual flight using the airspace. The 
complexity of this program, even in peacetime, has recently resulted in studies 
concerning the feasibility of using information from the air defense system 
radars, and SAGE, in a secondary role for civil air traffic control. The war- 
time requirement, paralleling the peacetime civil air traffic problem, is that 
of simultaneous air operations. The necessity for immediate air offensive 
and essential air support operations, after recognition of an attack, is evident. 
Our war plans now require, that many hundreds of aircraft, participate in 
such operations during the first few hours of war, and air defense must both 
assist these aircraft in avoiding critical air battle areas, and avoid dilution 
of air defense effort through attacks on our own aircraft. For both purposes, 
individual identity must be maintained and centralized control through a netted 
and automatized radar system is required. 

The final requirement for centralized control is, of course, that for weapon 
assignment and control. This capability, requiring centralization over a rela- 
tively widespread geographical area, in recognition of the time compression 
factor, is essential for optimum employment of air defense weapons in the face 
of the variable enemy tacties. Additionally, it recognizes that missile inven- 
tories are expendable and the conduct of the air battle in a given area must 
be related to availability and capability of weapons. 

The final principle of air defense—the necessity for a mixture of weapons— 
is based upon the varied functional requirements of active air defense and 
the inability of any one system to do everything. For example, manned inter- 
ceptors, already airborne missile launchers, are required for the wartime fune- 
tion of long-range attrition beyond surface-to-air missile range. They provide 
the means for initiating attrition of enemy forces at the earliest possible time 
after detection—in the case of DEW line detection, they can initiate attacks 
far beyond the continental U.S. radar system, forcing early commitment of 
decoys and ECM and forwarding essential tactical information. They are also 
necessary for identification and airspace denial, in peacetime particularly. 

Finally, and perhaps most important, manned interceptors provide the capa- 
bility for sustained operations which the expendable surface-to-air missile 
inventory does not. They can, for example, rapidly redeploy to provide a kill 
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capability in areas where missiles are expended. These functions, and the capa- 
pility of manned interceptors to destroy individuai bombers and small raids 
effectively, make interceptors a necessary weapon for air defense. 

Surface-to-air missiles, on the other hand, are basically required due to the 
inability of manned interceptors to provide the fast reaction, high rate of 
weapon commitment, and concentration of firepower for maximum attrition 
of the attack. Additionally, the surface-to-air missile ability to operate in the 
radivactive environment and concentration of nuclear bursts which may prevail 
in the air battle area during a large-scale attack makes them particularly 
suitable for the major attrition role. 

The components of the air defense system are ground environment and 
weapons—ground environment provides warning and control while weapons 
used with the environment. provide the kill. 

SAGE in conjunction with the warning system provide the ground environ- 
ment. BOMARC with its fast reaction, high rate of commitment, and long 
range meets the missile requirements. The F-106 and F-—101’s equipped with 
air-to-air nuclear missles now in production are our latest supersonic inter- 
ceptors. The Mach 3 F—108 with its 1,000-plus mile radius of action will satisfy 
the requirement for the future interce} tor. 

In the ballistic missile defense arca we have ballistic missile early warning 
system being installed to provide warning—two sites are being constructed at 
this time. A third site is being planned. This system will provide 15- to 20- 
minute warning to this country of a mass ICBM attack. 

The Air Force is continuing component development and study contracts at 
this time in an attempt to provide an effective active area ballistic missile 
defense system. Although not yet completely investigated, certain new techniques 
show promise. 





STATEMENT OF CoL. JAMES A. Darby, DIRECTORATE OF OPERATIONS, ON FORCES, 
CONCEPTS, AND BASE STRUCTURE RELATED TO MILITARY CONSTRUCTION 


Mr. Chairman and members of the committee, my purpose today is to discuss, 
in a highly concentrated form, the U.S. Air Force through fiscal year 
1962—its mission, composition, deployment, and general concepts of operation. 
These matters relate directly to the subject of primary interest in these hear- 
ings—the things that generate facility requirements and the purposes for which 
these facilities will be used. Bases and facilities are an integral part of our 
strategy and must, in effect, be weighed along with explosives, delivery vehicles, 
and manpower as primary determinants of our military capability. 

My statement will be in two parts. The first portion is unclassified as con- 
tained in this written statement. The second portion of my statement is classi- 
fied and it is requested that this presentation be made in executive session. 

Any discussion of bases and force deployments must, of necessity, be within 
the parameters of the force available, weapon systems, the threat, and the 
concepts of operation in the accomplishment of the Air Force mission. During 
the course of the posture hearings, you were provided with the details of the 
present and predicted future threat against our national security. The nature 
of this threat emphasizes the vital role the Air Force: must continue te play in 
deterring the potential enemies of the United States and the free world. 

This military force must contain a strong air offensive capability: an air 
defense capability that will complement the offensive forces and limit the level 
of damage to the United States; and finally, other forces required for essential 
general war tasks. 

The facilities provided for these forces, through the medium of annual mili- 
tary construction programs, have a direct relationship to combat effectiveness 
and our ability to maintain air superiority over a potential aggressor. The 
facilities requested in the fiscal year 1960 military construction program will 
substantially improve our posture and are aimed toward supporting these major 
objectives : 

Reduced reaction time for offensive and defensive weapons. 
Protective construction for selected weapons and control elements es- 
sential to their deployment. 
Operational facilities for the: 
Atlas intercontinental ballistic missile ; 
Titan intercontinental ballistic missile ; 
Mace tactical missile; 
Bomare interceptor missile. 








372 MILITARY CONSTRUCTION AUTHORIZATION 


Improved capability to: 
Employ and control defensive weapons ; 
Warn forces and nations of imminent hostile air attack. 
Research and development facilities essential to current and future weap- 
ons systems. 

During the balance of my statement, I will discuss each command separately, 

The mission of the Strategic Air Command stated in its simplest form és to 
serve as the major deterrent to general war and should deterrence fail, to con- 
duct strategic air operations designed to destroy the enemy’s ability to wage 
war. Although all forces contribute to deterrence of war, the Strategic Air 
Command is the primary deterrent force by virtue of its established capability. 

The Strategic Air Command must maintain a state of continual readiness for 
any war eventuality. Our program of dispersing our strategic bombers so that 
not more than one B—52 squadron, with its associated tankers, is located on one 
base is a key link in attaining this capability. There are three basic reasons for 
dispersal. First, it makes our job easier in reducing the reaction time required 
to get alerted forces airborne. Second, it makes the enemy’s job more difficult 
in presenting him with more targets to be hit in any attempt to destroy SAC on 
the ground. Third, it increases the magnitude of the forces the enemy must 
employ. This decreases the probability of a successful surprise attack. You 
may recall that prior programs provided for the dispersal of 33 of our heavy- 
bomb squadrons to a single squadron per base. In this program we are request- 
ing authorization to modify four SAC B-47 bases to further the dispersal pro- 
gram for our heavy bombers. These bases are Homestead, McCoy, Schilling, 
and Larson. 

In this era of continually decreasing warning time, we must find ways and 
means to secure our forces so that the majority of them will survive a surprise 
attack. Maintaining our forces in an alert posture is one method of insuring 
their security. The quicker the reaction time of our forces, the shorter the 
warning time we can tolerate. A significant number of our forces are now on 
alert and could be off the ground and enroute to their targets in 15 minutes. In 
addition to the aircraft and crews on alert status in the United States, SAO 
also maintains alert forces in north Africa, Spain, the United Kingdom, Alaska, 
and Guam. The number of aircraft on alert at any one time can be increased 
by implementing progressive readiness plans during any period of tension. With- 
out the support facilities for aircraft and crews, provided by the military con- 
struction program, this alert posture could not be attained. 

In addition to the concepts of dispersal and alert, our tactics are devised with 
the objective of successfully penetrating an enemy’s defenses and destroying 
selected targets with precision and accuracy. These tactics are based on varia- 
tions of speeds and altitudes, more effective electronic countermeasures, decoys, 
and air-launched missiles. The Hounddog air-to-surface missile, which will be 
earried by our heavy bombers, will permit us to launch attacks from points at 
hundreus of miles distant from the targets and from any direction. 

Missiles are now being phased into SAC and the first Atlas squadron will 
become operational this year. Bases which will provide us with flexibility in 
target selection have been selected to accommodate our missile forces. To 
reduce operating costs, optimum use is being made of currently existing base 
hisdaeends ac otcULaey UL cuvse Lurces from enemy attack will be provided by 
dispersal, rapid reaction, and protective construction. These protective measures 
are being engineered into missile sites as rapidly as the state of the art and 
status of our resources permits. 

The capabilities of our medium bomber fleet will be further improved this year 
as facilities become available to provide more forward locations for the associ- 
ated tanker squadrons. 

Turning now to the Air Defense Command. You have received a presentation 
by the CINCNORAD of the total air defense picture. The previous speaker, 
today, discussed the concepts of air defense. We now have 81 fighter interceptor 
squadrons deployed worldwide, and the first of our BOMARC squadrons will 
become operational this year. These weapon systems are deployed with the 
view of exploiting the principles of air defense as discussed by Colonel Johnson. 

Turning now to the Tactical Air Command, the third of our combat commands. 
The TAC force includes tactical fighters, tactical reconnaissance aireraft, 
medium and assault troop carriers, as well as air refueling squadrons that 
complement and greatly increase the range of tactical fighters. The first and 
most important of the concepts under which these forces operate is that assigned 
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forces must be in constant readiness for general war tasks. The training and 
deployment of these forces is accomplished with this basic purpose in mind. 
These forces are also maintained in a state of readiness to participate in any 
limited war activity with either conventional or nuclear weapons. 

Specific plans have been developed for what is known as the Composite Air 
Strike Force. This force commanded by the 19th Air Force, on deployment, 
is made up of various forces selected to accomplish specific missions. The 
elements of this force can be varied as required by the job at hand and can be 
deployed on short notice to any area of the world. Composite Air Strike Force 
elements have recently been committed to both the Lebanon and Taiwan areas. 
In addition, part of the USAF contribution to the NATO Forces includes 
deployment of rotational squadrons from TAC bases in the United States to the 
European theater. 

With such tactical fighter aircraft as are appropriate and as are in the 
United States at the time of an attack against the Continental United States, 
the TAC mission includes augmentation of our air defense forces under opera- 
tional control of CINCNORAD. 

Another important function of TAC includes the provision of support to the 
Army through airlift of troops and equipment and through tactical strikes and 
reconnaissance sorties. The tactical forces assigned in the United States are 
scheduled to remain stable throughout the program period. 

In addition to the TAC and ADC forces, deployed in the Continental United 
States, we also have this type of force permanently stationed in oversea areas. 
These forces are alerted for war tasks, deployed for rapid reaction, and for 
the defense of the United States and Allied Forces. There are 24 operating areas 
outside the Continental United States which are utilized by the Air Force. The 
details concerning these deployments and how these forces will operate in time 
of war is of a classified nature and will be covered in executive session. 

Up to this point, we have discussed only our combat and major flying support 
forces. Obviously, this tremendous effort cannot be effective without the con- 
tribution of the major commands that support this effort. 

The first of these is the Military Air Transport Service. The MATS main- 
tains major ports of embarkation on the east coast at Charleston, Dover, and 
McGuire Air Force Bases; and on the west coast at Travis Air Force Base. 
Under the single manager system, MATS operates the heavy troop carrier 
force and this force is located at Donaldson and McChord Air Force Bases. 
Crew training for air transport operations is accomplished at Tinker and 
Brookley Air Force Bases and a weather reconnaissance squadron is located at 
McClellan Air Force Base. 

The Air Materiel Command has 11 major depot installations in the United 
States and various oversea installations which support the worldwide logistic 
effort essential to the combat effectiveness of our forces. 

The Air Research and Development Command provides us with a level of 
research, development, and evaluation effort to assure the quality of our future 
forces. There has been no change in the inventory of ARDC bases since the 
last program. 

The Air Training Command operates 24 bases to provide trained technical and 
air crew personnel to the using commands. There are six contract flying 
schools that provide initial flight training to the air cadets, and six basic schools 
that continue this flying training. Navigation training is accomplished at 
three bases, and technical training is accomplished at six bases. Two bases 
are used for individual interceptor training and one base is used to train combat 
personnel in survival techniques. 

Mr. Chairman, this completes the unclassified portion of this briefing. More 
specific details concerning the deployment of our forces, concepts under which 
they will operate and our schedule for attaining our objectives will be given 
in executive session. 


Senator Stennis. We are sorry that we have to go into executive 
session because we may have visitors who will have to retire with a 
little disappointment, but this is necessary. 


(Whereupon, at 10:55 a.m., the subcommittee proceeded into 
executive session. ) 
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AFTERNOON SESSION 


Present: Senators Stennis (presiding), Cannon, Engle, and Case 
of South Dakota. 

Senator Srennis. This will be an open hearing from here on in until 
otherwise ordered. So you gentlemen can open the door there, at least 
unbar the door, someone. 


We have Mr. Ferry, who is going to remain with us, and also 
General Dreyer and his assistants, those that are with him. 


Do you have any further general statement you want to make, 
General Dreyer? 


TESTIMONY OF BRIG. GEN. C. F. DREYER, AFOCE HEADQUARTERS, 
U.S. AIR FORCE 


General Dreyer. Mr. Chairman, I have a rather lengthy opening 
statement, and with your permission I will submit it for the record, 
and I will give you a brief of that statement, with your permission. 

Senator Stennis. I wish you would. That will please us very 
much, and while we have good committee attendance, if there is any- 
thing special you want to call to our attention, why, it would be a 
good time to do it. 


(The prepared statement referred to is as follows :) 


STATEMENT OF Bric. GEN. CHRISTIAN F. Dreyer, Deputy DIRECTOR OF 
INSTALLATIONS 


Mr. Chairman and members of the committee, the preceding presentations 
have outlined the major program requirements and objectives and the goals 
toward which the Air Force is building. My statement will provide details 
of the projects in the construction authorization request we are presenting 
teday and will show the relationship of the projects to the weapon systems 
and program objectives which they support. 

The development of the Air Force fiscal year 1960 military construction pro- 
gram has been controlled by several major considerations. First is support 
of the vital immediate and continuing need to maintain a capability, with 
bases in being, for immediate response to an aggression against the United 
States or its allies. This capability is the principal factor in achieving the 
deterrance objective of which Secretary Douglas spoke. 

Second is the establishment of operational bases throughout the world from 
which we can successfully counter the threats of limited wars. 

Third is the integration into the Air Force of new weapons systems and 
capabilities for superior defense posture in the future. This must be accom- 
plished within available and foreseeable resources, without an unacceptable 
degradation of current capabilities to deter or counter the opposing military 
threat. 

Fourth is the continuing and essential need, concurrently with the satisfaction 
of operational requirements, to alleviate existing deficiencies in our physical 
plant and to establish an adequate standard of living for our personnel by the 
provision of adequate personnel facilities, including family housing. 

Last is the relationship of base facility and construction requirements to 
future force and program objectives. We must insure that facilities constructed 
are adaptable to long-range requirements or that the planned period of use is 
sufficient to warrant their construction. 

To aid implementation of these construction considerations and as part of 
overall Air Force program, force, and budgetary considerations, a weapon 
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system approach has been applied in the analysis of requirements and programs. 
By this method, total costs for each of the various systems or program objectives 
are analyzed in respect to the capabilities produced by the respective systems 
or objectives. This type of analysis provides a more realistic method for select- 
ing the most effective and efficient combination of forces and systems attainable 
within available resources, and for minimizing imbalances between weapons 
and their supporting components. 

Since separate hearings are being held on construction for the Air Force 
Reserve and the Air National Guard, I shall discuss only those projects related 
to the regular forces and listed in title III of the bill. 

Program summary.—tThe following table summarizes the Air Force fiscal year 
1960 military construction authorization request. 


Summary of Air Force fiscal year 1960 military construction authorization 


rane trace Lables (ONC. a0n ) oo ae eee $332, 664, 000 
ee toe tive mentees (8OC. O01)... .cncmerenieteaw tensioned 79, 056, 000 
iemes & Dawwalle Detection (eec. 302)... ee nt 443, 541, 000 
paneeesen Oonstruction (eec. 308)... ie ee 17, 500, 000 
ns NI NII asco core ean aiitnmnee Renmababben 872, 761, 000 
Public Law 85-241 authorization increase (sec. 305)__.___-____-__ 265, 000 
Public Law 85-685 authorization increase (sec. 306) _.____________ 2, 078, 000 
Total prior authorization increase__.________________--__. : 2, 343, 000 
Total increase in Air Force authorization_____________ _... 875, 104, 000 


The total increase in Air Force authorization proposed for fiscal year 1960 
is $875,104,000. 

Of the $872.8 million of new authorization provided by the bill, $332,664,000 
represents projects at bases inside the United States and $79,056,000 are for 
projects outside the United States. In addition, the major portion of the missile 
and missile detection authorization of $443,541,000 will be utilized inside the 
United States. 

Of the $79 million shown for outside the United States, $8 million are in U.S. 
territories and possessions, and over $22 million are for projects on the North 
American Continent which directly contribute to continental defense. This 
leaves Only $49 million, or less than 6 percent of the total program, for projects 
in foreign countries outside North America. 

Sections 305 and 306 of the bill amend two prior years’ authorization acts 
to increase authorizations granted therein for certain projects by a total of 
$2,343,000 to cover authorization deficiencies resulting from increased costs and 
low initial estimates. 

The request for new authority provides for construction at 153 major installa- 
tions, of which 104 are inside the United States and 49 are outside the United 
States. In addition, the program provides facilities at a number of other sites 
and locations, including air control and warning network projects, facilities 
for the development, testing, and operation of missiles, and classified facilities 
at various oversea locations. 

To accommodate adjustments being made in the composition of the forces 
and in base deployments, existing bases are being adapted to the extent that 
no new major bases will be initiated with fiscal year 1960 construction, although 
there are several new unmanned radar gap filler sites in the program. 

Many Air Force bases are utilized by units of more than one major Air Force 
command. Therefore, it is considered more appropriate and useful to the 
committee to present and discuss the content of our construction program in 
terms of the program objective or weapon system which the construction sup- 
ports. However, to summarize the program by the major commands to which 
the bases are assigned and listed in the bill, I have included the following table. 
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Department of the Air Force military construction authorization program, fiscal] 
year 1960—summary by command 




























SECTION 801—COMMAND 
Inside the United States: 








Air Defense Command_-___- utiles Uriolle oes. sea ae 
a er Tonnes © sac She i ek a ce ube 22, 531, 000 
ann Pe TOTRUNRIG ois 5 Cc a ee Sd 21, 162, 000 
Air Research and Development Command___--__-------_---~- 13, 990, 000 
Pie remem Aoommmmane nebo i a te 15, 946, 000 
Peer RE re a SS ts eee sul cu 2, 306, 000 
penta A eater 626 or ot se Cl Le toc 21, 810, 000 
Beeetary. air Transport Servieaisetooc uw sc le elec iio 3, 617, 000 
i ek acinesines won nlrensmecnccilepiintisdnnires 87, 710, 000 
etree 1 CORNING. th on ose 14, 306, 000 
Aircraft Control and Warning System__.....___~______.._... 97, 257, 000 
en) Sees ee seit 332, 664, 000 
Outside the United States: 
nr ne minim mmewene 2, 566, 000 
ee AEE a i ed ee TS 28, 885, 000 
Strategic Air Command_____-..-_--__---_- Pe asec ento essai 8, 679, 000 
amen SUI TR I a rs reindeer taba pc nnebpe pew ew 16, 926, 000 
da hee eaten gern ieee agape ipenin shi 4, 908, 000 
Ee scat aaah as tlle at See a a eer MEY 105, 000 
Aircraft control and warning system_....___._...._._......__.....- 16,987, 000 
am RSID: | RICO | eiereapenennnpen 79, 056, 000 
SECTION 302 
I et Sic hd kinins mene 374, 085, 000 
Ne ee ed ee smear mperenmmeret 10, 000, 000 
Ss saunas CU ie, Seis ee i oe 26, 000, 000 
emery reels ee ere Pele a ie ee 33, 456, 000 
A tin artiereneenenisiont 448, 541, 000 
SECTION 3803 
Nn nears en iainae sisi eme ise ie 17, 500, 000 
1 eereennnigaas ah soar iniiemerrenenaniowncen goes eleetn 17, 500, 000 
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Program objective summary.—Following is a summary of the authorization 
request by the major Air Force program objectives and weapon systems which 
the construction will support : 


Department of the Air Force, fiscal year 1960 military construction authoriza- 
tion—summary by program objective 


[Amounts in thousands of dollars] 


























Amount | Percent of Amount | Percent of 
total total 
Strategic forces. -_.-.----------- $484, 041 55.5 Military air transport....--._| $12, 982 1.5 
Ballistic missiles__-....--- 342, 991 39.3 Transport aircraft. ..---.- 1, 032 l 
Satellite programs --_------ 33, 180 3.8 MATS support - ...------ 11, 950 1.4 
Air to srface missiles - _ -- 10, 000 32 scarey atric 
Bomber facilities_ ....-..-- 69, 199 7.9 General support-_--.---..----- 118, 267 13.5 
Tanker facilities_.......-- 8, 309 1.0 | 
Strategic support_-------- 20, 362 2.3 Research, development, 
——S> ————— nee Cee cA 23, 721 2.7 
Be GUOIR . 66 665 oe sensi i... 231, 702 26.5 Training and education __ 12, 806 1.4 
ef rare Depot operations_--.....-- 7, 625 9 
Defense missiles. _----.--- 26, 994 3.1 Oversea theater forces.__.| 35, 797 4.1 
Interceptor facilities __-._- 24, 925 2.8 Move of Air Force flying 
Ballistic missile early activities from Wash- 
NN eo tacidicattan nel 33, 456 3.8 oe ee aaa | 20,713 2.4 
Aircraft control and warn- Special facilities__-_-..-.- 105 .O1 
Sees Liacadiesbtithe 33, 165 | 3.8 Unforeseen construction __ 17, 500 2.0 
ee oc tectaieetndidiigvad 90, 661 10.4 |} —> | ss 
Norad headquarters. ---_. 10, 000 2 a le ae elke 872, 761 100.0 
Air defense support _-_--_- 12, 501 | 1.4 | 
FE TION esiin anesueeme ee 25, 769 3.0 
Tactical missiles__-----_-- 10, 206 1.2 
Tactical aircraft __-.----_- 10, 315 | 1.2 
Tactical support....------ | 5, 248 .6 | 











Construction for strategic forces—The largest portion of the program, 
$484 million or over 55 percent of the total program, provides facilities in direct 
support of the strategic strike forces. This total consists of facilities for 
manned bombers and their supporting tanker aircraft, ballistic and air-to- 
surface missiles, and space satellite programs. 

Ballistic missiles —Over two-thirds of the facilities requested for the strategic 
forces, or $343 million, are for ballistic missiles. In the fiscal year 1959 and 
prior years’ programs construction was provided for research, test, and training 
facilities at various locations for both the intercontinental and intermediate 
range ballistic missiles; development of the first six operational sites for the 
Atlas ICBM; and initiation of construction for hardened operational ‘Titan 
ICBM sites. 

The authorization requested in the fiscal year 1960 program will construct 
facilities for additional squadrons of the Atlas ICBM. These sites will be 
constructed in a configuration which provides an increased degree of dispersal 
and protection and capability for rapid launch in event of an attack. 

The ballistic missile authorization also provides construction for additional 
Titan ICBM squadrons in a fully hardened configuration. In addition, certain 
technical support items will be provided at operational ICBM sites initiated 
under prior years’ programs. 

Also included in the ballistic missile amount are authorizations for the con- 
struction of test and prototype launching facilities for the Minuteman solid- 
propellant ICBM. 

Satellite programs.—$33 million are requested for facilities supporting various 
satellite programs for attack warning, reconnaissance, communications, and 
global weather surveillance. These facilities consist of launching sites, track- 


ing and information acquisition sites, and control and data interpretation 
centers. 
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Air-to-surface missiles —$10 million are included in the program to construct 
facilities for the Hounddog and the Quail air-to-surface missiles carried by the 
Strategic Air Command bombers to provide them with greater penetration 
capability. This amount provides assembly, checkout, and engine test facilities 
at 15 B—52 bases inside the United States. 

Bomber facilities ——Fiscal year 1957 construction authorization initiated a 
program of construction to adapt existing Air Force bases for dispersal of the 
squadrons of the SAC heavy bomber force. Through the fiscal year 1959 pro- 
gram, construction has been completed or is underway providing 22. of these 
B-52 dispersal bases. Added to the 11 bases which had been the homes for 
the original B-36 wings, these 22 additional bases would permit full dispersa} 
by squadron of the then-planned 33 squadrons or 11 wings of B—52’s. 

The currently planned B-—52 force has been increased to 14 wings and addi- 
tional dispersal bases are needed. This authorization request proposes the 
provision of four additional B—52 dispersal bases by the conversion of existing 
B-47 installations—Homestead, Fla. ; McCoy, Fla. ; Larson, Wash. ; and Schilling, 
Kans.—and includes $18.2 million for construction of facilities for that purpose, 

By adjustment of the forces and attrition of B-47 units concurrently with 
the increase in the number of B-52 wings, a substantial degree of dispersal 
also is being achieved for the medium bomber wings. The bomber force fa- 
cilities in this year’s construction program includes a third major increment of 
construction, $21.5 million, at Richard Bong Air Force Base, Wis., at which 
one of the first operational B—58 wings will be deployed. 

The balance of $29.5 million for bombers principally provides operational 
types of facilities at dispersal bases previously programed to improve the 
capability and alert posture of the B-52 squadrons at those locations. 

SAC tanker facilities—In the fiscal year 1958 supplemental and fiscal year 
1959 programs, authorization and funds were provided for construction which 
would permit the relocation of KC—97 tanker refueling squadrons from southern 
bases in the United States to locations in northern areas from which they can 
operate without delay in support of strike missions by the B-47 medium 
bombers. Under those programs 10 KC—97 squadrons are being relocated on 8 
existing Air Force bases. 

A total of $6.7 million is requested in this program to provide additional 
facilities to increase operational effectiveness of the KC—97’s at six bases; also, 
$1.6 million of the tanker facilities amount provides additional construction at 
one KC-135 tanker base. 

Strategic support—The balance of $20 million for strategic support is dis- 
tributed among a number of bases and consists of various operational and sup- 
port facilities which directly support the strategic effort but are not associated 
solely with a single strategic system or objective. 

Air defense.—Facilities for air defense, including both active defense and 
warning and control functions, amount to $231.7 million, or 26.5 percent of the 
total program. 

Defense missiles.—A significant package within this defense grouping is that 
for the Bomarc missile, amounting to $27 million. Construction of facilities 
for this missile was initiated in the fiscal year 1958 construction program at 
four locations. Fiscal year 1959 authorizations provided facilities at 10 addi- 
tional locations. This fiscal year 1960 request includes $26 million to construct 
five additional sites and $1 million for support facilities at a previously pro- 
gramed site. 

The Bomarc missile squadrons are being placed on or near existing Air Force 
or other military installations, with the main base providing the major portion 
of necessary support facilities, including housing. 

Interceptor facilities —The $24.9 million for interceptors provide principally 
operational and maintenance facilities at a number of bases to improve the 
readiness capability and effectiveness of fighter interceptor aircraft. A major 
portion of the items consist of shelters for the calibration of the interceptor 
weapons and shops for the maintenance of the extensive and sensitive arma- 
ment and electronics equipment on the newer improved types of Century-series 
interceptor aircraft. 

Ballistic missile early warning.—The Soviet advances in ballistic missiles have 
emphasized the need for a system to provide immediate warning of a surprise 
ballistic missile attack against this country. This is essential to the protec- 
tion and response of our deterrent and active defensive forces. The Congress 
recognized this urgent need last year and authorized $189 million in the fiscal 
year 1958 supplemental construction program to proceed with development of 
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a ballistic missile warning system. Construction of the system now is well 
underway. This fiscal year 1960 program contains $33.5 million of additional 
authorization to provide the balance of the facilities needed for the first opera- 
tional sites. ; 

Aireraft control and warning.—$33.2 million are requested to provide for 
expansion and improvements in the radar warning system. Almost $20 million 
of this amount is for the provision of increased electric power generating ca- 
pacity at primary radar stations in North America. This increased power is 
required for the operation of new types of more powerful and long range radar 
equipment being installed in the system. Also included in the warning and 
control package are 27 units of family housing at each of five radar sites inside 
the United States where community housing is not available for lease; 19 
unmanned automatic gap filler sites in the United States; and freight terminals 
at several principal resupply stations on the DEW line to provide logistic sup- 
port improvements determined necessary after experience gained in the first 
year’s operation of the DEW line. 

Sage.—A substantial amount, $90,661,000, is requested for the SAGE (semi- 
automatic ground environment) system which provides the speed and accuracy 
necessary for air battle analysis and control and coordination of intercept ac- 
tions with our defense missiles and interceptor aircraft. The major portion, 
$76.3 million, of the SAGE authorization amount will be utilized for the con- 
struction of a number of hardened facilities for the installation of solid-state 
(transistor) computers in super combat centers. Construction of these super 
combat centers will substantially reduce the vulnerability of the SAGE system 
and will provide much greater capacities for air surveillance and weapons 
control. 

These tremendous improvements in air defense capabilities are possible as 
the result of recent developments in solid-state electronic elements, or transis- 
tors, and the application of transistors to computors, together with better com- 
putor techniques. They are the direct outgrowth of our research and develop- 
ment program and the application of commercial developments to the resolution 
of military problems. 

The balance of the facilities requested for the SAGE system primarily pro- 
vides communications receivers and transmitters and operations buildings addi- 
tions at existing radar sites to tie them into the SAGE direction and control 
centers. 

NORAD headquarters.—$10 million are requested to initiate construction of 
a hardened combat operations center in the Colorado Springs, Colo., area, from 
which the NORAD command will direct and control the air defense of the 
United States and Canada. In this facility, the NORAD component force 
commands will perform their various functions which are directly related to 
tactical operations in support of the NORAD mission. The initial increment 
requested in this program generally will provide for necessary real estate acqui- 
sition, site preparation, rock excavation, and utilities and access roads. Sub- 
sequent increments will complete excavation work and construct the basic oper- 
ations center structure and supporting facilities. 

Air defense support.—The $12.5 million for air defense support, as in the 
case of the strategic support package discussed earlier, includes various types 
of facilities related to more than one weapon system. These projects, gen- 
erally, consist of operational, aircraft maintenance, and personnel support fa- 
cilities, and include $4.3 million for facilities needed to support the ADC fighter 
interceptor Weapons Employment Center at Tyndall Air Force Base, Fla. 

Tactical forces.—The program directly supporting the tactical forces amounts 
to $25.8 million, or 3 percent of the total authorization request. $10.2 million 
are devoted to facilities for tactical missiles, the major portion of which will 
provide hardened facilities for the MACE missile at oversea locations. Other 
projects for the tactical forces include $10.3 million for operational and air- 
craft maintenance facilities in support of tactical fighter, tanker, and transport 
i and $5.3 million for various support facilities at Tactical Air Command 

Ses. 

Military air transport.—Projects for military air transport activities total 
$13 million and consist of operational and support facilities related to MATS 
transport aircraft operations. 

Research, development, and test.—$23.7 million are requested for facilities 
to support Air Force R. & D. programs. The principal projects include $5.7 
million at Arnold Engineering Development Center to provide increased capa- 
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bilities for development work associated with supersonic aircraft and missile 
engine components under such conditions as orbital speed, and $7.3 million for 
a laboratory at Wright-Patterson Air Force Base for research in sonic effects 
on flight vehicles. 

Training and education.—The training and education package of $12.8 mil- 
lion includes $10.8 million for operational, training, and support facilities at 
bases of the Air Training Command and $2 million for personnel and support 
facilities at the air university at Maxwell and Gunter Air Force Bases, Ala. 

Depot operations.—$7.6 million are included in the program for various oper- 
ational, maintenance, supply, and support facilities at Air Materiel Command 
depots inside the United States. 

Overseas theater forces.—Facilities for forces stationed in oversea theaters 
include $15.6 million for classified activities of the U.S. Security Service; $13.8 
million for Pacific area bases; and $6.4 million for bases in the European and 
Middle East area. 

Move of Air Force flying activities from the Washington, D.C., area.—$20.7 
million are included in the program for construction at Andrews Air Force 
Base, Md., to provide a second increment of facilities needed by the Air Force 
to implement plans for phasing Air Force and Navy flying activities out of 
Anacostia Naval Air Station, Bolling Air Force Base, and Washington National 
Airport. Air Force construction authorized in fiscal year 1959 at Andrews pro- 
vided the long leadtime airfield construction plus support facilities to accom- 
modate the Air Force flying activity to be moved from Washington National 
Airport. The additional facilities in this fiscal year 1960 request will accom- 
modate the flying activities to be moved from Bolling Air Force Base. 

Unforeseen construction.—$17.5 million of authorization is requested in this 
bill for construction of unforeseen projects, without identification to specific 
construction items or locations. This authorization will provide the Secretary 
of the Air Force authority to construct urgently required facilities for which 
regnirements are not now known or firm but which must be initiated prior to 
the next military construction authorization act. 

Changing international conditions and operational concepts, changes in Air 
Foree .missions, new weapons developments, improved production schedules, 
and new or unforeseen research and development requirements often create 
new and additional facility requirements on which construction must be 
initiated promptly and provided in short periods of time in order that the 
weapons and systems may be effectively ultilized at the earliest possible dates 
or by specified requirement dates. 

Unused balances of this type of emergency authority available under Public 
Law 85-685 will expire as of the date of enactment of this bill. Similarly, any 
unused balance under the emergency authorization requested in this bill will 
expire on September 30, 1960. 

Categories of construction.—In the preceding summary of the program by 
weapon system and program objectives, each of the program packages discussed 
includes facilities that fall under the various standard construction categories. 
To provide the committee with a corollary analysis of the program, the follow- 
ing table shows the distribution of the authorization request by major construc- 
tion category. 





Department of the Air Force fiscal year 1960 military construction authoriza- 
tion—program by construction categories 





Category Amount 
Ne coe thetat ciadia neie $652, 317, 000 
Neen enn caciegp edie 59, 166, 000 
Inc <ROCT  k hadibhiewetve 22, 266, 000 
I a a gh acini aches emlibinee 13, 971, 000 
I a a en 17, 488, 000 
Neen nk al eens bias <i 3, 802, 000 
Homane end community... ....-..--.__..._ sk cnaicties Sil eitaieade an 36, 012, 000 
Utilities and ground improvements_______.-_._-___-_-_-_-_-_-_ 49, 175, 000 
Nee ep masientmseehnenune~ 1, 064, 000 
I 5 hcsesasgia tiene dibneronaanvenie 17, 500, 000 

a ac netcaeibeaes 72, 761, 000 


Over two-thirds of the opefational and training category, which represents 


about 75 percent of the totalt program, is composed of missile and satellite 
facilities. 
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Hospital and Medical.—The hospital and medical facilities category of $17.5 
million consists of 4 hospitals, 5 dispensaries, and an out-patient facility. The 
hospitals, which are the predominant portion of this category, include a new 
hospital at Clinton County Air Force Base, Ohio, where none currently exists, 
and three hospitals to replace grossly inadequate and substandard facilities at 
Sheppard Air Force Base, Tex.; George Air Force Base, Calif.; and Clark Air 
Force Base, Philippine Islands. 

Utilities and Ground Improvements.—Almost half of the utilities category 
which makes up 5.3 percent of the total program is for the provision of in- 
ereased electric power capacity at aircraft control and warning sites on the 
North American continent which I previously discussed. The balance of the 
utilities items include the second increment of a program to provide a water 
borne sewage system at Thule Air Base in Greenland and utility system ex- 
tensions and additions at various bases required to support the new facilities 
to be constructed in this program. 

Real Estate.—$1.1 million are requested in the program for the acquisition of 
various types of identified real estate interests. These interests include 1,563 
acres of fee purchase at a cost of $850,000; 550 acres of clearance easements 
at a cost of $141,000; and 33 acres of right-of-way easements at a cost of $73,- 
000. . These interests are required primarily for the installation of runway 
overruns and approach lights, navaids and communications facilities, and to 
establish clearances for flight safety in runway approach zones, In addition, 
certain real estate interests, not yet firmly identified will be required under 
the authorizations requested in section 302 for the missile programs, and for 
the SAGE super combat centers and the NORAD combat operations center. 

Family Housing.—The Air Force family housing program in this fiscal year 
1960 military construction authorization bill constitutes a continuing effort to 
provide adequate housing for our military personnel. With the committee’s sup- 
port of the Air Force housing programs in the past few years, we feel that we 
have been reasonably and moderately successful in this field. The constantly 
changing needs for housing stems from the development and growth of new 
weapons systems, and resultant operational changes based upon them, and 
also upon the growth and enlargement of Air Force families in the past sev- 
eral years. We have been, and are, taking every opportunity to review con- 
struction projects at specific locations to assure that we will not overbuild 
and impose hardship upon the local communities, while at the same time pro- 
viding for our military personnel within the limits established by the Depart- 
ment of Defense. 

The housing program authorized under title VIII of the National Housing 
Act has for the past several years been our main source of providing-this im- 
portant personnel facility. This program, under the direct control and super- 
vision of Air Force headquarters and the Department of Defense, is carried 
out and administered through the major Air Force commands. Design and 
supervision of construction is accomplished by civilian architect-engineer firms 
selected for their knowledge and ability in this field; construction is accom- 
plished by private construction contractors through competitive bids. On the 
basis of our past experience, we have achieved within the dollar limitations 
imposed by law, contemporary housing of maximum livability through the 
freedom used by the architect-engineers to employ local materials, design and 
architectural treatment which will also afford the maximum economy. We 
have every confidence that this approach will also ensure low maintenance 
costs over a long period. . 

As of February 25, 1959, there have been 52,700 units of title VIII housing 
approved by the Congress at 110 bases. Of this amount, 19 projects for 11,300 
units have been completed and occupied; 67 additional projects. for 30,700. units 
are currently under construction; acceptable bids have been received on 8 
projects for 2,700 units: and the balance of 16 projects for approximately 8,000 
units are in various stages of design or out for bid. In this bill is a request for 
the construction authorization of 26 projects for 8,025 units under this title VIII 
program which will augment our prior program. 

The problem of housing our military personnel in the northern areas of the 
United States or at isolated locations where virtually no community housing is 
available remains with us, as does the allied problem of programing adequate 
housing for our airmen who have not yet reached the grade of airman first class 
with at least 7 years of service and who do not receive quarters allowances 
under permanent legislation. 
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Outside the United States surplus commodity housing program provides most 
of our housing. This program based upon the generation of foreign currencies 
through the sale of surplus agricultural products, such as tobacco or cotton, has 
been very satisfactory especially in certain areas such as the United Kingdom 
where our surplus agricultural products have been in demand. To supplement 
this program, appropriated funds not to exceed 25 percent of the total cost of 
the project are used to provide services and construction materials such as hard- 

mare or plumbing items which may not be available locally. Under this pro- 

gram 2,000 units have been constructed and occupied. An additional 2,000 
units are currently under construction in France, Morocco, Spain, and the 
United Kingdom. In this authorization bill 2,037 units under this program are 
requested for the United Kingdom, France, and three classified locations. 

Where the title VIII and surplus commodity programs are not feasible, either 
because of high construction costs, small projects, or an inability to generate 
credits in foreign countries, a limited amount of housing is programed by 
means of appropriated funds. Included in this authorization bill is a request 
for the construction of 135 units at five aircraft control and warning sites in 
the United States where there is very little or no local community rental hous- 
ing available for rent by our military personnel. 

Our housing program outlined here continues the Air Force policy of pro- 
graming yearly increments of housing to meet the most urgent needs at specj- 
fied and carefully reviewed locations by the most efficient and economical means. 
Following congressional authorization, these projects are subjected to additional 
reviews through the completed design stages and through the fund apportion- 
ment stages of the construction program to »ssure that they are valid, necessary, 
and urgent before contract is awarded. This procedure is considered to be rea- 
sonable and prudent in order that we may get the most housing from our con- 
struction dollars used in this field. 

Contained in the general provisions of this bill are items providing for the 
leasing of 7,500 housing units at or near tactical military installations for the 
three services of which the Air Force is allotted 2,350 units. This authority 
will en=ble us to lease housing for aircraft control and warning personnel and 
for tactical fighter-interceptor personnel at locations where local community 
rental housing exists. This provision is a continuation and extension of the 
original Army philosophy of using such leased housing for NIKE personnel; 
and the Air Force is hopeful that we can greatly alleviate some of our critical 
housing problem for aircraft control and warning and tactical personnel by this 
leasing authority. A pilot project for 125 such units is currently underway 
in the Air Defense Command as a part of the total authorizations granted to the 
Department of Defense for this item under the fiscal year 1959 Military Con- 
struction Authorization Act (Public Law 85-685). 

The general provisions also include authority to construct a limited number 
of four-bedroom quarters with a net floor area of 1,400 square feet for officers 
below the grade of major. This will provide a more suitable design and ade- 
quate space for living room, dining room, and kitchen for larger families re 
quiring four bedrooms. This is needed to accommodate at least some of the 
larger families of these junior officers. 

In order to enable the Air Force to realize overall economy and flexibility in 
the financing of overseas housing, another provision permits the substitution 
of a surplus commodity project for an appropriated fund project where feasible 
at the same location in a foreign country. 

We feel the housing program reflected in this bill is necessary, urgent and a 
reasonable increment in our overall housing objectives. The problem is com- 
plex and dynamically changing. Continuing studies of Air Force requirements, 
the evaluation of available community housing and the judicious application of 
time-distance criteria to support Air Force missions and activities are con- 
stantly being made to keep pace with our objective of providing adequate hous- 
ing for Air Force personnel. 

Increases in prior years, authorizations.—The deficiencies, in prior years’ Air 
Force authorizations which have developed during the past year are substan- 
tially less than those for which increased authorizations were requested in 
previous years. The amount of increases requested in this bill total only 
$2,343,000 as compared with last year’s total of $13.4 million and the previous 
year’s total of almost $115 million. 

This gratifying reduction in authorization deficiencies has resulted primarily 
from better estimates as additional experience is gained from awards on newer 
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types of facilities, initiation of advance planning at earlier dates, and advance- 
ment of the dates for application of the automatic authorization rescission 
provisions. : aa . 

The requested increases, which are identified by authorizing public law and 
installation in sections 305 and 306 of the bill, involve four separate installation 
project authorizations contained in 2 prior years’ authorization acts. Follow- 
ing is a summary of the increases for each public law : 


Department of the Air Force fiscal year 1960 military construction authoriza- 
tion—Increases in prior years’ authorizations 








2, 078, 000 954, 493, 000 








2, 343, 000 |.-.-.-- 


Current | Authorization Revised 
Authorization public law aithorization, | increase authorization, 
amount requested * amount 
ates een tater tee tery delineate hl ga sf Serena apd clestbides Siiteb balan itiod 
85-241 (fiscal year 1958) __.. bd date wis oeeteadl $607, 460, 000 $265, 000 $607, 725, 000 
85-685 (fiscal year 1959) _........--.--.---- j sii 952, 415, 000 





Status of authorizations.—Continued progress is being made by the Air Force 
to reduce the former high balances of unfinanced authorizations. Based upon 
the amounts of new authorization and appropriations being requested for fiscal 
year 1960, the effective unfinanced authorization balance at the end of fiscal year 
1960 will be down to $245 million as compared to $491 million at the end of 
fiseal year 1959, $1,200 million at the end of fiscal year 1958, and almost $1,400 
million at the end of fiscal year 1957. 

This substantial reduction in the unfinanced authorization balance, which 
primarily is the result of the committee’s action in advancing the effective dates 
for automatic rescission of unused authorizations, permits a more effective 
management and control of the construction program and a reduction in account- 
ting and reporting workloads. 

It is considered that the amount of currently inactive authorizations are the 
minimum amount required to provide the flexibility needed for orderly progress 
in the large Air Force construction program. 

The following table summarizes the status of Air Force military construction 
authorizations. 


Department of the Air Force military construction qauthorization, fiscal year 
1960, status of existing authorizations and appropriations 


Millions 

Total authorization available, fiscal year 1948 through fiscal year 1959_ $13,315 

Less reserve for O/S rental guarantee family housing________-______+_ —100 

Less estimated rescissions through July 1, 1958__---_-_-------------- —1, 307 

Net authorization available through fiscal year 1959__________ 11, 908 

Less total funds available through fiscal year 1959__________________ —10, 474 

Less estimated automatic rescission by sec. 507, Public Law 85—685___~- —948 

Total residual authorization at end of fiscal year 1959__________ 491 

Plus new authorization proposed for fiscal year 1960____.____________ +873 
Plus increases in prior years authorized by fiscal year 1960 authoriza- 

BT EEE <a sip none bendeoabing baer nbn gtdeb shih ae besi ae tele ae Sekider el +2 
Residual and proposed authorization available through fiscal 

BOOT Si late dwn wenn ct bb Susiaedielaicd eels buon Bo 1, 366 

Less proposed fiscal year 1960 military construction appropriation____ —894 
Less estimated automatic rescission by secs. 303(b) and 406, fiscal 

seer nee Gutporimation bills so s55 oc ea —227 

Effective residual authorization at end of fiscal year 1960_______ 245 


Conclusion.—The need for concurrent satisfaction of base requirements for 
hew weapon systems and elimination of deficiencies at current operating bases, 
within reasonable economic limits, has made it essential that projects included 
in the annual Air Force military construction program be carefully selected. 
The Air Force has applied its best judgment in developing a program which 
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includes only facilities most critically needed to satisfy long-term requirements 
for priority objectives, and provide maximum capability to its forces. 


General Dreyer. Mr. Chairman, at this time I will submit for the 
record the answers to certain general questions previously supplied. 
(The questions and answers referred to are as follows :) 


Question. Last year the committee urged that rapid steps be taken to move 
air operations from Bolling Field to Andrews Air Force Base. What progress 
has been made in this regard and when is it anticipated that this transaction 
will be completed? 

Answer. The bill under consideration by the committee contains a request for 

20.7 million for construction at Andrews Air Force Base, Md., to provide a see- 
ond increment of facilities needed by the Air Force to implement plans for 
phasing Air Force and Navy flying activities out of Anacostia Naval Air Sta- 
tion, Bolling Air Force Base, and Washington National Airport. In fiscal year 
1959 the Congress authorized $18.9 million as a first increment for this purpose, 
This authorization provided, generally, the long lead time items such as a 
parallel runway, apron, and aircraft maintenance facilities. The request this 
year will provide additional parking apron, hangers, and “behind-the-line” type 
facilities. These two increments will largely provide for the necessary expan- 
sion of Andrews so that all Air Force flying activities can be relocated from 
Bolling Air Force Base and Washington National Airport by approximately the 
fourth quarter of fiscal year 1961. 

Question. Do you propose to ask for funding of this entire program as 
described in this bill during the fiscal year 1960? 

Answer. All of the projects included in this fiscal year 1960 authorization 
bill, as amended by the Air Force program revisions previously mentioned, are 
included in the military construction appropriation program which the Air Force 
proposes for submittal to the Congress. The appropriation program currently 
is undergoing review by the Bureau of the Budget. 

Question. In compiling this bill, were true operational requirements given 
priority over marginal ones? We want to be certain that projects authorized 
are absolutely essential to the overall combat effectiveness of the Air Force. 

Answer. The Air Force considers that all projects contained in the Air Force 
fiscal year 1960 military construction authorization request contribute either 
directly or indirectly to increasing the combat effectiveness of the Air Force. 
For example, an analysis of the categories of facilities in the request reveals 
that 92 percent of the program consists of operational, maintenance, research, 
and development facilities, and supporting utilities and real estate directly 
associated to those projects. This leaves only 8 percent of the program which 
is devoted to support type facilities in the supply, medical, administrative, and 
housing and community categories. Te major portion of this latter group is 
likewise directly related to the attainment of operational capability in the Air 
Force primary weapons systems, 

Question. I know a careful review of all construction programs requested by 
the various commands of the Air Force Establishment was made before arriving 
at the requests making up the bill. Will you tell us how much the total original 
requests were, thus giving us some idea of the stringency of your review? 

Answer. After review of requests submitted by Air Force installations and 
selection of the highest priority projects essential for support of Air Force 
missions, the major Air Force commands submitted to headquarters, USAF, a 
program totaling approximately $3,000 million. 

Question. Provide a list of installations inactivated during the past 2 years 
and those contemplated to be inactive. 

Answer. Air Force installations closed during 1958, 1959, and Air Force 
installations scheduled for closure in 1960: 

1958 CLOSURES 
Stallings Air Base, N.C. 
Rochester, A.C. & W., Minn. 
Reading Air Force Storage Station, Pa. 
Vancouver Vehicle Storage Station, Pa. 
Wendover Air Force Base—Auxiliary to Hill Air Force Base, Utah 
Hondo Air Base, Tex. 
Marana Air Base, Ariz. 
Two Creeks A.C, & W., Wis. 
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Pinellas County Airport, Fla. 

New Orleans Municipal Airport, La. 
Dress Memorial Municipal Airport, Ind. 
Manhattan Beach Air Force Station, N.Y. 
Alpena A.C. & W., Mich. 

Carmi A.C. & W., Ill. 

Dallas Center A.C. & W., lowe 

Grand Maria A.C. & W., Mich. 
Owingsville A.C. & W., Ky. 

Rye A.C. & W., N.H. 

Kingman Air Force Station, Ariz. 


REDUCED TO RESERVE FORCES 


Greater Pittsburgh Municipal Airport, Pa. 
MecGhee-Tyson Air Force Base, Tenn. 
Minneapolis-St. Paul Airport, Minn. 
New Castle County Airport, Del. 
Ellington Air Force Base, Tex. 
1959 CE@SURES 

Ardmore Air Force Base, Okla. 
Bryan Air Force Base, Tex. 
Foster Air Force Base, Tex. 

’alm Beach Air Force Base, Fla. 
Parks Air Force Base, Calif. 
Roslyn Air Force Station, N.Y. 
Tierra Amarilla Air Force Station, N. Mex. 
Laurinburg-Maston Vehicle Storage Station, N.C. 
Philadelphia Air Force Storage Station, Pa. 
Savannah Air Force Storage Station, Ga. 


TRANSFERS TO OTHER SERVICES 


Campbell Air Force Base, Ky., to the Army 
Vincent Air Force Base, Ariz., to the Navy 


1960 SCHEDULED CLOSURES 


Baton Rouge Air Force Station, La. 

Cheli (Maywood) Air Force Station, Calif. 
Montgomery Air Force Station, Ala. 

Slack Air Force Station, La. 


TO BE SCHEDULED TO RESERVE FORCES 
O’Hare International Airport, Ill. 


Question. This committee has repeatedly expressed concern over authoriza- 
tions being requested for renovation and construction of new hospital facilities 
when maximum utilization was not being made of existing facilities. How 
much new authorization are you requesting in this bill for hospital construction 
or renovation ? 

Answer. In every case where authorization is requested for new construc- 
tion, a detailed survey has been made of all existing facilities for possible use. 
Only when it is not feasible by reason of medical specialty requirements and the 
available facilities are grossly uneconomical or impossible to renovate do we 
request new construction. When existing facilities can be modified to serve 
the purpose, we request renovation. In fact, we are currently operating many 
hospitals for which new construction is not requested, which we consider 
extremely substandard and, in many cases, are approaching the conditions that 
make the practice of safe medicine impossible. In several instances we have 
had to stop services, such as surgery, in our hospitals due to the condition of 
the building. These occurrences will increase in number as our facilities continue 
to deteriorate. 

In this bill we are requesting $17,356,000 for new construction and $132,000 for 
renovation in the military construction program. Authorization also is requested 
in section 304 for one new hospital which will be constructed under the surplus 
commodity program. 


38060—59 26 

















386 MILITARY CONSTRUCTION AUTHORIZATION 






Question. How does your cost factor compare with civilian hospital costs? 
Answer. We have made a detailed cost analysis comparing two of our hospitals 
with a civilian hospital constructed under the Hill-Burton Act. When the hos- 
pitals are made the same size in all functional areas, the costs of construction 
per square foot is comparable. 

Question. Are there any other existing Government hospital facilities that 
can be utilized in place of those you are requesting? 

Answer. The three services correlate the medical bed capabilities in a geo. 
graphical area in determining requirements for new construction. Other Federal] 
hospitals are also surveyed for possible use. Survey discloses that no existing 
governmental medical facilities could be used in place of those requested in this 
pregram. 

Question. Will you submit for the record a tabulation showing bed capacity 
of Air Force hospitals during fiscal year 1958, together with the average num- 
ber of beds occupied by military personnel and dependents and the cost per day 
per patient? 

Answer. Bed capacity information for calendar year 1958 is as follows: 


1. Bed capacity of Air Force hospitals (CONUS and overseas)__beds__ 12, 075 

2. Average number of beds occupied by military personnel and dependents 
Er EE ON as shicnrercees oni Sica Boer ely een ._-beds.. TOs 

3. Cost per inpatient day (includes all operating costs of hospital and 
salaries for military and civilian professional and administrative 
personnel). This cost is based on CONUS hospital data only____-- $26. 06 


Question. What percentage of your total requests for authorization is for 
oversea construction? We have in the past expressed a desire that greater 
vigilance be exercised to insure that oversea construction is kept to a minimum 
and that the stationing of dependents in areas of potential combat be severely 
questioned. Can you supply for the record the number of Air Force dependents 
presently overseas? 

(a) In view of world conditions, particularly the Berlin crisis, are there any 
plans to evacuate dependents from oversea areas? 

Answer. Of the $872.8 million of new authorization provided by the bill, 
$79,056,000 is for projects outside the United States. Of this $79 million, $8 
million is for projects in U.S. territories and possessions, and over $22 million 
is for projects on the North American Continent which directly contribute to 
continental defense. This leaves only $49 million, or less than 6 percent of the 
total program, for projects in foreign countries outside North America. 

The number of Air Force dependents in oversea areas currently totals 
approximately 201,000. 

The Air Force has no current intention to evacuate dependents from oversea 
areas. 

Question. Will you submit for the record a chart of land acquisition contained 
in title III of the bill and for what purpose; also a comparison for the past 
5 years. 

Answer— 


Department of the Air Force military construction authorization program, 
fiscal year 1960 








| Amount 
Installation or item Purpose Acreage | (thous 
te | sands) 
AIR DEFENSE COMMAND 7 
Kigesey Field, Klamath, Oreg.: Land, fee pur- | Lighting approach-..--- <3 te 21.00 | $36 
chase. | 
Oxnard Air Force Base, Ventura, Calif.: Land, |.....do__.....____.__- — 14. 00 139 
fee purchase. 
Suffolk County Air Force Base, Suffolk County, eee, Eeneeers ss x hes Q 10.09 | 


N.Y.: Land, fee purchase. 


AIR RESEARCH AND DEVELOPMENT COMMAND | 


Williams Point, Fla.: Land fee, purchase -_-.__.. Fuel distribution point (rail spur) 175. 00 








An 





any 


ill, 

$8 
lion 
» to 
the 


tals 


ned 
ast 


unt 
ue 
is) 


$36 
139 


110 





MILITARY CONSTRUCTION AUTHORIZATION 387 


Department of the Air Force military construction authorization program, 
fiscal year 1960—Continued 


—__ | 




















: | Amount 
Installation or item } Purpose Acreage | (thoue 
sands) 
— — _ — ’ — ——————_— | ———_——_-— 
AIR TRAINING COMMAND 
Webb Air Force Rase, Big rer: Tex: | | 
Land, fee purchase. Joekk hak --------| Runway extension hazard re-| 120.07 $40 
| moval. 
Land, easement, clearance..__......-.......| Prevent flight hazard (north end | 385. 87 | 90 
| of primary runway). | | 
Land, easement, clearance ----- ..-.------| Prevent flight hazard (parallel | 125.00 25 
| runway, north end) 
HEADQUARTERS COMMAND | | 
| 
Andrews Air Force Base, Prince Georges, Md.: | 
Band, fee purcnase:...2 2202.22.22... 00 ik | Approach lighting and ILS facili- | 14. 27 48 
| ties, | 
Land, easement, clearance. ___--- Saetie Lighting approach. . __ JS 39. 60 | 26 
Land, easement, right-of-way---_.......--- | ILS facilities. -_._...-. “fl 8.00 6 
STRATEGIC AIR COMMAND 
} 
Castle Air Force Base, Merced, Calif.: 
Land, easement, right-of-way --.-...-..-.-.- | Relocation, irrigation canal______-- | 25.00 | 7 
i i oR sh a nmesicaiereedae baasard removas_.....-..........- 25. 00 56 
March Air Force Base, Riverside, Calif.: Land, | Leased area utilized for ammo 411.00 | 113 
fee purchase. storage. | 
Vandenberg Air Force Base, Santa Barbara, | Purchase park for security pur- 72. 84 | 26 
Calif.: Land, fee purchase. | poses. 
AIRCRAFT CONTROL AND WARNING SYSTEM | 
Cape Charles Air Force Station, North Hamp- | 
ton County, Va.: : saree 
Land, fee ‘purchase  necaemmihiiew sta eo acbdmanee ie | Receiver building and antenna | 77. 00 25 
| farm. | 
DE Ae NO. ncctindnnichaceaen ncmaae | Transmitter buildingandantenna | 423.00 131 
| _ farm. | 
North Truro Air Force Station, Barnstable Receiver building and antenna | 200.00 | 100 
County, Mass.: Land, fee purchase. | farm. | 
Recapitulation 
Acres Amount 
pg aa earn erlieestnsnceeicaeoaiaaan- a acing anionic tea pinata daa pling —_ 
Totals: 
a a ei ok Sh eh bo Sere hel eta ine = 1, 563 $850, 000 
SS, ee ein iim Bere aoe ; 550 141, 000 
agwe-Or- way COSeMIONGS.. .. 11s... el 8, SS. 33 73, 000 
UM OEE da oo rece ce cep cutee te oes cace seen e ee oedaaeeee Lic) ae | 1, 064, 000 


Department of the Air Force land acquisition from fiscal year 1955 through 
fiscal year 1959 and programed for fiscal year 1960 


FEE AND LESSOR INTERESTS 


Acres Acres 
Fiseal year 1966... 22-222. 73,998 Fiscal year 1958_.._......-_._ 19, 734 
Fiscal year 1956____-_~ i Lads 67,024 Wiseal year 1960... 7, O71 
Wipe): POOR. FOGT osc ees SO. O26. ieee) Wer 1 OB ea iia 2,146 


4In addition, it is estimated that approximately 7,300 acres of certain real estate 
interests, not yet firmly identified will be acquired under the authorizations requested in 
sec. 302 for the missile programs, and for the SAGE super combat centers and the NORAD 
combat operations center. 


General Dreyer. We will have several problems, Mr. Chairman, 
as we go through the bill, though I would like to call your attention 
to those problems in their proper place in the bill, if that meets with 
your approval. 
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Senator Stennis. That is the proper way of doing it, but you may 
not have as good attendance as you have now, is my “point. 

If you want to take some time with some speci: il problems that you 

vant to impress each of the members with, it might be well to do it, 




































NORAD HEADQUARTERS 


General Dreyer. Well, I do want to make a point of particularly 
the House action with regard to the deletion of NORAD headquarters 
from the bill. 

The action was taken by the House because we did not at that time 
have a specific site selected for its construction. 

Since that time, the Joint Chiefs of Staff have announced a selee- 
tion of the site, and we would like to have this committee give that 
consideration when they get to that item in our program, because we 
feel that a necessary item. 

Senator Stennis. All right. Has the House acted on the bill yet, 
just the House committee ? 

General Dreyer. This is the committee, sir, that indicated it was 
being deleted from the bill; yes, sir. 

Senator Srennis. All right. 

Senator Casr. Mr. Chairman, is it your thought we should ask 
questions about these items that he brings up? 

Senator Stennis. Ithinkthat isso. We have to. 

Senator Case. In that connection, I should like to ask a question 
about this pronouncement on NORAD. What does the selection of 
Carson mean ¢ 

General Dreyer. That is not quite correct. It was the Cheyenne 
Mountain that was announced as the selection of the site that is in 
the vicinity of Carson, but it is not Camp Carson, sir. 

Mr. Ferry. You are correct, sir. The Secretary did say Camp 
Carson. The Secretary made that statement. 

General Dreyer. Isthat correct? Cheyenne Mountain is my under- 
standing. That is 3 miles—— 

Senator Case. I didn’t see it that way, although I thought I saw 
some headline that they were announcing that it would be selected, 
a site was being selected, in the vicinity of Colorado Springs. 

Mr. Ferry. Perhaps I could help clarify that, Senator Case. 

The site selected is in the Cheyenne Mountains, we are planning to 
dig a hole into the mountain. hat site itself is relatively close to 
Camp Carson, and it is probable we will use Camp Carson for some 
support for those people who will be assigned to the underground 
facility. 

Senator Case. Mr. Chairman, there is no doubt in my mind but that 
a site is needed. I thought when I was at NORAD that it was the 
sorriest specimen for a central command that one can imagine. I 
don’t think it is adequate, I don’t think it is secure, and a lot of other 
things. 

But this point that is selected—what are you utilizing there, is this 
a virgin site ? 

Mr. Ferry. This is a virgin site,sir. Weare ohahinshnag to go into the 
mountains with an undergr ound facility, self-contained for a matter of 
5 days, so that we can actually button the thing up for 5 days and 
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the people can live in there with no support from anything else, 
including their own power, their own ventilating system, their own 
air conditioning system, their own communications. 

This will, in effect, be tunneled within the rock, within the rock 
mountain there at Cheyenne, with blast doors to protect the two 
entrances coming into it, and will be located about 3 miles away from 
Camp Carson proper. So that we will use the support at Camp 
Carson for certain such things as the supply of food and things of 
that sort. 

Senator Case. What will the present facilities be used for ? 

Mr. Ferry. We will continue operating out of Ent. It will take 
a good long time before we are able to build or provide sufficient 
facilities to move the entire facilities from Ent to the new NORAD 
headquarters. 

Senator Case. Is it contemplated when the new quarters are built 
that that will be the everyday home of NORAD? 

Mr. Ferry. No, sir, it will not. They will remain in their everyday 
home at Ent. Except for the small contingent, some, my recollection 
is some 500 people, who will be assigned to this new facility that we 
are about to build, which in wartime would build up to some 1,200 
people. 

Senator Casr. How far is it from Ent to the new headquarters ? 

Mr. Frrry. Here I am going to give you approximations only. 
I would say it was about 8 miles. How good is that? 

General Dreyer. That would be about my guess, from being there. 

Senator Casr. That is from Cheyenne Mountain to Ent. What 
kind of terrain, is it open country, is it mountainous? 

Mr. Ferry. It is perfectly level, sir, between Ent and Camp Carson, 
and from Camp Carson to the foot of Cheyenne Mountains, which rises 
up almost perpendicular. It is perfectly level country. 

Senator Casr. Will the road go through Colorado Springs? 

Mr. Ferry. From Ent, yes, because as you know, Ent lays within 
the boundary of Colorado Springs. 

Senator Casr. I think that raises a question as to the accessibility 
in case of a sudden alert. 

Mr. Ferry. I would point out, sir, there will be assigned some 500 
people down at the headquarters, central headquarters, where the 
central communications for wartime are located. 

Senator Casr. Presumably, for interior United States there will be 
ample time to get there, and if this were a classified session, though 
I can suggest one place where I think that it is a mistake to have 
most of the people doing their day’s work at some point, a point at 
some distance from where they would go in the event of a real all-out 
effort. 

Mr. Ferry. It is simply an effort to avoid building too large a 
facility so that we would actually abandon a usable facility at Ent. 

Senator Casr. In this case that may be a wise solution. I didn’t 
mean to take too much time. 

Senator Stennis. It is an important item. 

Senator Case. It is an important thing, the comparison of NORAD 
and SAC or other major headquarters is painful. 

Senator Srennis. It is a very important item, especially in view 
of the fact the House has deleted it. 
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What did you say the total cost of this was going to be? Which 
one of you gentlemen know ¢ 

Mr. Ferry. We have in this program $10 million to make a start 
on the excavation and the preliminary work. ‘The ultimate cost 
of this thing we will estimate probably around $25 million before we 
get finished. 

Senator Srennis. Well, now, couldn’t we get a little closer than 
“probably” ? 

Mr. Ferry. We don’t have the plans for it, Senator, that is why I 
hesitated to give those figures. 

Senator Stennis. Well, I think we had better just leave it on the 
table, then, until you get something more than just a rough probability, 

Mr. Ferry. An approximation, sir, would be $25 million without 
the plans having been drawn. 

Senator Stennis. How long would it take you to get further along 
on the plans? 

Mr. Renae: Plans will probably be ready, sir, I expect to be ready 
sometime along about August of this year, at which time we will be 
able to make an estimate of the cost based upon actual design. 

Senator Stennis. We will not complete these hearings for you for 
2 or 3 weeks, anyway, and try to get an estimate as accurately as you 
can and state in there just how accurate it is so we can tell the com- 
mittee and the Senate that responsible people have made the best run 
on this they could on 2 or 3 weeks’ effort, and this is what they now 
think. 

Senator Casr. Mr. Chairman, with that, could you be prepared 
also with an inventory of the existing facilities showing to what ex- 
tent they will be utilized, and also to what extent facilities existing in 
Carson. will be utilized ? 

Mr. Ferry. Yes, sir, we can do that. 

Senator Srennis. That is a very fine suggestion, Senator Case. 

My next note here was, I want you to go on record as to just what 
support facilities you will use in Carson, put that down, 1, 2, 3, 4, 
and then give a statement of what additional support facilities you 
will need, you estimate you will need for the next 5 years, or the 
first 5 years of operation. 

You see, this same committee has a good many members on it who 
were here when you built the Academy out there, and we remember 
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the original estimates, and I should think from the nature of this that 
ou have some expensive operations there. 

All right. You consider that covering that point, now, or will 
you want to go into it a little further? You can when you come to 
it. 

General Dreyer. That is the principal appeal I had for recon- 
sideration. 

Senator Stennis. Did you have some other special point while the 
membership is here 

General Dreyer. I have a couple of other items that we consider 
rather serious, and these again are actions on the part of the House 
Armed Services Committee. 

Senator Srennis. Yes. 

yeneral Dreyer. First, the emergency authorization that we have 
peqresped in the amount of $17.5 million was reduced to $5 million. 

I believe the reduction was based on the fact that extensive utili- 
gation of last year’s $17.5 million was not demonstrated. 

Senator Srennis. Yes. 

General Dreyer. The other two services had very little use for 
it, and we showed a use of about $6 million or $8 million of it. 

However, in our utilization of that authorization last year we 
would like to have you give consideration to the fact that we had in 
Public Law 968 of the 84th Congress, that was 1957, a $50 million 
authorization of the same type, and in last year we were using that 
still, and consequently we didn’t dip into the $17.5 million w hicl h was 
in the 1959 MCP quite to the extent that we would have had we not 
had that previous authorization. 

Senator Stennis. Don’t you want to give us a little parallel state- 
ment running in columns showing what you did use and what you 
used it for ? 

General Dreyer. Yes, sir, we can submit such a tabulation for the 
record. 

Senator Stennis. Mr. Nease says you already have it here. 

General Dreyer. on sir, this is both planned utilization and ac- 
tual utilization here, sir. Some of these items in the-——— 

Senator Srennis. I was referring, though, to the old figures that 
you mentioned there. 

General Dreyer. That is correct, sir. 

Senator Stennis The $50 million and the amount that you did 
use of $17.5 million. 

General Dreyer. Right. Itis broken down, sir. 
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(The information referred to follows :) 


DEPARTMENT OF THE AIR FORCE 


Utilization of unforeseen construction authorization 
{Dollar amounts in thousands] 
TOTAL UNFORESEEN CONSTRUCTION AUTHORIZATION AVAILABLE 


Sec. 302(b), Public Law 968, 84th aie. ee SEP beret Sele Leth daw cadgudedad=tkcodbnnsdeh $50, 000 
Sec. 303, Public Law 85-685 - - eid msi eesti 

















UNFORESEEN CONSTRUCTION AUTHORIZATION UTILIZATION 
Installation Project Scope Amount 
Public Law 968, 84th Cong., authori- 
zation utilization in fiscal year 1957: 
Amarillo Air Force Base_._._-..- Acquisition of railroad right-of- | Lump sum_-______- $337 
way. 
Hickam Air Force Base-.---_- Modernization of facility for | 222,912 square feet___| 2, 172 
Headquarters PACAF. | 
Thule Air Force Base.........-_-- Extend alert hangar_..._...._.__| 8,623 square feet___-_- 672 
| Se ee der bgt Ramp electrification ____- Lump sum.. a 3, 035 
Total utilization in fiscal year |....._..___--- ieessy ee 6, 216 
1957 under Public Law 968, | 
84th Cong., authorization. — 
Public Law 968, 84th Cong., authori- 
zation utilization in fiscal year 1958: 
Thule Air Force Base______- Ramp electrification _ - : 1 Pe orients... ccc 204 
WE A a a Se Classified facility._...........---| Lump‘sum...__.----| 462 
Altus Air Force Base. -.-......_._- Pavement rehabilitation - - --___- Sd esbetanns = 3, 099 
Edwards---.......................| Rocket engine test stand --_- [Pcaebeceea son | 437 
I i a ne eats Cit | Erect aircraft maintenance docks-_| 6 each-____-------- ‘ 740 
ila ll ESE A seit race Rkede ens d wh, hae ater 340 
Classified location. __........._--. Security service facility. tt dteees Lump sum.-._------- 1,619 
OR a Operations center addition. _- sp ehch nthe iicwenkl 1, 704 
ji fee eee ...-| Pavement rehabilitation ---___-_} JIA aet So watent oe 7, 241 
Classified location --_...-...-... .| Security service facility - ---__- Eek cc apeeten | 11, 594 
Classified location _._..........-- a ecatos oes wsn 52 ancien’ one 1, 895 
NINOS 5. Ski ciel acew whi eek “Classified facility he Saco G8... 273 
ED enon cn ew dinwtels ; Repair runway--._- ..------| 66,670 square ‘yards_- 1, 600 
Total utilization in fiscal year |_-_- | diammusvonecicchinat ts an 
1958 under Public Law 968, 
84th Cong., authorization. pe 
Public Law 968, 84th Cong., authori- | 
zation utilized and planned for | 
utilization in fiscal year 1959, 
(through Mar. 12, 1959): 
I re Dies ie iss, bags ox GCI facility- --| 9,650square feet. . - 285 
& Various Pacific._................. | Operational facilities. ___- | Lump sum | 2, 630 
Altus Air Force Base___......._.-- R/W rehabilitation, 2d Gntebs 10. oleic ck dl8 I 1, 166 
' | ment. | | 
MI, 6 hoe et dei so ost} cle Se Maintenance docks_- TS ee ee ate | 1, 500 
nn ene | Guided missile test facilities __- 24,000 square feet__-_| 478 
Galena___- pin eo cae | Ammunition storage facilities..._| 5,655 square feet-- - __| 446 
I OR I feces endluiensecwassprences 6, 505 
1959 (through Mar. 12, 1959) 
under Public Law 968, 84th 
Cong., authorization. 
Public Law 85-685 authorization | 
utilized and planned for utilization | 
in fiscal year 1959 (through Mar. 12, | 
1959): 
Edwards.........................-| Rocket engine test stand.........| leach. -- 4, 000 
Adana idl ices ......| Troop camp. Pelbaaae idee ..| 500-man._ oa 590 
Vandenberg Sei See ae Visual barrier... -......--- _..| Lumpsum aia 769 
Eglin Auxiliary 3............-- “| Drone facilities ___-__- nant ----|-----d0--.---- heca 3, 059 
Tees wei Oe Geek peer |................-...-........--.--].---.- ‘ 8, 418 
1959 (through Mar. 12, 1959) 
under Public Law 85-685 | 
authorization. SS 
Teen nT TTT ec ccdatckedenceens a suusecckencese “14, 923 


construction authorization in| Ch a 
fiscal year 1959 (through Mar. 
12, 1959). 
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Senator Casre. General Dreyer, would there be any objections on 
the part of the Air Force if the $17.5 million item were approved to 
include a requirement that whenever you make utilization of it, that 
you report the same to the chairmen of the respective committees? 

General Dreyer. We do that, sir. That is the standard procedure 
for utilizing it. We notify the Armed Services Committees, and we 
get appropriation clearance from the two Appropriations Committees 
before we use this authorization. 

There are no dollars that go with this authorization. We don’t ask 
for dollars to go with it. It is simply authorization that we feel we 
must have because of the rapid development in weapons systems and 
the emergencies we have to face from time to time, and we feel also 
that it is a matter of just sound economy in some areas. 

For instance, in our SAC pavements, all of the pavements on the 
original SAC bases were built to 100,000 pounds stress. The stress 
needed for the B-52 aircraft which is now occupying those bases, or 
will occupy them very soon, requires 265,000 pounds. Without assur- 
ance that that pavement will not break up, the only logical thing for 
us to do would be to plan strengthening of them right away. 

We have not done so. We have waited until we are sure that they 
would not take this additional stress of the heavier aircraft, and 
when we found that strengthening was necessary, we then came to 
you and asked for use of our authorization, our emergency authoriza- 
tion, and only did what we had to do. 

We feel that we have effected some major economies in just that 
one item alone. 

Senator Casz. Mr. Chairman—— 

Senator Srennis. Ask him what he did to strengthen it, though; 
I would like to know that. 

Senator Casr. The other day when some representatives of the 
Defense Department were before us, I asked specifically with respect 
to the $17.5 million, and representatives at that time said they had 
used less than $5 million, and I think I asked a question substantially 
as follows: 

Well, then, would $5 million be adequate, and the answer was given 
in the affirmative. 

General Dryer. Ask for the other services that is probably correct, 
sir. But I think as far as we are concerned, our atlas is quite dif- 
ferent and we do have to have more of this type of authorization than 
the other services will require. 

Our past actions have actually demonstrated that, Senator Case. 

Senator Case. After that, I was talking informally with one of 
the officials from the Defense Department in Installations, and I 
— a little different idea as to the value of having this emergency 

und. 

General Dreyer. It is not a fund, sir; it is an authorization. 

. pennne Case. This one answer wouldn’t be applicable to the entire 
field. 

What do you do, or what did you do in connection with this pave- 
ment strengthening ? 
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General Dreyer. Well, actually in every instance that I can recall 
to mind right now, what we did was to actually put a strengthened 
keel down the center of runways or taxiways, edn as you recall 
the B-36 bomber which was originally on these bases had what we 
called tricycle landing gear which were the main gear with widely 
separated wheels. That distributed the load a little bit better inso- 
far as pavement strengths are concerned than the B-52, which is what 
they call the twin twin-tandem gear, which are two trucks, one right 
behind the other, with all the load concentrated on those two trucks, 

So, in the strengthening of the pavement, what we actually did 
was to strengthen what we call the keel, just the center portion, by 
tearing it out in most instances and putting a concrete strip down, 
or strengthened strip down to take just that main landing gear of the 
new type of aircraft. 

Senator Casr. Are you able to do that without stopping the op- 
erational capability of the base? 

General Dreyer. No, sir; but the point is this, sir, that if we have 
emergency authorization when we notice that the pavement is going 
to fail, we can still continue to operate on that base while we are 
clearing an emergency project through and getting the money and 
getting the contract awarded. 

Then the only time that that operation stops is the time for our 
actual construction. We have to stop operation then. If we had to 
go through the normal programing cycle, if the aircraft used the 
pavement until we got regular programing dollars available to us, 
the pavement might break up and the operation would have to stop 
and wait then until the money normally came to us and we got the 
project done. It might even be out of operation for a year. 

That is why I put so much emphasis on it. 

Senator Case. It varies from job to job ? 

General Dreyer. Yes, sir. 

Senator Casr. But is this a long business ? 

General Dreyer. It usually involves several months, yes, sir. 

Senator Casr. Are you able to program that so you don’t have too 
many bases nonoperational ? 

General Dreyer. Very definitely. We work that out very closely 
with our operations people to fit it in with their operational plans so 
that we maintain maximum combat capability at all times. 

Senator Srennis. All right, do you have anything, Senator 
Cannon ? 

Senator Cannon. No, sir. 

Senator Stennis. Proceed with your line items. 

General Dreyer. Could I mention just one more item, sir? 

Senator Stennis. Certainly. 

General Dreyer. I have one more item that was deleted by the 
House committee and I would like to make a special appeal for it 
again and that is hardening of the MACE weapon in Europe. We 
had two items in our program or still have two items in our pro- 
gram. I’m sorry, this should be classified information. 

Senator Stennis. Just skip that now if you don’t mind. 

May I ask one question along the line asked by Senator Case? 
You have to supplement the strength of these runways and taxiways. 
I assume that applies only to those constructed a considerable num- 
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ber of years ago, since you got into B-47’s and anticipating the 
B-52’s. 

General Dreyer. Well, sir, the original program, of course, was 
the 11 heavy bomb wings. They were on 11 bases, and that is all we 
had. When the B—52 came into the inventory, it replaced the B-36’s 
primarily at those first 11 bases. Those 11 bases were then built as I 
said, to 100,000 pounds stress. 

Senator Stennis. Would that take care of the B47 ? 

General Dreyer. That will take care of the B-47; yes, sir; but it 
will not take care of the B-52. There is a considerable difference. 

Senator Stennis. General, we have been extending runways here 
now for jet bombers ever since I have been on this subcommittee. 

Do I understand now that some of those that we extended in the 
last few years are such that we are having to come back now and 
give this added strength to it? 

General Dreyer. I think that is true; yes, sir. 

Senator Stennis. I never had understood it that way. How much 
have we had to spend in supplementing the strength of that, just 
roughly ? 

Colonel Epmonps. May I answer that, Mr. Chairman ? 

If you recall, when we started switching to the B-52’s, we had as 
General Dreyer stated, at least 11 home bases, as we call them, and 
at that time they were already built. 

Now, at a lot of other bases which we used for B-47’s they were 
already built, and when we came in with our dispersal program we 
extended some of those existing runways and we did not ask the 
Congress to give us money to rebuild the basic runways themselves. 

We were willing to take a calculated risk that those pavements 
would stand the B-52 traffic. Pavement design is not an exact 
science. It depends entirely on each individual case, the soil condi- 
tions that are existing at the site, and so on. 

It has been proven that the calculated risk has saved us a con- 
siderable amount of money over a period of time because in many 
instances the B-52’s are still supported by those pavements. Only in 
some of these instances, that the general has mentioned, has the par- 
ticular pavement failed, so in the long run instead of replacing all 
of them, we are only replacing now the ones that actually fail. 

We have taken that calculated risk over a period of time, and it 
has paid off. 

Senator Srennis. All right, that makes it clearer. But about how 
much have you spent in such fashion ? 

Colonel Jackson. Mr. Chairman, I would like to insert a figure 
subject to correction for the record. 

Senator Stennis. All right. 

Colonel Jackson. I think it is in the magnitude of about $14 
million. 

Senator Stennis. Now the B-70 is coming along, isn’t it? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Will it require a heavier and stronger runway? 

General Dreyer. No, sir. The operating requirements and the 
configuration of that aircraft right now indicates that the B-52 bases 
will satisfy the requirements of the B—70, sir. 

Senator Stennis. And the B-58 too, as I understand it ? 
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General Dreyer. Yes, sir. 

Senator Srennis. That is lighter still ? 

GENERAL Dreyer. That is even lighter ; yes, sir. 

Senator Srennis. All right, General, let’s proceed with your line 
items. 

General Dreyer. The first command, Mr. Chairman, is the Air 
Defense Command. 


INSIDE THE UNITED STATES 
AIR DEFENSE COMMAND 


The mission of this command is to provide for the air defense of 
the continental United States. 

This program contains a request for $32,029,000 and provides operat- 
ing facilities at 16 locations. 

Included within the total of $82,029,000 is an amount of $4,804,000 
to provide facilities in support of Strategic Air Command heavy 
bomber and/or tanker squadrons at seven locations. 

The remainder of the Air Defense Command program, totaling 
$27,225,000, provides facilities required to support the basic mission. 

Facilities in support of the Air Defense Command are also included 
in the Air Research and Development Command, amounting to $426,- 
000; the Air Training Command, for $1,963,000; the Military Air 
Transport Service, for $853,000; the Strategic Air Command, for 
$2,592,000; and the Tactical Air Command, for $213,000. 


DULUTH MUNICIPAL ATRPORT, DULUTH, MINN. 


General Dreyer. The first base to be considered is Duluth Municipal 
Airport, which is located approximately 4 miles northwest of the city 
of Duluth, Minn. The planned use of Duluth Municipal Airport is 
for an Air Defense Command fighter mission, an air defense missile 
mission and air defense sector headquarters. The program being 
requested amounts to $766,000, which is composed of the following 
items: 

Modification of approach lighting to permit installation of strobo- 
scopic lighting and roll bar lights at the west end of the primary run- 
way to facilitate landings under restricted visibility conditions. 

The next item requested is for an aircraft weapons calibration 
shelter, required for performing scheduled and unscheduled bore- 
sighting and harmonization of installed fixed-fire-control systems. No 
facilities are available to perform this highly complex ac tivity. 

The next item requested is an armament and electronics shop re- 
quired to maintain and repair the equipment and accessories used in 
the fighter interceptor aircraft. This item will meet the total require- 
ment for this facility. 

The last item is for a chapel annex building. At Duluth the total 
requirement is 5,000 square feet and this request will satisfy one-half 
of the religious facility requirement. 

Senator STENNIS. A little quickly there if I may. This is not an 
activity now that is on its way out, is it? 

These fighter interceptors, they are the type you are going to use 
for the foreseeable future? 
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General Dreyer. Yes, sir. As far as this program is concerned, 
sir, the life of the base was taken into consideration and for the fore- 
seeable future this is going to be in our inventory. 

Senator Stennis. The House Appropriations Committee members 
very severely criticized some of these items of this general type last 
year 

General Dreyer. That was primarily, sir, because we had Bomarcs 
and fighter aircraft on the same base, and I think that question was 
asked of the operational people this morning, and I hope that the 
answers you got explained why we considered ‘that a wise thing to do. 

Senator Stennis. Not fully. All right; go ahead with your expla- 
nation here on these items. 

General Dreyer. Would you like an explanation on each one of the 
line items and what it is for, sir? 

Senator Stennis. I think you ought to give a word or two on it. 

General Dreyer. I’d like to turn it over to Colonel Jackson. 

Colonel Jackson. The first item will provide for approach lights. 
This will. provide for. the new type A configuration. I might men- 
tion, too, in passing, Mr. Chairman, that it might expedite our review 
of this program, if I called your attention to a number of repetitive 
items that appear through the program. 

In other words, the same type of item will appear on different 
bases. Now this approach light item is in that category, and there 
are some 40 of these projects at various bases. 

Senator Stennis. Give one good explanation on this one and you 
can skip the rest. 

Colonel Jackson. All right, sir. As I say, it does provide for the 
new type of approach light, and this is the new standard which has 
been adopted by the Air Coordinating Committee, and the objective 
is to provide the same type of approach lights on Air Force installa- 
tions and on civilian airports. 

Senator Stennis. Installed for safety, is that right ? 

Colonel Jackson. Absolutely, yes, sir, purely tied to flying safety. 

Now, the next item is also a repetitive type item. It is an aircraft 
weapons ‘alibration shelter, Mr. Chairman. There are 32 of these 
type of projects throughout the program amounting to around $5.4 
million in total for all of the 32 projects. 

Now this facility will provide for placing an aircraft under the 
shelter where they can put it on jacks and electronic fire control sys- 
tems and navigation systems can be calibrated and harmonized. 

Senator Steynis. Will that new operation save you a lot of time? 

Colonel Jaoxson. Yes, sir. As it stands now they are having to do 
it out in the open, and they are having to jack the aircraft up in the 
open. They have to be extremely Ci areful because if they get any wind 
at all, they are very likely to knock the aircraft off the jac ks and cause 
severe aircraft damage. 

Senator Srennis. Why haven’t you asked for this before now, sir? 

Colonel Jackson. We began asking for it last year. Also, this is 
essentially because of the newer type aircraft that are coming in, which 
possess a considerable amount of electronic gear which does require 
this operation. 

Senator Stennis. Next item? 
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Colonel Jackson. The next item is a shop aircraft armament elec- 
tronics and that is a repetitive type project. There are some 28 of 
those in this program. 

This provides a shop wherein the electronic black boxes, that the 
fighter aircraft are equipped with can be maintained. It is a shop 
function. 

Then, Mr. Chairman, the last item is a chapel annex or a Sunday 
school. 

Now, they have nosuch facility as this at Duluth at the present time, 
They are now borrowing space at nights and on Sundays from other 
activities. 

Senator Stennis. What all do you have on this base now, a fighter 
interceptor squadron, missile squadron, Bomare 

Colonel Jackson. Yes, sir, that is correct. 

Senator Srennis. Is it an air defense headquarters / 

Colonel Jackson. Yes, sir. That means it will have a SAGE unit 
there as well. 

Senator Case. Mr. Chairman, I would like to pursue a little ques- 
tioning on this use of the municipal airport at Duluth. 

First of all, is this still used as a municipal airport é 

Colonel Jackson. Yes, sir, it is still used as a municipal airport. 

Senator Case. When did you reclaim it or reactivate it? 

Colonel Jackson. 1952, Senator Case. 

Senator Case. And how many military units will there be based 
here? 

Colonel Jackson. Well, the major units are as the chairman has 
mentioned, a fighter interceptor squadron, a Bomare or a missile unit 
and a SAGE unit. In addition to that, they will have an Air Na- 
tional Guard fighter interceptor squadron. 

Senator Cass. Is there any military housing here now ¢ 

Colonel Jackson. Family housing ? 

Senator Case. Yes, family housing. 

Colonel paeaet: [ am certain there is. 

Mr. Ferry. Thereis. I don’t recall the number. 

Senator ian Is it Capehart or Wherry type? 

Mr. Ferry. Wherry, sir. 

General Dreyer. I don’t think there is any Capehart there, sir, but 
we will have to get that for the record for you. 

Senator Casg. I would like to have the record show how much. 

I note that in connection with the annex it is said it is planned to 
provide 170, 270, or 470 units of family housing. Should it be 170, 
270, or 470? 

Colonel Jackson. That is 470, Senator Case. 

Senator Casr. How many men are stationed here ? 

Colonel Jackson. At the present time, Senator Case, there is a total 
strength of 1,493. Now the planned strength would go to nearly 2,200. 

Senator Casr. How much of that is accommodated by barracks for 
single men ? 

Colonel Jackson. Well, the projected strength is 1,673 airmen and 
we normally figure about 60 percent of that would be in the single 
or bachelor category, so that is 1,700 times 60, roughly a thousand. 

Senator Case. Roughly a thousand ? 

Colonel Jackson. Yes, sir. 
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Senator Casz. How many units of family housing do you now have? 

Colonel Jackson, Sir, we are a little uncertain of that. 

General Dreyer. That was the family housing that was answered, 
sir, barracks space, a thousand units. 

Did you ask barracks space or family housing ? 

Senator Casg. I first asked barr: acks space. 

General Dreyer. A thousand units, yes, sir. 

Senator Case. How much of the personnel is in the fighter-inter- 
ceptor squadron provided by the Air National Guard ? 

Colonel Jackson. I am sorry, Senator Case. The figures I have, 
of course, are not broken down by types of units. We can certainly 
get that and furnish it to you for the record. 

Senator Case. The point is that probably that Air National Guard 
is housed on the community entirely, isn’t it / 

Colonel Jackson. Yes, sir. These figures only include those people 
who are actually assigned to the installation and are assigned to them 
for living quarters purposes. 

Senator Case. Mr. C hairman, I would like to see this particular 
unit. used as an example and see a complete breakdown on here. 

Here you have four units assigned. One of them is an Air National 
Guard unit at a municipal airport. Even of the assigned units like 
Bomarc, SAGE, and the fighter-interceptor squi adron, some of them 
must be housed i in the community. 

How far is the airport from the city ? 

Colonel Jackson. The airport is 4 miles. I would like to point out 
Senator Case, that in computing our family housing requirements we 
have definitely taken into consideration that a certain percentage of 
the married type personnel are housed in the civilian community. 

Senator Case. I thought you did. I just wanted you to reconcile 
that with this indication that you are going to ask for 470 units of 
family housing when one of the 4 units is an Air National Guard unit 
and when a thousand or the assigned personnel out of 1,600 is housed 
in barracks. 

Colonel Jackson. Senator Case, the only amount of this strength 
that would reflect the Air National Guard unit strength would be the 
so-called permanent party which are those that are on duty all the 
time as opposed to the people who merely come on duty for a certain 
period of time. 

Mr. Ferry. Senator, can we furnish you a listing of the housing 
requirements and the housing that. will be in it and will be under the 
terms of this bill ? 

Senator Case. I would like to see that. 

Further, I would like to see an inventory of the facilities that you 
have on the base that are being utilized. I note that the total as of 
June 30, 1958, is listed as $19,356, 000 inventory; authorization not yet 
in inventory, $21,015,000. 

_Would you give us a table showing what is in that inventory in the 
way of facilities and what you propose to ask for the additional $21 
million 2 

(Inventory subsequently submitted and on file with the committee. ) 

Colonel Jackson. Yes, sir. 

The $21 million, Senator Case, you have already granted has either 
not been completed or has not been picked up in the real property 
inventory. 
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Senator Case. I would like to know how much you are building 
on one of these places where you take over a municipal airport that 
is 4 miles from a city, how much you are proposing to build, and how 
much you are going to utilize of the community facilities. 

Do you know, for example, whether or not you have a base hos- 
pital either in inventory or authorized 4 

Colonel Jackson. At Duluth? Iam pretty certain there is. 

Just a moment and we will have that for you, Senator Case. 

Colonel EpMonps. We have an 8-bed dispensary plus a 4-bed addi- 
tion, for a total of 12 beds. 

Senator Srennis. Gentlemen, with all due deference to you, if it 
takes a lot of conferring with four or five witnesses to testify about 
one installation, I think you had better just skip that installation 
until you have someone who is completely prepared to present the 
whole picture. 

Senator Case, I think your questions are very good, indeed. 

Senator Case. I do think that where you activate a municipal air- 
port or reclaim it, if it is either adjacent to or within a few miles of 
the city, that when we are trying to work on an austere basis or at 
least deferring certain operational items which seem to have the 
amount of urgency to them, that we ought to be sure that we are 
making the maximum utilization of the facilities of the community. 

General Dreyer. In the computation of our family quarters, Sen- 
ator Case, the local assets are always considered and given 100 per- 
cent evaluation. 

Senator Case. I recognize that that is the policy, but I would like 
to see that broken down. This is a good illustration. 

General Dreyer. We can show just exactly how it was computed. 

Senator Case. This is a good opportunity to do it at Duluth. 

Senator Stennis. Let’s get these. 

Senator Case. Be sure to include in there whether or not you are 
contemplating asking for money to build a commissary and other 
things. What about educational buildings and things of that sort? 
What are available in the way of schools and how much are you 
asking ¢ 

Senator Stennis. Do you think you have in mind now the points 
that Senator Case has raised ? 

General Dreyer. Yes, sir. 

Senator Srennis. We will give you a chance to prepare a special 
statement on that. We will be here for 2 or 3 days at this general 
sitting, you know. 

General Dreyer. Yes, sir. 

Senator Stennis. Another thing there, I know your formula and 
I know you try to apply it, but also you have certain differences of 
opinion within the services themselves, among the members of the 
chambers of commerce and other groups who are very sincere, but 
some want you to build just as many as you will, the idea being that 
that gives a better chance to make it a permanent installation. Others 
want you to utilize some of these local facilities for housing. 

I think you ought to do that as much as you reasonably can, es- 
pecially in view of the long’pull with this military program. 

be ys are going to have to have a lot of money for a great number 
oT years. 
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General Dreyer. I think we can demonstrate we are doing that, sir. 

Senator Stennis. If there is nothing more on that, we will leave 
it until you give us a special report. 

Proceed to the next. 


GEIGER FIELD, SPOKANE, WASH. 


General Dreyer. That is on page 16. 

Geiger Field is the next location to be considered. This base is 
located 5 miles from Spokane, Wash. The planned use of this base 
is for an Air Defense Command fighter mission. The program being 
requested amounts to $190,000 and comprises one item as follows: 

An aircraft weapons calibration shelter is required to accomplish 
necessary boresighting and harmonization of installed fire-control 
systems on fighter-type aircraft. No facilities exist that can be utilized 
for this purpose. 


GRAND FORKS AIR FORCE BASE, GRAND FORKS, N. DAK. 


General Dreyer. Grand Forks Air Force Base is the next location 
to be considered. This base is located approximately 16 miles west 
of the city of Grand Forks, N. Dak. The planned use of this base is 
for an Air Defense Command fighter mission, an Air Defense Com- 
mand missile mission, and a Strategic Air Command bomber mission. 
It is also to be used as an air defense sector headquarters. The pro- 
gram being requested at Grand Forks amounts to $2,309,000, consisting 
of the following items: 

All items in support of the Strategic Air Command mission are 
deficiencies, and facilities that exist are inadequate in scope to be 
utilized for the Strategic Air Command functions involved. Facilities 
in this category include a special weapons training building, addition 
to an aircraft maintenance field shop, addition to an engine inspection 
and repair shop, a ground powered equipment shop, and a multi- 
cubicle storage magazine. 

The remainder of the items making up this program at Grand 
Forks consist of items required solely by Air Defense Command and 
comprise an aircraft weapons calibration shelter, armanent and elec- 
tronics, shop, officers’ housing, and utilities needed to support the new 
facilities in this request. 

In addition, authorization is requested for the construction of 470 
units of family housing with private capital under the provisions of 
title VIII of the National Housing Act. 

Colonel Jackson will give you a description of the line items. 

Colonel Jackson. Mr. Chairman, the base consists of a number 
of line items, a special weapons training building. That is a SAC 
requirement, then there is an aircraft weapons calibration shelter, 
which we have discussed previously, and aircraft maintenance shop. 
That is also for SAC. Next is an engine inspection and repair shop 
for SAC, an armanents and electronics shop for the Air Defense 
Command identical to the type we have discussed previously, a ground 
powered equipment shop, a storage base multicubicle magazine for 
SAC, a bachelor officers quarters, and a utility item. 

Senator Stennis. This is one of your new bases, isn’t it ? 
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Colonel Jackson. Yes, sir, Mr. Chairman. As you probably recall, 
this base received considerable authorization to convert it to B- 52 
capability. 

Senator Stennis. You have asquadron. Is your squadron already 
there, your squadron of heavy bombers ? 

Colonel Jackson. No, sir. The squadron of heavy bombers? No, 
sir. 

I have the date which it is due to deploy. I prefer to have that in 
closed session. 

Senator Srennis. That is all right. Are there any questions on 
this? 

Senator Casz. Are you indicating units costs or are you just putting 
total costs on these ? 

Colonel Jackson. Senator Case, the costs shown would be total 
costs for the item. If you look at the justification sheet for that 
particular item which follows, the cost breakdown shows the unit 
cost and it also shows the supporting costs that go with it. 

The costs shown on the line item sheet is a total cost for that par- 
ticular item. 

General Dreyer. You will note, sir, on page 20 for the special 
weapons training that in the right-hand column you have 1,200 square 
feet at $34,000 with the unit cost of $28. 30, and then the supporting 
items are underneath it, sir. 

Senator Srennis. Gentlemen, I believe the other services both 
showed their proposed housing on these sheets. 

Colonel Jackson. Yes, sir, Mr. Chairman; I understand that is 
correct. We have a separate volume published on that, but as we go 
through here I can certainly point out those cases where we are 
requesting housing. 

Senator Srennis. All right, if there is any housing at all, you 
mention it. 

Otherwise we will assume there is no request. 

Colonel Jackson. Yes, sir. At Grand Forks we are requesting 
under title VIII authority 470 units, Capehart type housing. 

Senator Casr. Is it customary to put in air conditioning in build- 
ings as far north as Grand Forks, N. Dak. ? 

Colonel J. ackson. Not for physical comfort, Senator Case. 

Only where it is required because of electronic equipment that must 
be repaired or worked on or trained on. 

Senator Case. I notice you have it indicated here in this building 
on page 20. 

Colonel Jackson. Yes, sir, that is correct. It is the type of train- 
ing that will be done in this building that requires the air condition- 
ing. You will note that in the justification it is directed primarily 
at humidity and dust control as distinguished from, if you will, 
creature comfort. 

Senator Case. I can understand that certain electronic equipment 
might create a necessity for controlling humidity, but the humidity 
in Grand Forks is never very high, nor does it get excessively hot 
there. 

Colonel Jackson. No, sir; it certainly does not. 

General Dreyer. If a room is closed up though, sir, for prevention 
of dust getting into the room, the humidity will build up, even if 
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there are people just working around in it, so the two will actually 
go together, really. 

Colonel Jackson. The primary purpose of this building is to take 
special weapons apart and put them back together again for the crews 
to train in their operation, and in the process of doing that of course 
the air conditioning, dust control, and humidity control is primarily 
required. 

enator Case. The unit costs here of $20.20 per square foot is 
higher than most buildings, even here at Grand Forks. What is oo 
reason for that? You have $23 in the shop field maintenance, $22.50 
on the shelter for aircraft weapons calibration, $28.30 on this par- 
ticular building ? 

Colonel Epmonps. Of course, the construction cost of those build- 
ings varies considerably because of the building’s use. Both of these 
buildings are air conditioned, = two that you mentioned, because 
of their technical pec uliarities. I don’t know what else you have in 
mind. 

Senator Case. In connection with the electronics shop on page 
24 a statement is made: 

If facility is not provided, a high rate of malfunctioning equipment resulting 
in reduced kill capability of fighter interceptors continues to exist. 


Didn’t you say in response to the chairman that this is one of the 
new bases / 

Colonel Jackson. Yes, sir. 

Senator Stennis. Gentlemen, there isa rolleall vote. 

Colonel Jackson. I think, Senator Case, that the statement here 
is actually directed to “will continue to exist,” if this is not provided. 

Senator Casr. Rather than replacing something that is malfunc- 
tioning, is that correct / 

Colonel Jackson. Yes, sir. 

Senator Stennis. All right, gentlemen, you will have to excuse 
us. We will suspend here now. The next item is Hamilton Air 
Force Base. When we return, I would like to have you explain 
again a little more in detail about the supplemental nature of this 
Bomare and your fighter interceptors. 

[ think I understand it, but a great point was made of that last 
year. 

The point was not objecting so much to the two being there as it 
was to continue to put in the modern equipment for the fighters when 
they apparently were going to be going out as I recall the ar gument. 

General DREYER. We will have someone to answer that. 

Senator Stennis. You might bear that in mind. All right, gen- 
tlemen, we will suspend and ‘get back as soon as we can. 

(Short recess. ) 

Senator Stennis. All right, gentlemen, I believe we had just got- 
ten to Hamilton Air Force Base? Is that right? 

General Dreyer. That’s right, Mr. Chairman. 


HAMILTON AIR FORCE BASE, SAN RAFAEL, CALIF. 


The next location to be considered is ae Air Force Base, 
located 6 miles northeast of San Rafael, Calif. The planned use of 
this base is for an Air Defense Command fighter mission, Western 
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Air Defense Force and 4th Air Force headquarters, a medium trao 
carrier squadron, radar evaluation, and air rescue squadrons. The 
total program being requested amounts to $1,285,000, and consists of 
the following items: 

Approach and threshold lighting to be installed on the south end 
of the primary runway utilizing stroboscopic lighting and roll bars 
to assist pilots in landing operations under any weather conditions, 

The next item is an aircraft weapons calibration shelter. This 
structure is needed to provide sheltered space for aircraft during 
calibration of installed fixed forward fire control systems. 

_ The next two items will provide shop facilities for engine inspee- 
tion and repair and an armament and electronic for the Air Defense 
Command. 

The last item is a ground powered equipment shop for the mainte- 
nance of approximately 352 pieces of equipment. Without this facil- 
ity, the operation must continue to be performed either in the open 
or crowded into existing hangar or warehouse space which is highly 
unsatisfactory. 

Senator Stennis. Proceed. 

Colonel Jackson. Mr. Chairman, the items at Hamilton are five 
in number. They are: approach lights, the aircraft weapons cali- 
bration shelter, engine buildup shop, armament and electronics shop, 
and a ground power equipment shop. 

They are of a repetitive nature of the type we have discussed pre- 
viously. 

Senator Srennis. Why do you have to have these all of a sud- 
den? How have you been getting along without them ? 

Colonel Jackson. The approach lights, of course, Mr. Chairman, 
are really an improvement. 

Senator Stennis. How about this repair shop? 

Colonel Jackson. The aircraft weapons calibration shelter-—— 

Senator Srennis I understand that one, but these repair shops, 
sir? 

Colonel Jackson. All right, for the engine buildup shop, sir, they 
are now robbing space in a field maintenance hangar and the base 
warehouse. 

They need that space for its original purpose. Hence they feel 
that it is necessary this year to provide this new engine buildup 
shop. 

Regarding the armament electronics shop, they are using space 
in the rear of a hangar and a portion of the flight simulator building 
which of course again is needed for its original activity. 

Senator Stennis. Who here has personal knowledge now of the 
actual need, because you can always use additional space but needing 
it is a different thing. Does anyone have personal knowledge of 
this situation ? 

Colonel Jackson. You mean actually been out to visit Hamilton 
and look at it? 

Senator Stennis. Yes. 

Colonel Jackson. I don’t know whether there is anyone in the 
room who has. I personally have not, Mr. Chairman, but based on 
the requirement which has been expressed by the base and checked 
out against our own yardsticks of space requirements for these par- 
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ticular functions and also as checked by the Office of the Secretary 
of Defense and the Bureau of the Budget we feel these are good solid 
supportable requirements. 

Senator Stennis. You don’t have what we lawyers in a courtroom 

call direct proof about this need. You just have circumstantial evi- 
dence here that it is in the bill ? 

Colonel Jackson. It goes a little further than that, Mr. Chairman. 
Of course, there are probably 125 bases in this bill, and it is virtually 
an impossibility to get down to see every one of them as we of course 
like to do. But I can assure you that every item that is in here we 
have screened and rescreened and every effort has been made te as- 
sure that it is a true operational need. 

Senator Stennis. I am sure you can’t see all of them. I don’t get 
to see any of them. ; 

General Dreyer. Mr. Chairman, I think a little bit of information 
as to how the requirement is established in the first instance might 
be helpful. 

Senator Stennis. If you want to make a statement on that. 

General Drever. For the various missions and the numbers of air- 
craft and other equipment being served on the base, yardsticks are 
laid out as to what type of facilities they need for housing, for main- 
tenance and so forth, and then, of course, checking that against the 
inventory, we have a way of coming up with a defici lency. 

Now in some of these instances you will note that they are im- 
provising space in another type of facility. 

Well, then, what you are doing is actually creating a deficiency 
somewhere else to satisfy a requirement here, and that is what we 
are remedying in some of these instances where we are using im- 
provised space in other buildings. 

But they are actually valid ‘requirements determined by rigid cri- 
teria that we have established in our headquarters, 

Senator Stennis. I am sure they are not just put in because you 
want to see if you can buy with them or anything like that. 

I wasn’t suggesting that, but at the same time a lot can be saved 
if there is some real effort ‘to save, and a lot can be utilized if there 
is a real effort to utilize. Do you want to say something more about 
these bases up there on the Canadian line that have these fighter 
interceptors squadrons, Bomares and all? 

General Dreyer. Yes, sir. 

Senator STENNIS. Maybe now is a good time to cover that. 

General Dreyer. We will have to go I think into executive session. 

Senator Stennis. All right, let’s leave that then. 

General Dreyer. Colonel Johnson is prepared to give that in- 
formation, sir. 

Senator, I think everyone here is cleared if you want to go into 
executive session. 

Senator Stennis. It won’t take long, will it? 

General Dryer. No, sir; I don’t think it will take but a few minutes. 

Senator Stennis. All right, let’s go into executive session and get 
this explanation put out here now. 

(Whereupon, the committee went into executive session.) 








406 MILITARY CONSTRUCTION AUTHORIZATION 


K. I. SAWYER MUNICIPAL ATRPORT, MARQUETTE, MICH, 


General Dreyer. The next location to be considered is K. I. Sawyer 
Airport, located approximately 7 miles north northeast of Gwinn, 
Mich. The planned use of this base is for an Air Defense Command 
fighter mission, a Strategic Air Command bomber mission, and an 
Air Defense Command sector headquarters. The total pr ogr am. be- 
ing requested amounts to $2,814,000. 

The majority of the items contained in this request consist of a 
third increment of facilities for the Strategic Air Command mission 
at K. I, Sawyer Airport which was initiated through the fiscal year 
1958 supplemental construction program. All items. in support of the 
Strategic Air Command mission are deficiencies since K. I. Sawyer 
Airport is a new base, originally constructed for the Air Defense 
Command mission, and there are no facilities existing which can be 
utilized for the Strategic Air Command functions involved. 

Strategic Air Command facilities in this request include special 
weapons training building, aircraft maintenance field shop, aircraft 
engine inspection and repair shop, an addition to the base avfuel 
storage capacity, addition to multicubicle magazine storage, a small 
arms ammo storage facility, and a security fence for protection of 
bombers and tanker aircraft while positioned on the flight line. 

The remaining items making up this program at K. I. Sawyer 
Airport consist ‘of items required either solely by the Air Defense 
Command or items which will be used jointly by the Air Defense 
Command and Strategic Air Command. Facilities in this category 
include aircraft weapons calibration shelter, armament and electronic 
shop, ground powered equipment shop, mogas storage, an addition 
to the cold storage building, a squadron headquarters, officers’ hous- 
ing, and an addition to the officers open mess. 

Regarding the bachelor officers’ housing, there is a requirement for 
127 spaces. They have housing existing or under construction for 
73 men, leaving a deficit of 54 spaces. The 1 request in this program 
is for 20 spaces, . which will still leave a deficiency. 

The request for the addition to the officers’ open mess in this pro- 
gram will complete the known requirements based on scheduled 
officers to be assigned to this base. 

In addition, authorization is requested for the construction of 260 
units of family housing with private capital under the provisions 

of title VIII of the National Housing Act as amended. 

Colonel Jackson. Mr. Chairman, there are a number of items at 
K. I. Sawyer. With your permission, I might mention some of the 
major items. 

The aircraft weapons calibration shop again, the aircraft field 
maintenance shop, engine buildup shop, an armaments electronics 
shop, the ground power equipment shop, cold storage, and an open 
mess for officers. Those are the larger items moneywise, Mr. 
Chairman. 

Most of the items that I mentioned are very similar to the ones we 
have discussed previously and are in the repetitive item category. 

Senator Stennis. How much do you have here for cold storage? 

Colonel Jackson. We have $200,000 for cold storage. I might 
point out that this is an addition. You may recall, Mr. Chairman, 
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that in the 1958 supplemental authorization bill we secured the first 
increment of authorization to deploy a SAC unit to this installation. 
This addition for the cold storage building is essentially required 
because of the superimposition of the SAC mission at K. I. Sawyer. 

Senator Stennis. You are just 7 miles there from the city. Can’t 
you get adequate cold storage facilities there for your food? You 
have down here “food.” 

Colonel Jackson. Yes, sir; it is exactly for food storage. That is 
correct, but the source of supply that supplies this particular in- 
stallation is about 400 miles away. 

Senator Stennis. You mean your Air Force supply ? 

Colonel Jackson. Yes, sir; through the central procurement process 
for food their source of supply, as I say, is around 400 miles away. 

I would like to mention also, Mr. Chairman, that we are requesting 
authorization here for 260 units of title A Capehart housing. 

Senator Stennis. How do you get along without this food re- 
frigeration unit now? 

Felons! JAcKSON. Well, sir, at the present time, they have about 
1,600, almost 1,700 square feet. Their requirement, however, is 6,000 
square feet. Now the SAC unit is not yet in there, Mr. Chairman, 
so they are able at the present time to get along. But again we are 
projecting our construction out against the period when these added 
loads will be at the installation. 

Senator Srennis. When the SAC unit gets in, will you be building 
them separate quarters and facilities? 

Colonel Jackson. No, sir. 

Senator Stennis. The airmen and the bachelor officers? 

Colonel Jackson. Of course, the SAC unit coming in will ob- 
viously require additional dormitories, it will require additional fam- 
ily housing, it will require additional BOQ’s, of course, to house the 
people. 

Senator Stennis. But will it be operated on a separate basis or 
how will you arrange that ? 

Colonel Jackson. No, sir; I think a good case in point is the cold 
storage building here. Instead of providing a separate cold storage 
building for SAC, we are merely adding to the one that exists, en- 
larging it, in other words, because of the increased load that is coming 
in to K. I. Sawyer. 

Senator Stennis. Well, will that be the general pattern ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Or is that the exception ? 

Colonel Jackson. No, sir; that is the general pattern, I would say, 
wherever we can possibly do it. Now there are some cases 

Senator Stennis. I mean right on this base ? 

Colonel Jackson. Yes, sir; on this base. 

Senator Stennis. With SAC coming in? 

Colonel Jackson. Yes, sir. 

Senator Stennis. The same fire department ? 

Colonel Jackson. Yes, sir. 

Senator Srennis. All right, do you have something you want to 
say, Mr. Ferry? 

r. Ferry. Just thinking, sir, that they assign family housing 
regardless of whether it is SAC or ADC depending on seniority and 
length of service of the officers and men. 
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Senator Stennis. What about this fence around here, your secur- 
ity fence? What do you fence up for SAC? 

Colonel Jackson. I am glad you brought that up, Mr. Chairman, 
because the House has that on their list to cut. This security fence is 
actually around the flight line, the flight line where SAC aircraft 
will be packed. We feel that this is an extremely important item. 
The name itself, of course, is not very glamorous, but this does keep 
unauthorized personnel away from the SAC aircraft, and that we 
consider to be extremely important. 

Senator Stennis. You mean this is out there where you keep one 
on the alert? 

Colonel Jackson. Both alert and those that we consider opera- 
tionally ready, Mr. Chairman. Of course, the fence itself cuts down 
on the manpower requirements. Without the fence it will require 
more guards to keep people away from the aircraft. 

General Dreyer. Access to SAC aircraft on the flight line, sir, can 
be accomplished only with appropriate pass, and it is checked by the 
air police. 

Every time anybody ever goes into the flight line of a SAC base 
that is done, and this is the fencing that is required so that all traffic 
is channeled through certain points of ingress and egress. 

Senator Stennis. You have to have some men, of course. 

General Dreyer. Only at the gates then, sir, with a fence. Other- 
wise you have to patrol it, sir. The fence saves you a lot of man- 
power. You have to maintain that security, sir. 

Senator Stennis. I remember once landing in Germany and they 
had a big dog out there just about the place we came down at the 
airport. 

reneral Dreyer. We use those too, but not a flight line, sir. 

Colonel Jackson. Only around the perimeter. 

Senator Stennis. Do you have anything else you want to say about 
this? 

Colonel Jackson. No, sir. 

Senator Stennis. All right, what is your next one? 


KINGSLEY FIELD, KLAMATH FALLS, OREG. 


General Dreyer. The next location to be considered is Kingsley 
Field which is located approximately 5 miles southeast of Klamath 
Falls, Oreg. The mission of this base is for an Air Defense Command 
fighter unit. The total program being requested at Kingsley Field 
amounts to $976,000. It consists of five items. 

The first item is for replacement of approach lighting on the south 
end of the primary runway to permit safe operation of high per- 
formance jet aircraft under all types of climatic conditions. 

The second item is for an aircraft weapons calibration shelter 
needed to perform scheduled and unscheduled boresighting and har- 
monization of installed fixed fire control systems on assigned aircraft. 
No facilities are available that can be utilized for this special purpose. 

The third item is for an armament and electronic shop needed to 
maintain and repair the equipment and accessories used in the assigned 
aircraft for airborne communications, armament, cameras, and navi- 
gational systems. 
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The fourth item is a security fence to be constructed around the 
flight line operations area and the aircraft fuel storage area to prevent 
unauthorized access of personnel to these critical areas. 

The last item requested for Kingsley Field is for land fee purchase, 

uired at the site for the new approach lighting system icine in- 
stalled in this program. 

Colonel Jackson. The items, Mr. Chairman, are five. They are: 
Approach lights, the aircraft weapons calibration shelter again, an 
A. & E. shop, security fence, and land. The land I might mention, 
Mr. Chairman, is required for the approach lights. The security 
fence at Kingsley is a similar item to the one we discussed at K. IL. 
Sawyer. It was deleted by the House. We feel that it should be 
reinstated. 

Senator Stennis. What reason did the House give, if any, about 
the fences ? 

Colonel Jackson. They just felt that the function could continue 
to be performed by using guards and patrols. There is no question 
but what it can, but it is going to cost more people to do it that way. 

Senator Stennis. Do you use civilian guards or men who are in the 
service 

Colonel] Jackson. Normally airmen. 

Senator Stennis. Normally airmen. Do you use anything except 
airmen ¢ 

Colonel Jackson. I have seen some bases, Mr. Chairman, where 
they use civilian guards at gates and things of that nature. 

yeneral Dreyer. I don’t think SAC ever does though, sir. 
Senator Stennis. All right, next item. 


KINROSS AIR FORCE BASE, SAULT SAINTE MARIE, 
MICH. 


General Dreyer. The next location is Kinross Air Force Base, 
located approximately 3 miles southeast of Kinross, Mich. The 
planned use of this base is for an Air Defense Command fighter mis- 
sion, an air defense missile mission and a Strategic Air Command 
bomber mission. The total program being requested for Kinross totals 
$1,755,000. The majority of the items contained in this request con- 
sist of a third increment of facilities required by the Strategic Air 
Command mission at Kinross, which was initiated through the fiscal 
year 1958 supplemental construction program. All items in support 
of the Strategic Air Command mission are deficiencies, and there are 
no facilities existing which can be utilized for the Strategic Air Com- 
mand functions involved. 

Strategic Air Command facilities in this category include a special 
weapons training building, an addition to both the aircraft field 
maintenance shop and aircraft engine and inspection repair shop, a 
ground powered equipment shop and a multicubical storage magazine. 

The remainder of the items making up this program at Kinross 
consist of items required solely by the Air Defense Command or which 
will be used jointly by Air Defense Command and Strategic Air Com- 
mand. These facilities include an aircraft weapons calibration 
shelter, an armament and electronics shop and an airmen’s dormitory. 
With respect to the airmen’s dormitory project requested in this pro- 
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gram, the requirement for troop housing is 1,840 spaces, and while 
1,568 spaces exist or are under construction, there is a deficit of 272 
spaces. 

The 200 man-spaces requested in this program will still leave a smal] 
troop housing deficiency. 

In addition, authorization is requested for the construction of 285 
units of family housing with private capital under the provisions of 
title VIII of the National Housing Act. 

Colonel Jackson. There are a number of items here, and the pattern 
is very similar to K. I. Sawyer. 

Kinross, again, is one of the installations which we began to con- 
vert to B-52 capability through the 1958 supplemental authorization 
bill. The items as you can see are virtually similar to those at K. I. 
Sawyer. The major items are an aircraft calibration shelter, an 
A. & E. shop, aircraft field maintenance shop, engine inspection and 
repair shop, and airman dormitories. 

There are in addition, Mr. Chairman, 285 units of family housing 
we are requesting under the authority of the Capehart Act. 

Senator Stennis. What is the reason for that ? 

Colonel Jackson. The family housing, Mr. Chairman? 

Senator Stennis. Yes. 

Colonel Jackson. This is a very isolated installation, Mr. Chair- 
man, and with the buildup of this base because of the SAC mission, 
we feel that this is a very good and urgent requirement. 

Senator Srennis. Is that that only reason for this additional 
request ? 

General Curtty. No, sir; Mr. Chairman. In addition to that this is 
a base where there is a lack of adequate community support. 

In other words, we have very little community support to rely on 
relative to our requirement. Our deficiency in housing against the 
285 required is something over 700, 725 to be exact, so you can see that 
we are sort of being relatively conservative and cautious in this 
requirement here as opposed to using community assets. 

enator Stennis. All right, Mr. Clerk. If you have anything on 
these just speak right up. There is nothing else you wish to say, on 
that one? 

General Dreyer. No, sir. 

Senator Srennis. What page is this item storage base? 

Colonel Jackson. Yes, sir, multicubicle magazine. Mr. Chairman, 
this is to provide a reinforced concrete type structure for the storage 
of SAC special weapons. 

Senator Srennis. All right. Call your page number when you 
are calling a new installation. 


McCHORD AIR FORCE BASE, TACOMA, WASH. 


Genera] Dreyer. McChord Air Force Base is the next location to 
be considered and it is located approximately 1 mile south of the city 
of Takoma, Wash. The planned use of this base is for an Air De- 
fense Command fighter unit, an Air Defense Command sector head- 
quarters, a Strategic Air Command tanker mission, and a Military 
Air Transport Command troop carrier mission. The total program 
being requested at McChord totals $598,000. It includes three items, 
as follows: 
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The first item involves modification of two existing air passenger 
terminal buildings to provide a squadron operations building for 
tanker operations of the Strategic Air Command. This project will 
obviate the necessity of construction a new building for the purpose 
intended. 

The second item is an armament and electronics shop to provide 
space to perform maintenance and repair of electronic equipment and 
related accessories or assigned fighter aircraft. There are no struc- 
tures existing that can be converted or utilized for this purpose. 

The last item is for water supply storage required for completion 
of the fire-protection system in three existing hangars. The sprinkler 
systems are under construction at the present time and the accomplish- 
ment of this project will insure a complete fire-protection system. 

Colonel Jackson. It consists of three items, Mr. Chairman— 
a squadron operations building, which is actually a modification of 
some existing space to provide for this function; an armament elec- 
tronics shop, which is similar to the ones we have discussed pre- 
viously ; and water supply storage. 

Senator Stennis. You mean you have a deficiency of water there? 

Colonel Jackson. Yes, sir. This particular water supply storage 
that we are requesting here would provide water for the deluge sys- 
tem in three hangars which have already been constructed at 
McChord. 

It is fire protection, in other words. 

Senator Stennis. This is another one that has additional require- 
ments because of SAC, is that correct ? 

Colonel Jackson. Well, partly, yes, sir. This, instead of being a 
heavy bomber installation, will get one of the SAC tanker units. 

Senator Stennis. How many tankers will you locate there? 

Colonel Jackson. There will be 20, Mr. Chairman. 

Incidentally, they will be the jet-type tanker. 

Senator Stennis. You are not building any other kind now, are 
you? 

Colonel Jackson. We are providing facilities for the other types 
for the northern redeployment with which I think you are familiar, 
which we started through the 1958 supplemental. But this is not 
one of the installations. It was initially a thought that we would 
put the propeller type in there, but it later developed that it would 
be more proper to put the jet-type tanker in here. 

Senator Stennis. I didn’t think we were increasing anything now 
for propeller tankers. 

Colonel Jackson. Yes, sir. The amount of money in this program 
for that is not very much, but in the operational briefing I think you 
were shown how it is necessary to redeploy them northward to get 
them ahead of the aircraft which they service. There are a few 
follow-on facilities, Mr. Chairman, that are being programed in this 
bill for that. 

Senator Stennis. I missed that point. 

General Dreyer. They have to be deployed forward, sir, to ren- 
dezvous with the faster aircraft that are coming from more southerly 
bases. That is the purpose of the redeployment forward of the 
propeller-driven aircraft. 
Senator Stennis. All right. 
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MINOT AIR FORCE BASE, MINOT, N. DAK. 


General Dreyer. The next location to be considered is Minot Air 
Force Base, which is located approximately 14 miles north of the 
city of Minot, N. Dak. The planned use of this base is for an Air 
Defense Command fighter unit, an air defense missile mission, an 
Air Defense Command sector headquarters, and Strategic Air Com- 
mand bomber mission. The total program being requested amounts 
to $3,419,000, and consists of the following items: 

The first item is for a special weapons training building, needed 
to train personnel in the handling of special weapons. ‘There are 
no facilities existing on the base that can be utilized for this mission. 

The next item is an aircraft weapons calibration shelter, required 
for boresighting and harmonization of installed fire-control systems 
on assigned fighter aircraft. 

The next two items for Strategic Air Command are additions to 
the field maintenance and engine inspection and repair shops on this 
base. The requirement for the field maintenance shop is 48,000 square 
feet, of which 32,500 square feet exists or is under construction, leay- 
ing a deficit of 15,500 square feet. ‘This request will complete the 
total requirement for this facility. The requirement for engine re- 
pair shop is 21,208 square feet, of which 11,069 square feet has been 
previously programed, leaving a 10,139-square-foot deficit. The re- 
quested facility will fulfill the total requirement. 

The next item is for an armament and electronic shop, needed to 
maintain and repair delicate equipment and accessories used in fighter 
aircraft assigned to this base. No facilities exist on the base that can 
be used for this function. 

The next item is a ground powered equipment shop for the Strategic 
Air Command mission which is required for the maintenance and 
repair of approximately 227 pieces of equipment. About 4,297 square 
feet exists at Minot for this activity, and the requested 5,000 square 
feet will fill approximately 80 percent of the requirement. 

The next item requested is a multicubicle storage magazine for 
Strategic Air Command to store weapons. The 4,758 square feet 
requested in this program will complete the balance of the total require- 
ments for this facility. 

The next item provides 1,800 square feet small arms ammo storage 
building for Strategic Air Command for the storage of 20-millimeter 
reserve and training ammunition, handling equipment, and tools. 
These ammunition items cannot be stored in the open as they would 
become unserviceable. 

The next item requested is for airmen dormitory. The total re- 
quirement is for 2,440 spaces, with 1,932 spaces, either existing or under 
construction, leaving a deficit of approximately 508 spaces, based on 
presently known deployment. The 200 men requested will partially 
satisfy the remaining deficiency. No substandard dorms exist at 
Minot. 

The next item is for a 400-man dining hall for assigned personnel. 

The next item will provide utility support for the items in this 
program. 

The next item will provide an addition to the central heating plant 
in lieu of using heaters in various buildings on the base. The total 
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capacity required is 3,750 horsepower, of which 3,000 horsepower is 
existing or under construction, leaving a net deficit of 750 horsepower, 
which will be wholly satisfied by the contruction of this project. 

The last item is for construction of an additional 425,000-gallon 
elevated water storage tank which with the 900,000 gallons existing 
or under construction will satisfy 90 percent of the water requirement 
at Minot. 

In addition, authorization is requested for construction of 320 units 
of family housing with private capital under the provisions of title 
VIII of the National Housing Act. 

Colonel Jackson. Mr. Chairman, there are at Minot a number of 
items again similar to the pattern at K. I. Sawyer and Kinross. 

The mission of this base is very similar to those two bases and of 
course the items that we are requesting are likewise in that category. 

Senator Stennis. When was this base first started ¢ 

Colonel Jackson. Mr. Chairman, subject to correction on this, I 
believe the first authorizations were in 1954 or 1955, and it was 
initially started you may recall as a fighter-interceptor base. Begin- 
ning with the 1957 program there was authorized the first items for 
the conversion of this base to a heavy bomber configuration. 

Senator Stennis. Well, you have authorization not yet in inventory 
$48 million. 

Colonel Jackson. Yes, sir. You see, this base was started you 
might say from a virgin field, and there has been a tremendous con- 
struction program going on up there for the past 3 or 4 years. 

Now this authorization not in inventory, Mr. Chairman, many of 
these facilities are virtuaily complete, but a lot of them have not yet 
been picked up in inventory because for one reason or another they 
are not yet wholly and fully 100 percent finished. 

Senator Stennis. Do you know whether any of those authoriza- 
tions will be unused or, due to changes in circumstances, become 
obsolete ? 

Colonel Jackson. To the best of my knowledge, sir, all of the au- 
thorizations which have been granted at Minot have been almost fully 
utilized. I don’t have at my fingertips a complete rundown on all 
of it, but I am pretty certain that virtually all of it has been utilized. 

Senator Stennis. This item over here says authorization in this 
request $8,619,000 including as I read it what is that? 

Colonel Jackson. $5,200,000. 

Senator Stennis. For Bomare. 

Colonel Jackson. Yes, sir. 

Senator Stennis. Is the breakdown on that in another book? 

Colonel Jackson. Yes, sir. That is in section 302 of the bill. It is 
one of the Bomarcs that we were discussing this morning, sir, one of 
the five. 

Colonel Epmonps. I can give you the amounts that we have under 
construction in the previous years, Mr. Chairman, if that would be 
helpful. 

Senator Stennis. Yes, I think it would, especially in this ease. 
This is a new project. 

Colonel Epmonps. In 1959 we have a total of $2.7 million under 
construction. In the supplemental we have a million and a half un- 
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construction. In the 1957 law we have, rounded off, $5 million un- 
der construction. 

Now many of these items are scheduled for completion duri 
this year, even some of the 1957 items. For example, some dormi- 
tories were finished just in January, and our inventory cutoff for this 
bill was last June 30, some of these items won’t be picked up in actual 
inventory until some time during the year. Most of the 1958 items 
and the 1959 will be completed during this year and the coming year, 

I can go on back a little further. In 1956 we only had $700,000. 

Senator Stennis. It seems to me that when you come in asking for 
$3.5 million for authorization, that you would have something that 
you could surrender and then say the net gain is only $2 million or 
$1 million. 

Colonel Epamonps. If I recall correctly, sir, we had to get a small 
deficiency authorization last year because some of these authoriza- 
tions were not quite enough to finish that previously authorized. 

I am pretty sure we have practically no unused authorization left 
at this particular base. 

The prices have been a little high at this base. 

Colonel Jackson. Mr. Chairman, I certainly understand your con- 
cern, but on the other hand, I think that it must be understood that 
this is a brandnew base, and as a brandnew base we are accommo- 
dating a fighter-interceptor unit, we are accommodating a heavy 
bomber unit and we also are accommodating a SAGE mission as well 
as an air defense missile unit. 

Now, the estimated total for this installation is around $78 million. 
It is going to take every cent of it to provide that type of capability. 
That is about normal. 

Senator Stennis. I remember we had quite a round over the author- 
ization of this, the location of it originally. 

Colonel Jackson. I believe that’s right. 

Senator Stennis. And I think it was said it was not going to cost 
over about $30 to $35 million total ? 

Colonel Jackson. Yes, sir. When they were talking in terms of 
a fighter interceptor mission that was just about right, but since then 
we have virtually tripled the mission of this installation. 

Senator Srennis. You have added the bombers and now you are 
adding the Bomarce ? 

Colonel Jackson. And SAGE. 

Senator Stennis. And SAGE? 

Colonel Jackson. Yes, sir. 

Senator Stennis. $7,900,000? 

Colonel Jackson. Yes, sir. A heavy bomber installation just for 
one squadron, if you were to build it by itself would run $50 million, 
just by itself. 

Senator Stennis. Well, there is a vote and it will take me 20 minutes 
from the time I leave here until I get back at best. That will make 
it 5:20, gentlemen. We will meet in the morning at 10: 30 and I would 
come back this afternoon but it seems like that by the time I can get 
back it will be pretty late. 

Let’s be ready to start promptly and move right along as soon as 
we have enough attendance. We ought to be able to cover a consider- 
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able amount tomorrow, and I hope you will be ready tomorrow after- 
noon and we will just use the whole day to discuss these line items. 

All right, the committee will now take a recess until 10:30 tomorrow 
morning. 

T 4 you very much, gentlemen. 

(Whereupon, at 4:55 p.m. the committee recessed, to reconvene at. 
10:30 a.m., Tuesday, March 24, 1959.) 
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TUESDAY, MARCH 24, 1959 


U.S. SENATE, 
SUBCOMMITTEE ON MiniIrary CoNsTRUCTION 
OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 


The subcommittee met, pursuant to recess at 10:30 a.m., in room 212; 
Senate Office Building. 

Present: Senators Stennis (presiding), Jackson, Engle, and Case. 

Also present : Senator Martin (Iowa). 

Harry Wingate, chief clerk, and Gordon A. Nease of the com- 
mittee staff. 

Senator Stennis. The committee will come to order. 

This is an open hearing. Good morning, gentlemen. We will 
continue our consideration this morning in open session of title III 
of the bill, S. 1086 which relates to the Air Force. At the time of 
adjourment yesterday we were considering line items relating to the: 
Air Defense Command and had just completed discussion of the 
Minot Air Force Base, N. Dak. 

The next item for consideration is NORAD Headquarters at Colo- 
rado Springs area. 

We left out for further consideration today the items that Senator 
Case was inquiring about. I believe that was Duluth. 

General Dreyer. Yes, sir. 

Senator Stennis. If you have those ready today—do you? 


TESTIMONY OF BRIG. GEN, C. F. DREYER, AFOCE, HEADQUARTERS, 
U.S. AIR FORCE—Resumed 


General Dreyer. No, sir, I don’t believe we have all that infor- 
mation assembled yet, sir. It isa rather lengthy item. 

Senator Stennis. We would not take it up until Senator Case was 
here anyway. 

Just a special word at the beginning about this NORAD building. 
I believe you said this was a $10 million initial authorization for what 
would be a total of about how much ¢ 


NORAD HEADQUARTERS, COLORADO SPRINGS, COLO. 


General Dreyer. The figure given to you yesterday, sir, was about 
$25 million. I would like to make a correction to that this morning, 


Could I make a statement on this, please, sir? 
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Senator Stennis. Yes. 

General Dreyer. The decision of the Joint Chiefs of Staff as to 
the location of this facility was based on a study made by an architect- 
engineer firm, Parsons, Brinkerhoff, Hall & McDonald, of New York, 
under contract to the Corps of Engineers to make a study of the ap- 
propriate place in the Colorado Springs area to locate this facility, 
and then to come into this headquarters, our headquarters, with their 
costing out of several of the most favorable sites for our considera- 
tion. 

As a consequence of that, the Joint Chiefs of Staff announced the 
Cheyenne Mountain site as the site that would be selected. 

This involved an estimated cost that was worked up by the archi- 
tect-engineer of $28,544,000. Now that has been reviewed along the 
line by the Corps of Engineers and ourselves, and up to this point 
that is the best cost estimate we have for the completed facility. 

As we pointed out before, the $10 million is just to get started on 
the excavation for the final construction, but that is our best estimate 
of the completed costs, $28,543,000. 

Senator Stennis. Gentlemen, from what little I know about it, I 
think you need the installation all right. I am certainly not going 
to oppose it. But it seems to me that we ought to have more before 
us before authorizing $10 million on what is estimated now to be a 
$28 million project. 

It seems to me that we ought to have more before us than your 
just saying you are going to build it in a mountain. That is about 
all you have now, isn’t it? 

General Dreyer. No, sir; we have considerably more than that in 
this architect-engineer study. It shows the configuration of the struc- 
ture and it gives some detail as to how it would be designed and what 
sort of protection it will provide for us and how the special utilities 
and the special type of construction, which obviously will be neces- 
sary in this type of a structure, will be designed. 

We can, of course, give a special briefing of what we know on that, 
sir, at your convenience, from the architect-engineer study and the 
engineering details that we do have before us now. 

Senator Stennis. I can see where you can make a pretty strong 
showing, but I think we ought to get down more to just what these 
different items are going to cost. Otherwise I don’t see what this 
committee or any committee is for, unless it is to get these line items 
in here, at least the major ones, bring them out into the open, give 
anyone a chance to shed light on the subject that might be inclined 
to, let you testify on them and see if there is any additional facts 
that are needed and so forth. 

General Dreyer. Well, sir, we would be very happy to furnish 
that additional information. There is one point I would like to make 
with regard to the importance of getting this item in this program 
this year, and in volume III we have the justification for this struc- 
ture which I cannot give at this particular session. 

Senator Stennis. Yes, I understand. 

General Dreyer. And I think it will become apparent that the 
timing insofar as this relationship with its ultimate function is con- 
cerned we must get started on it this year or it will be too late to 
perform its primary mission. 
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Insofar as some of the other costs are concerned which were ques- 
tioned yesterday with regard to administrative-type space and base 
support type space and that sort of thing, we feel at this particular 
point that ultimately, yes, we would require some additional admin- 
istrative space to go along with this CCC. However, that particu- 
lar facility will have to take its chances with future programs like 
any other item in our construction program. 

enator STENNIs. You are not going to ask for that now. 

General Dreyer. No, sir, not at this time. 

Senator Stennis. The committee, nevertheless, will ask you for an 
outline of what you think you will most probably ask for later. Let’s 
get the whole package in here now, good strong reasons for it that 
will stand any kind of criticism. 

General Dreyrr. Would you like that in the form of a written 
statement, sir, or in the form of a presentation ? 

Senator Stennis. Yes, just as far as you can go. I just don’t want 
to go into the project blindfolded. I don’t think it is necessary to do 
it that way. 

General Dreyer. We can do that. 

Senator Stennis. I can’t yet see where, if you have been getting 
along without it for all these years, that you have just got to have it 
in this one particular bill. I don’t see that point. You can explain 
that in executive session. 

General Dreyer. Yes, sir. 

Senator Stennis. Although I am not against the project. I think 
you ought to have a new set up out there. 

General Dreyer. What we have been doing in the past, sir, is not 
what we expect to do in the future. 

Senator Stennis. All right, let’s defer all of it then until we go 
into executive session. 

General Dreyer. Yes, sir. 

Senator Stennis. All right. 

Next item, please? 


OTIS AIR FORCE BASE, FALMOUTH, MASS. 


General Dreyer. The next location is Otis Air Force base which is 
located approximately 7 miles northeast of Falmouth, Mass. The 
planned use of this base is for an Air Defense fighter mission, three 
airborne early warning and control squadrons, an Air Defense missile 
mission and a Strategic Air Command tanker mission. The program 
being requested totals $1,234,000 and consists of the following items: 

The first item is for the installation of 1,500 feet of stroboscopic 
approach lights and replacement of 1,500 feet of existing lights on 
the northeast end of the runway to bring the entire system up to ac- 
ceptable standards. This work is required so that operational safety 
of aircraft and personnel can be achieved under adverse climatic 
conditions. 

The second item is an aircraft weapons calibration shelter. This 
building is needed so that harmonization of installed fire control sys- 
tems on assigned fighter aircraft can be made. 

The third item is a communications and electronics shop for Stra- 
tegic Air Command needed to provide operational maintenance and 
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repair of electronic equipment and accessories used in the KC-97 
tanker aircraft. The 5,000 square feet requested here will fill the total 
deficiency. 

The fourth item is a ground-powered equipment shop for the main- 
tenance of 403 pieces of equipment. Without this facility, the opera- 
tion must continue to be performed either in the open or crowded into 
existing hangar space which is highly unsatisfactory. 

The fifth item for Strategic Air Command is an addition to the 
parachute and dinghy shop. The total requirements is 13,520 square 
feet of which 6,640 square feet exists, leaving a deficit of 6,880 square 
feet, requested in this program. 

The last item in this program for Otis Air Force Base is an addition 
to the base warehouse, required to support Strategic Air Command 
activities. This is a new requirement generated by the assignment of 
a refueling squadron to Otis. Only 41,575 square feet of flight-line 
warehouse exists which is entirely occupied by parts and supplies in 
support of aircraft presently operating at Otis. The requested 20,90) 
square feet in this program will provide needed space to support the 
new requirement. 

Senator Stennis. Those things will be your regular needed items 
on these other bases ? 

Colonel Jackson. Yes, sir; I was just getting ready to say that 
these are very similar to the same types of items we have discussed 
at other bases. 

Senator Srennis. What about your warehouse there? That is 
additional ? 

Colonel Jackson. Yes, sir. They haye a demonstrated requirement 
for about 222,000 square feet. Now at Otis at the present time they 
only have 163,000 square feet, and of that, only 42,000 is in the perma- 
nent category. 

The balance of it is World War II temporary-type warehouse space. 
But even with this that we are requesting here, we will continue to 
have to use the temporary space in order to have enough warehouse 
space to satisfy the requirements. 

Senator Stennis. I just think with as much construction as we 
had during World War II and afterward in this thickly populated 
area in Massachusetts, that just for a pure storage matter, it seems 
to me like you have this much warehouse space of some kind around 
there somewhere, if not on these premises somewhere nearby. 

Do you know whether there is any additional space ? 

Has any one really gone out and looked for it as a man would look 
for something that he already had, so he could keep from spending 
more money ? 

Colonel Jackson. Mr. Chairman, Otis as you know it was an old 
Army installation during the war. 

Senator Stennis. Yes. 

Colonel Jackson. And because of that, of course, there is an awful 
lot of temporary type facilities up there. But for warehouse space, 
you have to have some degree of floor loading or you just can’t store 
facilities in the building. 

Now there are a number of old temporary dormitories up there, 
but the structural condition of those is such that I just don’t think 
they would serve as a warehouse or for warehouse space. 
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As you pointed out, they do have warehouse space there, but there 
is only 163,000 square ’ feet, and based on their projected requirement, 
it just is not enough. 

Senator Stennis. What is the unit cost of this? 

Colonel JACKSON. $6 a foot, sir. 

Senator Stennis. Is that the ceiling on the warehouse now ? 

Colonel Jackson. Yes, sir, that is the congressional limitation. 

Senator Stennis. Can you build it inside that ceiling ? 

Colonel Jackson. Our current cost estimate indicates that it is 
going to cost $6, Senator. Now in the actual bids may come in some- 
what under that. 

Senator Stennis. What is your opinion about it ? 

Colonel Jackson. I would defer to Colonel Edmonds our construc- 
tion expert. Perhaps he has a little better idea than I. 

Colonel Epmonps. Senator, we have had considerable difficulty in 
the past in staying within that $6 ceiling, and in some cases we have had 
to get waivers from Office Secretary of Defense, which is permitted in 
the bill. We used to run around $6.50, between $6 and $7, but we 
have cut down the criteria to the absolute minimum and we go out 
with the absolute minimum, and then it depends on what contractors 
bid on it as to what we will have to pay for it. 

Senator Stennis. I remember when we set that limitation we gave 
you an out on it in case you had to use it. What about giving us a 
statement here reviewing the last 12-month completed period, just 
showing how much you had to go out of it? 

Colonel Epmonps. All right, sir. 

Senator Stennis. And what has been the average cost for some 
comparable period that you can get the figures up on? 

Colonel Epmonps. Yes, sir, we can furnish that for the record, Mr. 
Chairman. 

(The information requested is as follows :) 


Warehouses contracted in fiscal year 1956, fiscal year 1957, and fiscal year 
1958—Items indicated by asterisk (*) are those on which a waiver of the 
$6 price was obtained from OSD 

Fiscal (Scope, square| Cost, square 

Base year | feet foot 

| program | | 


| 


I I ise etn elcnienBincmenecs 1958 89, 330 $5. 55 
Bergstrom Air Force Base, Tex.____......_...____-_____-_-_____-- 1957 40, 000 | 3. 25 
Se I TO ed ties phuddsdunadacaniebocbe~ 1956 349, 121 3.35 
ee ee nen ccunndceneeecsacensanaces 1956 44, 673 *7.00 
Dow Air Force Base, Maingé____-_-_-- tuS5d-28 sai 4 deatits ee re 40, 000 | 5. 79 
Dyess Air Force Base, Tex ign a rear daesas hiireiiergnisaeae 1956 40, 000 | 4. 43 
Ellsworth Air Force B: ase, S. Ee ee ers if B2 1956 40, 000 4. 63 
Forbes Air Force Base, Kans aaa ak neeoie - 40, 000 5. 60 
Glasgow Air Force Base, ee aie a 1956 40, 800 | *6. 31 
Grand Forks Air Force Base, Nebr___......-.-.-.-.-.---.-------- | 1958 35, 493 | 5. 38 

| 1958 29, 039 | 5.48 
Gray Air Force Base, Tex__________._-.--- SJL. adil See 10, 000 5. 81 
ND Oa eer een ee 51, 124 *6. 96 
Minot Air Force Base, N. Dak_______------- Fe 3 coe dncaen Z 1958 33, 238 | 4.80 
Olmsted Air Force Base, Pa. ......:......-.-...-.-.-...---. eu 1956 480, 000 *6. 73 
Peearn Al Porce naes. N.Y. ..........--..-.-.<-....-----a<- _| 1956 40, 000 ! 7. 25 
Sheppard Air Force Base, Tex_.............-.-.-.-...---- sadadodd | 1958 73, 330 | 5. 65 
Walker Air Force Base, N. Mex__..._--..----------- S6—gh ccs ee 40, 000 5. 30 
Whiteman Air Force Base, Kans_____....-.---------- sodicuut ' OOO 20, 200 | 5. 04 
a ee I TR NO oN csc es pends dpeatacensas } 1956 | 20, 960 4. 98 
ee nn ee ag Shan naa iiecicn _| 1956 84, 800 4.45 


NoTE.—The above costs result in a weighted average of $5.38 per sq. ft. 
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Senator Stennis. Make a note of that, Mr. Clerk. We want to 
call that to the committee’s attention. 

All right, it seems to me like your projects there, assuming the 
warehouse is all right. 

What is your next item ? 


OXNARD ATR FORCE BASE, CAMARILLO, CALIF. 


General Dreyer. Oxnard Air Force Base is located approximately 
2 miles west of Camarillo, Calif. The planned use of this base is 
for an Air Defense command fighter unit. The program being re- 
quested at Oxnard involves two items amounting to $357,000. One 
item is for replacement of the existing 1,000 feet of approach lights 
with 3,000 feet of standard lighting including threshold lights and 
roll bars. It will enable pilots to make accurate landings under ad- 
verse weather conditions. 

The last item requested in this program is for acquisition of land 
for the approach lighting system requested above. 

Mr. Chairman, I would like to make a change in that total amount, 
reducing it from $357,000 to $255,000. This change is brought about 
by a change in the second line item now listed as land fee purchase, 
14 acres at $139,000, which we would like to change to land restric- 
tive easement, 15 acres, $37,000, a reduction of $102,000. 

Senator Srr NNIs. You just w ant to get. an easement now ? 

General Dreyer. Yes, sir. 

Senator Srennis. For what? What is the nature of the ease- 
ment ? 

Colonel Jackson. Mr. Chairman, that easement goes with the ap- 
proach lights, the item that you see there, the No. 1 item. 

Senator Stennis. All right. 

The next base? 


RICHARDS-GEBAUR AIR FORCE BASE 
KANSAS CITY, MO. 


General Dreyer. The next location to be considered is Richards- 
Gebaur Air Force Base located approximately 1 mile north-north- 
west of Belton, Mo. The planned use of this base is for an Air De- 
fense Command fighter unit, an air defense sector headquarters, an 
air division headquarters, and a troop carrier and air reserve navi- 
gational training mission of the Continental Air Command. The 
total program being requested amounts to $866,000. It includes the 
following items: 

The first item is for aircraft weapons calibration shelter, required 
to provide a structure where boresighting and harmonization of fire 
control systems in assigned fighter “aircraft can be performed. No 
facilities exist on the base for this purpose. 

The second item requested in this program is for an armanent and 
electronics shop for the maintenance and repair, under controlled 
and dustproof conditions, of all electronic equipment used in the 
fighter aircraft at this base. Nothing exists that can be utilized or 
converted for this purpose. This item will satisfy the total require- 
ment for this facility. 
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The third item is for a chapel annex building, to provide ——- 
personnel and their dependents a facility adjacent to the present 
chapel, in lieu of conducting religious education in scattered buildings 
on the base. 

The last item in this program will provide utilities to support the 
new facilities in this request. 

Senator Stennis. What are your utilities? 

Colonel Jackson. The major portion of that, Mr. Chairman, is 
3,600 feet of underground steam lines and it also provides utility 
support for the three items which you see in the program, outside 
utilities. 

Senator Stennis. When you say utilities support, you mean elec- 
tricity, water? 

Colonel Jackson. Yes, sir; electricity, water, power, sidewalks, 
roads, items which are needed to make that partic ular item functional 
and usable. 

Senator Srennis. All right, next item? 

General Dreyer. The next item is on page 104, siz 


SELFRIDGE AIR FORCE BASE, MOUNT CLEMENS, MICH. 


The next location to be considered is Selfridge Air Force Base 
located approximately 3 miles northeast of Mount C lemens, Mich. 
The planned use of this base is for an Air Defense C ommand fighter 
mission, a Strategic Air Command tanker mission, and a Continental 
Air Command troop carrier mission. The total program being re- 
quested amounts to $925,000 and consists of the following items: 

The first item is for an aircraft weapons calibration shelter needed 
to provide maintenance of fire control systems on assigned fighter 
interceptor aircraft at this base. Protection from the elements is 
necessary to perform this intricate work. 

The next two items are for Strategic Air Command and will pro- 
vide an engine inspection and repair ‘shop and a communications and 
electronics shop. The requirement for the first item is 16,600 square 
feet, with 3,800 square feet existing, leaving a deficit of 12,800 square 
feet. This request will satisfy the total requirement for this item. 
Nothing exists to accommodate the second item which is needed for 
maintenance and repair of electronic equipment on the assigned tanker 
aircraft. 

The last item in this program for Selfridge is for construction of a 
second water supply line from the existing water supply system to the 
base. The existing line is badly corroded and the flow is so seriously 
reduced that it cannot provide the quantity of water needed for daily 
consumption. 

Colonel Jackson. Mr. Chairman, I would like to point out that the 
first three items are similar to the ones we have just discussed in detail 
before. The water supply would provide a second water supply line 
from the Mount Clemens water system to the m: un cantonment area. 
Now, the line that is now in existence is some 27 years old and has 
shown serious signs of restriction, and they are just not getting the 
water flow out of it that is necessary to support the base. This par- 
ticular line here will alleviate that problem. 

_ Senator Srennis. This is an old installation there, I see. It started 
in 1917. 
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Colonel Jackson. That's right, sir. 

Senator Srennis. Reactivated in 1922. What was it all these years, 
Army installation ¢ 

Colonel Jackson. Prior to the unification, yes, sir, it was an Army- 
Air Corps installation but it has been built as an airfield from its 
inception. 

Senator Srennis. These additional requirements are due to the fact 
that you put these fighter interceptor squadrons in there / 

Colonel Jackson. Yes, sir. The first item is due to that. The 
second two items are a SAC requirement, a SAC unit that is going 
into this installation. 

Senator Stennis. Do you buy this water from the city or do you 
have your own supply? 

Colonel Jackson. This, I believe, is our own supply, Mr. Chairman. 
This merely provides a line to provide enough flow to satisfy the re- 
quirements of the installation. 

Senator Stennis. Flow from where? 

Colonel Jackson. From the supply point to the installation. 

Senator Srennis. All right, next item? 


SUFFOLK COUNTY AIR FORCE BASE, WESTHAMPTON 
BEACH, N.Y. 


General Dreyer. The next location to be considered is Suffolk 
County Air Force Base located approximately 3 miles north of West- 
hampton Beach, N.Y. The planned use of this base is for an Air 
Defense Command fighter mission and an Air Defense Command 
missile mission. The program being requested for Suffolk County 
totals $269,000. It consists of a request for installation of 1,500 feet 
of additional approach lighting and replacement of the existing 1,500 
feet on the northeast end of the runway. Also included in the program 
is acquisition of necessary land for this system. This project is needed 
so that pilots can make safe landings under minimum ceilings and 
visibility. 

Senator Stennis. You say this is Suffolk County Air Force Base. 
It is just named for the county, is that right? 

Colonel Jackson. Yes, sir, that is correct, Suffolk County, N.Y. It 
is on Long Island. 

Senator Stennis. You own all of this? 

Colonel Jackson. No, sir. This particular installation, I believe is 
leased. 

Senator Stennis. For how long? 

Colonel Yares. 1962. 

Senator Stennis. Just leased until 1962? 

Colonel Yates. At the present time. 

Senator Stennis. What rights do you have to renew it? You mean 
you are just there and you don’t have any guarantee to stay there! 

Colonel Yates. We are trying to negotiate now to renew the lease. 

Senator Stennis. You are putting a missile squadron in there. Is 
there any particular reason why it should go there rather than some- 
where you have title to the land ? 

Colonel Jackson. Mr. Chairman, this base as has been stated is 
under lease. There has been a project under active consideration within 
the Air Force to actually buy the land. 
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The price is rather high as it stands right now, and prior to proposing 
purchase of this land we are attempting to renegotiate the lease. 

Now, of course, if we are not successful, then we will have to come in 
with a project to purchase it, but I don’t think there is any question but 
what in view of the investment we have here that we will have to do 
something in order to maintain the land. 

There is no question about that. 

Senator Stennis. You are not waiting for the land to get cheaper or 
lower priced to buy it, are you ? 

Colonel Jackson. No, sir. We are trying to negotiate a more 
favorable price than is currently being estimated. 

Senator Stennis. That is what I did down home after World War 
II. I waited for the land to go down to buy a certain piece. 

Colonel Jackson. There was serious consideration given to putting 
an item in this program for purchase of this particular installation. 

Senator Stennis. Well, 1 know what your problem is there. If you 
have anything there where you own the land it seems to me I would 
put a missile squadron on it. 

General Dreyer. It is built now, practically completed, the Bomare 
missile facility is. 

Senator Stennis. Is that the exception to go in that way? I am 
sure the Air Force does not follow that pattern as a rule. 

General Dreyer. We certainly don’t have very many short-term 
leases, sir. If we do, we have leases on long term but in most 
instances 

Senator Srennis. All right. The next item? 

General Dreyer. The missile property is fee-owned, sir, where we 
have the missile site. 

Senator Srennis. It is? 

Colonel Jackson. Yes, sir, located off base. 

Senator Stennis. Next item ? 





TYNDALL ATR FORCE BASE, PANAMA CITY, FLA. 


General Dreyer. Tyndall Air Force Base is the last location to be 
considered. It is located approximately 7 miles southeast of Panama 
City, Fla. The planned use of this base is for an Air Defense Com- 
mand Weapons Employment Center. The program requested for 
Tyndall amounts to $4,266,000 which consists of the following items: 

The first item is for replacement of an existing unusuable base 
Communications building. The expansion of base activities including 
cryptographic functions has resulted in a need for 2,500 lines in lieu 
of the present 1,400-line system. 

The next item is for replacement of a control tower which is sub- 
standard, and inadequate in height and location to effectively control 
air traffic at this installation. 

The next item requested is for a field maintenance hangar to service 
over 200 aircraft assigned to this base. The requirement is 136,331 
square feet, with 34,724 square feet existing, leaving a deficit of 101,607 
square feet. The item in the program will satisfy the total requirement. 

The next item is for an aircraft weapons calibration shelter and is 
needed to provide a structure where complex calibration can be per- 
formed on fire-control systems in the assigned fighter-type aircraft. 
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While 14,980 square feet exists, a deficiency of 3,745 square feet 
remains, and this request will partially meet the total deficiency. 

The next item in this program is for replacement of a parachute and 
dinghy building. The requirement for this facility is 6,880 square 
feet. The existing substandard 2,737-square-foot building is to be 
razed to make way for the field maintenance hangar requested i in this 
program. The requested facility will fill the requirement. 

The next item is for replacement of a cold storage building. The 
existing building of 7,060 square feet has deterior ‘ated to the point 
where it is structu: ally unsafe, and the requested item will satisfy the 
total requirement for cold storage of foodstuffs. 

The requested airmen dining hall will feed 800 men. 

The last item requested in this program is for sanitary sewage pump- 
ing stations needed to handle the additional sewage created by the 
added construction at this base. 

Senator Srennis. That third item, a field hangar for maintenance, 

Colonel Jackson. Yes, sir. 

Senator Stennis. $2,800,000. 

Colonel Jackson. Yes, sir. 

Senator Stennis. How are you doing that work now ? 

Colonel Jackson. There actually is a hi angar shortage there, Mr. 
Chairman, and they are doing the work out in the open and on the 
ramp. Now they have only 34 000 square feet of field maintenance 
hangar space and they expect over 200 aircraft at this installation. 
That is just an awfully small amount of space for the maintenance 
of that large number of aircraft. 

Senator Stennis. You say they are working out in the open now! 

Colonel Jackson. In order to perform the function. I would also 
like to point out, Mr. Chairman, that just 2 years ago the mission of 
this particular installation changed, and the number of aircraft that 
are scheduled for there and are actually assigned is considerably 
larger than it was previously, and that, of course, is one of the main 
things that has generated the requirement for this hangar. 

Senator Srennis. I know you have got to have a place to do this 
work. You say now that the hangar is needed because you have 
changed the mission of the base and have sent in an additional load 
for it to carry ? 

Colonel Jackson. That’s right, sir. 

Senator Srennis. It requires the hangar ¢ 

Colonel Jackson. Yes, sir. 

General Dreyer. This is all tied in, sir, with the utilization of the 
overwater range primarily at Eglin to get the aircraft into an area 
where they could use this range, ‘and that was the reason for the air- 
craft moving into this particular site so they could use the gulf range 
for their overwater firing. 

Senator Stennis. How far is this from Eglin? 

Colonel Jackson. That is about 60 miles, Mr. Chairman. As a 
matter of fact, Eglin maintains that they need additional hangar 
space too, but that is something for future consideration. 

Senator Stennis. That did not get into the bill. 

Colonel Jackson. No, sir. 

Senator Stennis. Who is the commanding officer down at Elgin 
now ¢ 
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Colonel Jackson. General Kelly, whom I am sure you know very 
well. 

Senator Stennis. Yes. Well, is this Tyndall Air Force Base ad- 
ditional work that you have here tied in with the Eglin program ? 

Colonel Jackson. Mr. Chairman, it is tied into the range, the range 
complex at Eglin, but that is about the only tie-in, Mr. Chairman. 

Colonel Darby, correct me if I am wrong on that. 

Colonel Darsy. You will recall yesterday during the executive 
session where we discussed the supersonic fighter aircraft and the way 
they would be used in the total air defense | picture, and we are using 
Tyndall to keep these people qualified in there in their air-to-air 
missiles that they fire. It just can’t be done on the formal firing 
range, so what we do, we put these F—101’s, 102, 104, and 106 squad- 
rons down there for a specified period of time in this weapons em- 
ployment center in order for them to fire against fast-moving targets, 
and we try to keep them as many as four squadrons at one time there in 
order to keep them proficient in the weapons. 

It is the only way we can do it. It is not right to have this 
modern gear and not be able to use it properly and that is the reason 
we are using Tyndall for that purpose. 

Senator Stennis. Allright. Anything further on that? 

Colonel Jackson. No, sir. 

Senator Srennis. All right, what is your next item ? 

General Dreyer. That completes the Air Defense Command, Mr. 


Chairman. 
ALASKAN AIR COMMAND 


The mission of the Alaskan Air Command is to organize and con- 
duct the air defense of Alaska and provide early warning to the 
United States and Canada. This Command supports the Strategic 
Air Command, Military Air Transport Services, COMALSE AFRON, 
the U.S. Army, and the northwest route to the Orient. This pro- 
gram contains a request for $22,531,000 for the Alaskan Air Com- 
mand and provide facilities at 5 bases tot aling $6,021,000 and facilities 
at 10 various locations totaling $16,510,000. 


EIELSON AIR FORCE BASE, ALASKA 


The first Alaskan Air Command installation to be considered is 
Kielson Air Force Base. This installation is located 19 miles south- 
east of Fairbanks, Alaska. The planned mission of this base is for 
Strategic Air Command mission. The program requested for this 
base totals $1,181,000. It involves three items, as follows: 

The'first item is a chapel annex building to be constructed adjacent 
to an existing chapel and will satisfy the total requirements for this 
facility at this installation. 

The second item requested is for an open mess NCO. It will re- 
place an existing extremely substandard structure. 

The last item in the program for Eielson Air Force Base is for 
“Water supply storage.’ The requested item will satisfy one-half 
of the total requir ements for this installation. 

Senator Stennis. What is the mission of this base ? 
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Colonel Jackson. Various SAC missions, Mr. Chairman. If you 
would like to go into more detail on that, 1 would prefer to go into 
closed session. 

Senator Srennis. I just notice you have about a $175 million project 
here, $52 million more scheduled. 

Colonel Jackson. Yes, sir. Of course, that would be to fully and 
ultimately develop the master pian at this particular inst: lation, 
and I don’t anticipate—— 

Senator Srennis. What does this mean now, open mess noncom- 
missioned officers ¢ 

Colonel Jackson. Yes, sir. That is a club for the NCO’s. 

Senator Srennis. Why not call it a club? Why say open mess? 
That is a military term and you just don’t know then what that 
means. 

Colonel Jackson. Of course, I couldn’t address myself particularly 
to the answer to that question, Mr. Chairman, this is one of the 
battles of nomenclature. This is nomenclature which has been estab- 
lished, but you are certainly right that a more descriptive term 
could be used. A club is exactly what it is. 

Senator SrenNnis. How many noncommissioned officers would this 
serve ¢ 

Colonel Jackson. They will have up there approximately about 
800, I think. 867, Mr. Chairman, is the exact number. 

Senator Stennis. I will tell you now, this is an exceptional matter 
up there. These men need entertainment and all, but I will tell you 
what is happening. The Air Force and perhaps the other two are 
getting so many plush installations on their bases that the visiting tax- 
payers are gradually getting a glimpse of it and it is so much better 
than any thing they can afford that I think you build up a resentment 
against a lot of these items. 

Colonel Jackson. Mr. Chairman, I can 

Senator Stennis. Let me finish my thought if I may. I think it 
goes on and on and it will reflect against the services rather than in 
favor of them. ‘These average sergeants, they are not accustomed to 
plushiness in the homes they came out of, if this is plush. I don’t know 
about this one, but $780,000, three-quarters of a million dollars plus 
the cost of the annual maintenance, that is not just pocket change even 
if it is in Alaska. 

Colonel Jackson. No, sir, it certainly is not. 

Senator Srennis. What do you think about those things now? I 
am not talking so much about this particular installation. 

Colonel Jackson. I certainly would like to talk to that a little if I 
may. First of all, Mr. Chairman, I think that you probably -realize 
from the summaries of the program before you here today that there 
is very little of this type of thing in this particular program. 

Senator Stennis. Yes, I noticed that. 

Colonel Jackson. Now speaking of Alaska specifically, we have had 
a number of people who have been up there who have visited this par- 
ticular Shalit and they have all unanimously come back highly 
concerned over the morale problem in that particular area. They point 
out that there has been an unusually high number of divorces and 
broken families and things of that nature. 
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This is merely a step as far as we are concerned in attempting to pro- 
vide some sort of facility which will provide some off-duty recreation 
and that sort of thing. ood 

We feel that this is an extremely good project, Mr. Chairman. _ 

Senator Srennis. I remember being up there once at Kodiak, 
Alaska, on a Sunday afternoon and saw what those young boys at 
the naval installation there had, saw what the facilities were to take 
care of these young boys during the recreation hours. There wasn’t 
anything much except a beer hall. 

Colonel Jackson. That’s right, sir. 

General Curtin. Mr. Chairman, I have seen this particular facility, 
and I do agree that if we have an NCO open mess, or whatever you 
want to designate it, that is required, this 1s certainly one. Not only 
because of the location up there but also because of the present facility 
it fits right into the nomenclature of a “beer hall” that you have talked 
about. 

It has been built up and expanded over the period of years. In my 
opinion it certainly constitutes, at the present time, a marginal firetrap 
and certainly I think one that, if we are going to continue an operation 
of this type in this area, ought to be replaced. I don’t think we have 
any real alternative if we are thinking about providing a space that is 
appropriate for the senior NCO to take his wife and his family. 

Senator Srennis. My remarks are not addressed so much to this 
installation. I don’t know anything about this, but as a general prop- 
osition, Now, this is a place where they can take their children ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Their wife and children / 

Colonel Jackson. Yes, sir. 

Senator Stennis. And friends if they have a guest? 

Colonel Jackson. That is exactly right, sir; it is considered an 
open mess as distinguished from a closed mess. 

Senator Stennis. It serves as a social center ? 

Colonel Jackson. That is correct, sir. 

Senator Stennis. They have lunches? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Do they have a gameroom? 

Colonel Jackson. Yes, sir. 

Mr. Ferry. Sir, without belaboring the point, Mr. McIntyre, our 
Under Secretary, was up there, and on return from his trip he said 
“Ferry, if there is one thing we need in Alaska it is this Eielson NCO 
club.” I have not seen it, sir; but think Mr. McIntyre’s view is 
probably of value. 

Senator Stennis. All right, anything else ? 

General Dreyer. No, sir. 

Senator Srennis. Who pays for the operation of these places, like 
this open mess ? 

Colonel Jackson. The operation 

Senator Stennis. How is that carried on? 

Colonel Jackson. The operation itself, Mr. Chairman, is financed 
from club funds, which means nonappropriated funds. In other 
words, from the dues and the income of the club itself, from the 
membership. 

Senator Srennis. You make a profit on the meals, and so forth? 
Colonel Jackson. That is correct, sir. 
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Senator Stennis. And that goes back in? 

Colonel Jackson. Yes, sir. 

Senator Stennis. The utilities, the heat, lighting and so forth, who 
pays for that ? 

Colonel Jackson. That is normally provided by the Government, 
although in some cases there is a pro rata arrangement made where 
amounts over and above that normally expected of a building of this 
type is paid for by the club. I don’t know exactly what arrangement 
is made here but that is the normal procedure. 

Senator Stennis. All right. Next item. 


ELMENDORF AIR FORCE BASE, ALASKA 


General Dreyer. The next installation to be considered is Elmen- 
dorf Air Force Base, located 2 miles northwest of Anchorage, Alaska, 
The planned use of this base is for Alaskan Air Command Head- 
quarters, Air Defense Division Headquarters, fighter interceptor mis- 
sion, and Strategic Air Command mission. The program requested 
for this base totals $1,150,000 and includes five items, as follows: 

The first item will modernize and extend the approach lights for 
the runway. 

The second item is for lighting the taxiway paralleling the north- 
south runway which is needed for safe operation of aircraft during 
the long periods of darkness which occur in this area during the 
winter months. 

The third item is for a missile assembly. shop. The requirement 
is for 3,940 square feet and the item requested will satisfy the total 
requirement. 

The fourth item is a multicubicle magazine for the storage of air 
defense missiles. 

The last item will provide a portion of the utilities needed for the 
family housing area known as Sunflower No. 1. 

Senator Srennis. Anything special you wish to say on that one! 

Colonel Jackson. No, sir. “T think the items here are all urgently 
required. There is no question about them so far as we are concerned, 
sir. 

Senator Srennis. What is the relative unit cost of construction in 
Alaska now? 

Colonel Epmonps. It runs about 214 to 214 factor, Mr. Chairman. 
It depends on the exact location involved. 

Senator Stennis. What is the utilities item ? 

Colonel Jackson. Mr. Chairman, at Elmendorf they have a hous- 
ing area. Actually there are around 100 duplex units involved, where 
for some strange reason, and I honestly don’t know why it has never 
been done, the roads and streets in the housing area are unsurfaced, 
This utility item here would provide for surfaci ing and drainage of 
the streets actually serving that housing area. 

Senator Srennis. Now the word “utility,” in the books when you 
went to school, pertained more to electrical supply, supply of elec- 
tricity, sewage, and related matters. I don’t ever remember reading 
in the books | anywhere about highways and streets being considered 
as utilities, although in a way they are. 
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Colonel Jackson. It is really a broad term, Mr. Chairman. You 
are certainly right. It includes heat, light, water, in the normal sense 
of the word; but it also, we feel, includes the roads and supporting 
items to particular facilities, as has been shown in this particular case. 

Now, it could have been shown actually as a road surfacing item, 
but for want of a better term that is what we use. 

General Dreyer. Actually, Mr. Chairman, it would be rather awk- 
ward to do it otherwise because we have storm drains involved, we 
have sidewalks involved, we have road resurfacing, and each one of 
them would require a separate line item of minor consequence, and I 
think this does save a lot of paperwork and everything else in calling 
it all utilities, sir. 

Senator STENNIS. It is a very convenient term but it is not a very 
accurate term. 

General Dreyer. The justification does spell it out, sir, as to the 
individual items making up the projects. 

Senator Stennis. All right, what is your next item ? 


GALENA AIRPORT, ALASKA 


General Dreyer. The next location is Galena Airport, located 275 
miles west of Fairbanks. One item is requested for this base. It in- 
volves erosion-control work on the end of the runway. Currents of 
the Yukon River are rapidly eroding the earth near the end of the 
runway. If not soon corrected through the use of protective dikes, 
there is every likelihood that the runway itself will soon be lost 
through erosive action of the Yukon River. 

Mr. Chairman, I would like to insert a change, reducing the $1,750,- 
000 to $100,000. This is brought about by the fact that we are faced 
with a situation here that something just must be done to save the 
airfield from the erosion that is caused by the flow of water in the 
river off the end of the runway. 

We inserted this item into this program hoping that we would be 
in a position to have completed plans and specifications and we could 
go to work on it as soon as we were able to get the money. 

We are not sure we have progressed to the point where we know 
exactly what has to be done in order to solve this problem perma- 
nently. 

So, for the time being, we are asking for $100,000 to make tempo- 
rary repair here until we can complete plans and specifications and 
come in with an item that is costed out better than this $1,750,000 is 
at present, sir. 

Senator Stennis. This base now is located 275 miles east of Fair- 
banks ¢ 

Colonel Jackson. Yes, sir. 

Senator Stennis. That is on land that you own, I assume? 

Colonel Jackson. Yes, sir; it is. I have a map here showing its 
iocation if you are interested. 

Senator Stennis. That is all right. Good morning, Senator Case. 

Senator Case, we are on page 1 34. 

So you want to reduce that from $1.750 million to $100,000 ? 

(ieneral Dreyer. Yes, sir. 

Senator Stennis. All right, Mr. Clerk, will you note that ? 

Call the next item, please. 
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KING SALMON AIRPORT, ALASKA 


General Dreyer. The next location is King Salmon Airport located 
15 miles east of Naknek, Alaska. The program requested for King 
Salmon amounts to $1,690,000. It includes an item for the storage 
of weapons, an item to provide utility support for radar tower, and 
an item of electric power to support the base and the radar unit. 

Colonel Jackson. Mr. Chairman, there are three items that we are 
requesting here. The first is storage base multicubicle magazine, 
The second item S a utility item. 

Senator Stennis. That is necessary. That is for particular kind 
of ammunition; is 4 at right ? 

Colonel Jackson. Yes, sir; it certainly is. 

Senator Stennis. All right, what are the utilities? 

Colonel Jackson. The utilities would provide water, sewage, elec- 
tricity, and heat for a height finder radar tower, Mr. Chairman. 

Senator STENNIS. Height finder ? 

Colonel Jackson. Yes, sir. I have a picture of it here if you would 
like to see it. 

Senator Srennis. $90,000 just to supply the utilities for it? 

Colonel Jackson. Yes, sir. 

Senator Srennis. That is part of your system ? 

Colonel Jackson. Yes, sir; that is part of the system. You can see 
the dome-type arrangement there. 

Senator Stennis. The electric power now, that is $1,120,000 ? 

Colonel Jackson. Yes, sir. They have up there existing right now 
eleven 100-kilowatt high- speed generators. This will provide slow 
speed units, and at the same time it will give them a closely regulated 
frequency and will be pointed toward the more highly sophisticated 

radars that are programed for this area in the future. 

Senator Stennis. You take me into a field where I can’t even ask 
you a question, much less understand what you are saying. 

Senator Case. Mr. Chairman, because of similar ignorance I can 
ask you one question. What part of Alaska is the King Salmon Air- 
port in? 

Colonel Jackson. I have a map here, Senator, which will show it. 

Senator Case. I see, it is down on the peninsula ? 

Colonel Jackson. Yes, sir. 

Senator Case. And it is not near any general source of outside 
power? 

Colonel Jackson. No, sir; it is extremely isolated. 

Senator Case. It has to have its own powerplant for whatever you 
need ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Senator, will you continue if you will? Excuse 
me a minute. 

Senator Case. The next project, sir? 


LADD AIR FORCE BASE, ALASKA 


General Dreyer. The next location in the Alaskan Air Command 
to be considered is Ladd Air Force Base. This installation is located 
1 mile east of Fairbanks, Alaska. The planned mission of this base 
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is for fighter interceptor missions, and Air Division Headquarters. 
The program requested for this base totals $250,000 and consists of one 
item for an aircraft weapons calibration shelter. This item is needed 
to calibrate and harmonize the fire control systems of the assigned 
fighter aircraft. 

Colonel Jackson. Mr. Chairman, this next item, the next project, 
consists of only one item, a shelter aircraft weapons calibration, and 
it is similar in every respect to the same type of item which we have 
discussed at previous installations. 

Senator Casr. And you have not had this at Ladd before ? 

Colonel Jackson. No, sir. 

Senator Case. Will this improve the percentage of time in which 
vou can be operational ? 

* Colonel Jackson. I am not sure, Senator, I understand your ques- 
tion. 

Senator Case. I noticed in the justification this sentence: 

Without the calibration shelter alinement of system is virtually impossible 
during the winter months. 

I assume that I would get an affirmative answer from that and 
I merely want to support the record. 

Colonel Jackson. Yes, sir. 

Senator Case. That that is true, that you would be limited in your 
operations, why this should increase it ? 

Colonel Jackson. It certainly will, sir, there is no question about 
that. Iam sorry I did not understand your question. 

Senator Case. The next project ? 


VARIOUS LOCATIONS, ALASKA 


General Dreyer. Included in the program for Alaskan Air Com- 
mand are various types of facilities required in support of 10 locations 
in Alaska and consist generally of utilities at 5 bases and electric 

ower at 3 bases required for the servicing of radar towers; a gap 

ller for detection of lo waltitude aircraft at 1 location; water sup- 
ply at 1 site; a communication system for White Alice related to 
collection of vital BMEWS data; operations building for security 
service functions and a recreation facility at 1 location, and the last 
item is for construction of a tropospheric scatter relay communications 
system at 4 classified locations in Alaska. 

The next project starts on page 141, sir, and in the bill it is listed 
as various locations, Alaska. Operational and training facilities, 
community facilities, and utilities, $16,510,000, and that includes 
facilities at eight or nine bases and various White Alice locations 
and various troposcatter locations. Each one of the first eight or nine 
locations is listed on separate pages. The first one on 141 is Bethel 
and is a utilities line item for FDF-6 radar. 

Colonel Jackson. Mr. Chairman, to follow that similar pattern, 
there is a similar item at Campion on page 143, the utility item. 

Senator Casr. I think it would be sufficient here if you just put 
in a little table in the record at this point listing each station and the 
amount involved. 

Colonel Jackson. All right, sir, we will be glad to do that. 
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(Information requested is classified secret; accordingly, it has 
been inserted on page 1 of the transcript of the executive session of 
March 25, 1959.) 

Senator Case. These apparently are a part of the program you 
have in the uniform operation in the area ? 

Colonel Jackson. That is correct. 

Generally the program is pointing toward improved radars which 
are scheduled to go in this particular area. 

Senator Case. And you are going to have a firm network. You 
don’t want any gaps in that. 

Colonel Jackson. That is it exactly, sir. 

Senator Case. Next project ? 

General Dreyer. That completes the Alaskan Air Command, sir, 


AIR MATERIEL COMMAND 


The mission of the Air Materiel Command is to (1) provide ade- 
quate and efficient systems of procurement, production, maintenanee, 
and supply for the U.S. Air Force; (2) provide general overall logisti- 
cal support for all activities and agencies for the U.S. Air Foree; 
(3) train specialized units for accomplishment of specified logistics 
functions in oversea areas and theaters; and (4) train individuals 
requiring a long-training leadtime to fill requirements of air depot- 
type units scheduled for activation and to fill replacement require- 
ments. This program contains a request for $21,162,000 for Air Ma- 
teriel Command and provides facilities at eight locations. 

Included within the Air Materiel Command total program are 
facilities for the AMC depot supply and maintenance requirements 
totaling $3,728,000. The SAC mission at three AMC locations re- 
quires a total of $812,000. The ADC mission at Griffiss requires a 
total of $574,000. The Air Technical Intelligence Center at Wright- 
Patterson requires a total of $1,466,000. A new MATS mission at 
Kelly requires a total of $123,000 and there are research and develop- 
ment requirements at one AMC installation totaling $10,943,000. The 
remainder of the program is composed of items to satisfy the basic Air 
Materiel mission requirements. 


GRIFFISS AIR FORCE BASE, ROME, N.Y. 


General Dreyer. The next location to be considered is Griffiss Air 
Force Base. This base is located approximately 1 mile southeast of 
Rome, N.Y. The planned use of Griffiss AFB is for the Headquar- 
ters, Rome Air Materiel Area, Rome Air Force Depot, the Rome Air 
Development Center Headquarters, an Air Defense Command fighter 
mission and a Strategic Air Command bomber mission. The total 
program requested amounts to $676,000 and includes the following 
three items: 

The first item is an aircraft weapons calibration shelter facility. 
The total requirement is 11,505 square feet. This request will pro- 
vide for the first increment and will be used for calibrating the radar 


and missile guidance systems of the ADC fighter interceptor aircraft. | 


Currently, this vital work is attempted, weather permitting, on the 
open apron because no such facility exists at this base. 
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The next item is also to support the ADC mission at Griffiss and 
is an armament jand electronic shop. The requirement is 12,400 
square feet. The requested shop will provide the necessary air-con- 
ditioned, dust proof facility for the proper maintenance and repair 
of the sensitive airborne armament and electronic equipment. 

The last item will provide additional ammunition storage for the 
SAC weapons. 

Colonel Jackson. Mr. Chairman, there are three items that we are 
requesting here. Each of them is similar to the ones we have dis- 
cussed previously. The first is the aircraft weapons calibration shel- 
ter, next an armament electronics shop, and a storage base multicubicle 
magazine. 

Senator Casr. How have you been getting along without this 
before ? 

Colonel Jackson. Sir, as far as the aircraft weapons calibration 
shelter is concerned, they have been attempting to do it out in the 
open on the ramp. Now the armament electronics shop. They have 
been stealing some 7,300 square feet in the maintenance hangar for 
this purpose. In the first place, the space in the maintenance hangar 
is needed for its original function; that is, organizational maintenance 
of the fighter aircraft. 

In the second place, of course, it doesn’t provide for humidity and 
dust-control-type environment which is necessary for this type of 
equipment. 

Senator Casr. And, from an operational standpoint if you wanted 
to be able to operate in all kinds of weather, you would have to have 
this. 

Colonel Jackson. Absolutely. 

Senator Casz. Griffiss is one of those points that you would want 
its operating capability up to par in all kinds of weather ? 

Colonel Jackson. We consider it a very important base. We have 
several very important missions on it, Mr. Chairman. 

Senator Casr. How does the unit cost of $26.25 per square foot 
compare with other facilities of this type ? 

Colonel Jackson. Of this type, I believe that it is just about the 
average cost, Senator Case. We were discussing some of those pre- 
viously, and I think $26.25, $27 is about what they run. 

Senator Casz. Would you have to increase the heating plant or can 
you supply that from the existing plant ? 

Colonel Jackson. The heat will be provided by extending the exist- 
ing underground steam distribution system from the existing plants. 

Senator Case. But the plant itself will not need any increase? 

Colonel Jackson. Not according to our calculations right now. 

Senator Casr. The next item ¢ 


HILL AIR FORCE BASE, OGDEN, UTAH 


General Dreyer. The next location is Hill Air Force Base, located 
approximately 4 miles east of Clearfield, Utah. The planned use of 
Hill AFB is for the Headquarters Ogden Air Materiel Area, and Air 
Defense Command mission and a Reserve unit. The program being 
requested at Hill AFB amounts to $341,000 and involves only one 
item for a Rapcon center. 
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The requirement at Hill for this navigational aid facility is 6,034 
square feet. 1,863 square feet of temporarily assigned space in a 
hangar is being presently utilized. The 6,034 square feet included in 
this request will provide the necessary space to permit the operation 
of a full Rapcon facility. 

Colonel Jackson. Mr. Chairman, this involves one item, a Rapcon 
center; this is a radar approach control facility. It will be operated 
jointly by the Air Force and by the FAA and it will provide for area 
air traffic control. 

There are several of these facilities through the program. This is 
the first one that we have run into. 

Senator Case. I think it might be a good idea if we had a statement 
on the Rapcon operation. 

(The statement follows :) 


In order to avoid a detailed technical explanation which might presume great 
deal of specialized knowledge, this statement will stress the operational function 
of a radar approach control facility (hereinafter referred to asa Rapceon) rather 
than attempt to explain the specific function of each type of associated equip- 
ment. The important consideration to note is that the key word in all matters 
of flight is control. Whether the control is retained in the air by the pilot or 
whether it is vested in a ground controller, the end result must be one and the 
same, i.e., aircraft must be accorded proper separation, must meet scheduled or- 
ders of priority, and must maintain a detailed and finite relationship to all air- 
craft in and around their flight paths. The responsibility for providing the safe 
and yet expedtious flow of all air traffic (both civil and military) has been for 
years vested in the CAA, and as of January 1, 1959, the FAA. FAA in turn has 
delegated this responsibility to the Air Force at certain locations where only 
military traffic is involved. None of the Air Force Rapcons have been commis- 
sioned without prior approval from FAA and without meeting their standards 
and/or criteria. 

On this basis the USAF operationally employs Rapcons to provide positive 
radar aproach control service in a predesignated area for approaching and de- 
parting aircraft, and for missed approaches and surveillance of over flights. 
This facility normally combines three separate and distinct equipments—a sur- 
veillance approach radar (ASR), a precision approach radar (PAR), and an 
IFR room to which the ASR and PAR is remoted. The airport surveillance radar 
scans 360 degrees and usually extends out to 40 miles with a ceiling up to 18,000 
feet. (Under certain conditions, longer range radars are remoted to the Rapcon 
to expand the above area.) The second equipment is the precision landing 
system. Where two or more bases are being controlled by the Rapcon, each base 
will have its own ground-controlled approach (GCA) and/or ILS system for 
precision landing. Where the Rapcon controls one base, a precision radar may 
be utilized. The third and most important equipment of the Rapcon is the IFR 
control rooms. The IFR control room is the nerve center of the total Rapcon 
operation. All the above functions are remoted to this room for control pur- 
poses. This facility integrates area and precision (approach) control into a 
smooth operation. Controllers have readily accessible the associated facilities 
they need to maintain positive air traffic control for the area specified. Tele- 
phone channels are terminated at their consoles for cross coordination with FAA. 
UHF and VHF radio facilities are also provided for air-to-ground communica- 
tions with the aircraft. Direction finder equipment and IFF is included. In 
addition, monitor equipment is provided to ensure that TVOR’s, beacons, and 
ILS facilities are constantly on the air. 

To visualize the total scope of this operation, let us take an aircraft inbound 
in to a given terminal area. This aircraft can be of any type (jet bomber or 
fighter, conventional transport or trainer) and dependent upon its type, varies 
extensively in airborne equipment (capability to use certain navigational aids). 
Regardless of the type of aircraft involved, or its airborne equipment, the Rapcon 


facility must be capable of providing safe and expeditious separation and inte | 


grate all aircraft (jets, transports and trainers) into the terminal area system, 
with minimum delay. Basically the Rapcon must be a transitive facility which 
allows all aircraft to pass from en route airways to a completed landing on a 
given terminal base. 
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During this transition, the control is passed from the en route FAA controller 
at a designated transition fix (VOR or TACAN (or VORTAC) ground derived) 
to the approach controller in the Rapcon. Using specifically FAA approved let- 
down procedures the Rapcon feeder controller directs the aircraft through a let- 
down using one or more terminal fixing facilities (TVOR or TACAN equip- 
ments) and places it at a final approach gate at which point f urther transition 
to the final approach landing system is accomplished. Depending upon the air- 
craft type and capability (as well as the airport Nav-Aid structure) this final 
approach and landing system could be ILS, GCA or a combination of both. The 
Rapcon final controller monitors the aircraft on its final approach and actually 
directs and controls it when a pure GCA landing is made using precision ap- 
proach radar equipment. After landing, the aircraft is turned over to the control 
tower for ground control during taxiing and parking. 

In the event of a missed approach, the Rapcon retains control of the aircraft 
and integrates it into the terminal traffic flow for a second approach. 

Simultaneously, the Rapcon controls departures of aircraft through the termi- 
nal system from takeoff to departure en route when it is turned over to the 
appropriate FAA air route traffic control center. This is particularly signifi- 
cant for scrambles of air defense interceptor aircraft at any instant regardless 
of existing departing, approaching, or overfly traffic. 

In summation, the requirement to achieve positive air traffic control in any 
congested terminal area is exceedingly complex. This is caused primarily by 
the lack of standardization of electronics equipment installed in the aircraft. 
Secondarily, by the “state of the art’’ regarding the overall capabilities and 
limitations of the ground Nav-Aids equipment in use at the present time. Suc- 
cessively, over the years, one certainty did emerge; “a facility was needed that 
could integrate and control the movements of all aircraft aloft, in a terminal 
area, regardless of their electronic configurations.” This evolution created the 
Rapcon. (The Rapcon blends the TVOR’s, beacons, compass locators, GCA’s, 
ILS’s and D/F facilities into a smooth functioning operation). Positive control 
is attained. Military operations are enhanced and, in general, a high, all- 
weather capability is provided for return to home base purposes. Flying safety 
is complemented and, in this sense, accident rates decrease and materially the 
Air Force saves men, money, and equipment. 

It should be stressed that there is no conflict or incompatibility with FAA op- 
erated facilities. All U.S. Air Force Nav-Aid requirements, facilities, and pro- 
cedures are coordinated with and are approved by the FAA. Further, FAA 
operates or supervises many Air Force Rapcon facilities. 

Specifically the Rapcon program: 

1. Insures the safe and expeditious flow of air traffic through congested, com- 
plex terminal areas, regardless of weather. 

2. Depends upon complementary Nav-Aids to provide definite fixes to identify, 
hold, delineate approved routes for aircraft operating in and out of the terminal 
area, and simplify the ground control problem. 

3. Requires, during an interim period, some duplication of Nav-Aid facilities 
to serve all types of aircraft with various nonstandard airborne equipments. 


Colonel Jackson. All right, sir. The Federal Aeronautics Admin- 
istration is presently also operating the radar approach control center 
at this base by agreement with Headquarters, Air Force; 1,860 square 
feet of space in hangar No. 1 is being utilized. This space is poorly 
arranged and located for this activity and cannot be expanded to meet 
the full requirement and to allow for installation of all necessary equip- 
ment for the full Rapcon operation. Future air traffic control will re- 
quire the use of semiautomatic equipment. The building requested in 
this project. requires necessary space and proper configuration for 
operations to permit full use of Rapcon facilities. 

Senator Casr. We are using a new term here. In what way will this 
differ from the GCA ? 

Colonel Jackson. The GCA is a landing aid, air. It actually pro- 
vides capability for the pilot of an aircraft to land and come right in 
on the runway. This particular facility that we are talking about 
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here provides for control of the aircraft and aircraft in the area while 
they are still in the air as distinguished from during landing operation. 

Senator Case. Will this take the place of what we used to speak of 
as the control tower ? 

Colonel Jackson. No, sir. 

Senator Case. Does it provide a radar scope on which the men in the 
control center will have a picture of all the aircraft in the area? 

Colonel Jackson. Yes,sir. It controls all the aircraft in a particular 
predetermined area. 

Senator Casr. Will he be able to see them on the scope ? 

Colonel Jackson. Yes, sir. 

Senator Casr. Will these serve other than the military installation? 

Colonel Jackson. Yes, sir: they serve all aircraft in the area, and as 
I pointed out that is a jointly operated facility with the Air Foree 
and the CAA or the FAA as they are known now. 

Senator Case. What will be the range or the distance the scope will 
scan ? 

Colonel Jackson. I will have to defer the answer to that. 

Colonel Hosken, are you familiar with that? 

Colonel Hosken. I am not particularly familiar with the Hill one 
but most of them are 80 to 110 miles. The Hill one specifically I am 
not familiar, with sir, but generaly, 80- to 100-mile area surrounding 
the location of the radar itself. 

Senator Casz. Do you think that this will eliminate these reports 
we are getting of near misses and an occasional collision ? 

Colonel Hosxen. It will certainly reduce them, sir. 

General Drever. I think a good indication, sir, of the type of area 
they cover will be shown later on when we discuss the one at Mather 
which, I believe, covers the air traffic around Mather, McClellan and 
the Sacramento Municipal Airport. 

It takes the whole area and controls the air traffic around the whole 
area for those three airports. 
toe page Casre. The Federal agency, will it put in anything like 
this ¢ 

General Dreyer. They are building some of them themselves. 

Senator Case. In the civilian airports? 

General Dreyer. I think the one at Suffolk is being built by FAA 
if my memory serves me right, sir, and it serves us and the civil air- 
lines as well and it is not built with our money, but built by them. 

Colonel Jackson. I might point out, Senator Case, that all of 
these Rapcon centers, even though this particular one is built on an 
Air Force installation and financed with Air Force money, the opera- 
tion of the facility is joint with the Air Force and with the FAA, but 
the control of the whole facility is under FAA. It is an FAA-con- 
trolled operation. 

Senator Case. Who will supply the personnel ? 

Colonel Jackson. It will be jointly supplied, this particular one 
here, between the Air Force and the FAA, jointly manned, in other 
words. 

Senator Case. What about a situation such as we presently have 
with the Washington Airport and Bolling, for example. Of course, 
we anticipate that the operations at Bolling are going to be moved and 
all that, but will you have a Rapcon center, for example, at Bolling 
or would you? 
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Colonel Jackson. There is no schedule to build a Rapcon center at 
Bolling to my knowledge. 

Senator Casg. Of course, we are moving it out but if you have a 
military field and a civilian field in as close proximity as you have 
these two fields here, where would this center cS located, by the mili- 
tary or civilian or is that a decision made according to the pre- 
dominance of aircraft in the given locality ? 

Colonel Hosken. More likely, sir, on the basis of facilities in a given 
locale rather than aircraft in a given locale. Taking the Washington 
Approach Control Center as a specific example, this area could very 
readily become Washington and thus become the combined control 
center for the whole complete area. 

A better example I think would be Jacksonville, Fla., as far as this - 
setup is concerned. 

Senator Case. Let’s take Jacksonville, Fla. What is proposed to 
be done there? 

Colonel Hosken. There we have a joint CAA, Air Force and Navy 
facility using an air defense radar feeding into the Rapcon and a 
local radar as well, plus the GCA. It permits control of traffic over 
a very large area there with CAA now the FAA, in that area super- 
vising the entire facility. 

It has contributions from Air Force, Navy, and CAA. 

Senator Casz. How complete do the plans for installations that 
you are asking in this bill, how completely will they provide this joint 
operation in the United States? Are we just getting started on this? 

Colonel Hosken. This has been going for quite some time, Senator. 
For quite a few years now we have had joint approach control facili- 
ties and they are quite limited in capability because of limitations of 
the equipment for the most part. 

We are now coming to better equipment, newer radars, and we have 
in each instance worked out detailed arrangements with the FAA 
and/or the Air Defense Command and the Navy with the facility 
most predominant in the area to get the most effective air traffic con- 
trol always with the CAA supervising: 

Senator Case. Do you think that the program you are asking for 
here is going to eliminate these reports we have been getting of near 
misses ? 

Colonel Hosken. In the specific areas where they are being asked 
for it will reduce them, sir. I don’t feel that we can actually claim 
we will eliminate them, because there will always be the odd thing 
that happens. 

Senator Case. I recognize that, but what I want to find out is how 
broad a program are we getting underway here. 

Colonel Hosken. It is rather extensive, sir, in areas of high traffic 
density. 

Senator Casr. For how many locations in the United States are you 
asking in this bill authority to provide a facility such as this? 

Mr. Jensen. It is requested at seven locations. 

Senator Caszr. What are they / 

Mr. JeENnsEN. It will be at Hill, Bunker Hill, Richard—— 

Senator Casr. Let’s identify the nearest town or the State. 

Mr. Jensen. Mather, at Sacramento, Calif., and Hill, at Ogden, 
Utah; Bunker Hill, Peru, Ind.; Richard Bong, Wis., which is near 
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Milwaukee; Wurtsmith, which is near Oscoda, Mich. ; James Connally, 
in Texas, near Waco; and Biggs, at El Paso, in Texas. " 

Senator Casr. Are all these operated by personnel? I notice that 
in the item with respect to Hill Air Force Base you say that the future 
air-traffic control will require the use of semiautomatic equipment. 

I take it from that that at the present time it will not be automatic? 

Colonel Jackson. It requires a complement of personnel to operate 
it, Senator Case. They are not completely automatic in the sense 
that they have no personnel there to tend the equipment. 

Senator Case. Wherever you are putting in one of these buildings 
you are designing it so that it can accommodate semiautomatic equip- 
ment ¢ 

Colonel Jackson. Yes, sir. Incidentally, I have a schematic here 
of one of them which will give you a better idea of what one of them 
looks like. 

Senator Stennis. All right; that wason Hill Air Force Base. 

That brings us to the next item, then. 


KELLY AIR FORCE BASE, SAN ANTONIO, TEX. 


General Dreyer. Kelly Air Force Base is the next location to be 
considered. It is located approximately 6 miles west-southwest of 
San Antonio, Tex. Its planned use is for the headquarters of the 
San Antonio air materiel area, a logistical support mission, and a 
MATS aero-medical transport mission. It also serves as the head- 
quarters of the Air Force Security Service. The program being re- 
quested at Kelly Air Force Base involves three items at a cost of 
$1,303,000. 

The first item will provide stabilized overruns at each end of the 
primary runway. Overruns are required to provide emergency run- 
way length when aircraft either under- or over-shoot the runway on 
landings or overrun the runway on takeoff. The existing graded 
overruns are of poor material with inadequate bearing capacity. 

The next item will provide for a flight simulator training building 
to support the newly assigned medical transport mission. There is 
no suitable existing building available at Kelly Air Force Base. This 
requested facility will be used by the pilots and crew members in 
maintaining the exceptionally high standards required for this air 
evacuation mission. 

The last item is for the modification of the electrical power system 
for the maintenance apron and hangar and provides power outlets 
of sufficient capacity to operate equipment furnished to support the 
newer type aircraft. At present it is necessary to use mobile gasoline- 
driven equipment on the apron and in the hangar area, thus creating 
a safety and fire hazard. 

Senator Stennis. Just a word on that runway. Why do you need 
this? 

I thought you had fixed up all your runways. 

Colonel Jackson. Sir, this merely provides a stabilized area on the 
end of the runway, what we call an overrun, to provide or to mini- 
mize damage of aircraft because of brake failure and run off the end 
of the runway or any aircraft that may land short of the end of the 
rur way. 
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Senator Srennis. Are you doing this with all of them? 

Colonel Jackson. We are attempting to, Mr. Chairman. We have 
a number of overruns in this particular program. All of them are 
not in here because the size of the program: 

Senator Stennis. Why didn’t we do that when we were extending 
these runways?! I don’t know that you extended this one, but we 
extended so many of them just a few years ago. 

Colonel Jackson. Where we have extended them in recent years, 
Mr. Chairman, to my knowledge the overrun has gone along with it. 

Senator Stennis. Taken care of it ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. All right. 

Colonel Jackson. But there are still a number of bases where they 
do not exist, of course. 

Senator Stennis. All right. Your electrical outlets, what do you 
mean by that? 

Colonel Jackson. Sir, this provides electrical power on the ramp 
and it provides for the maintenance of the new Century series fighter- 
type aircraft. You may recall, Mr. Chairman, we have had extensive 
discussion about this type of item in the past years’ programing. 
In 1958 we had a number of them and we had some in last year’s 
program. : ; ° 

Senator Srennis. Did we deny you anything there? 

Colonel Jackson. No,sir. This has always been strongly supported. 

Senator Srennis. As I remember it, this is where—just what is it 
you take care of so much better with this? 

Colonel Jackson. This provides a power of a special frequency and 
actually very close voltage control on the ramp which they can use to 
operate their air-conditioning units, their starter units and things 
of that nature for the Century series aircraft. It is essentially a 
maintenance requirement because in maintaining the fire control 
system and what-have-you of the Century series aircraft, the tem- 
perature of the aircraft and the equipment has to be brought up to a 
certain level before it can be checked out properly. 

Senator Srennis. All right, any other questions on that one? 

Senator Casr. Mr. Chairman, I would like to go back and ask one 
question on the character of this control operation. Do you have a new 
agreement with the new Federal agency? Does the establishment of 
FAA involve some new agreement between the Air Force and the 
civilian agency ? 

Colonel Jackson. You mean in regard to the operation of this? 

Senator Case. Yes. 

Colonel Jackson. I don’t think it is new, Senator Case. 

Senator Case. I am wondering if you are going to establish who is 
clearly the boss. 

Colonel Jackson. I think that has been definitely established. It 
is FAA, 

General Dreyer. I believe that is written into the law establishing 
FAA, if I am not mistaken, Senator Case. 

Senator Casr. Does that involve some change in what it has been 
as far as your operating is concerned ? 

General Dreyer. I don’t think it involves a change in the procedure 
which we were using formerly. 
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It just now spells it out in a matter of a requirement that we get 
together on our communications and traffic control and so on. 

Senator Case. Will it result in military aircraft being directed and 
controlled by the FAA authorities? 

General Dreyer. That has been done before, sir. That is not new at 
all, sir. 

Senator Casr. Some of these reports of some of these near misses 
have indicated a certain amount of indifference or uncertainty it 
seemed to me in who was really the boss in saying who might be where, 

Colonel Jackson. Under instrument flight conditions they are 
always under control of FAA. 

General Dreyer. I think those questions have come up probably on 
VFR conditions but not under IFR conditions. If some of the opera- 
tions people around here could straighten me out on that, I think 
that statement is correct. 

Colonel Darsy. That is correct. 

The military traffic is controlled as well as civil traffic under IFR 
conditions and instrument flight rules, and that has always been true. 
We have always had that control. 

Senator Case. You don’t recognize then any particular difference 
with FAA? 

Colonel Darsy. No, sir. 

Senator Case. I have been under the impression that there was 
confusion in the fixing of responsibility for some of these so-called 
near misses, and I was wondering if with the FAA, if that were going 
to be eliminated. 

Now, you say that there has not been any as far as you know. 

Colonel Darsy. The controlling element is FAA, and the military 
aircraft are subject to the control instructions that are provided by 
FAA. They are the boss with respect to altitude and that sort of 
thing. 

Senator Stennis. All right. Senator Martin, we are glad to have 
you here with us. 

All right, gentlemen, that brings us to McClellan Air Force Base, 
Sacramento County, Calif. 


McCLELLAN AIR FORCE BASE, SACRAMENTO, CALIF. 


General Dreyer. The next location to be considered is McClellan 
Air Force Base, located approximately 7 miles northeast of the city of 
Sacramento, Calif. The planned use of this base is for the head- 
quarters of the Sacramento Air Materiel area, and Air Defense Com- 
mand early warning units, a MATS weather recon mission, and an 
Air Force Reserve activity. The program requested at McClellan 
amounts to $1,548,000. It consists of the following items. 

The first item provides for apron on which to park aircraft under- 
going preflight and postflight inspection and corrections at this depot. 
The total requirement for a depot maintenance apron at McClellan 
is 358,771 square yards. 206,836 square yards is available at various 
locations on the base. This request is an increment to eliminate the 
outstanding deficiency and will be used in support of the new flight 
test hangar located across the base from the main industrial area. 

The next item is a very high frequency navigational aid facility. 
The existing interim facility located on-base has proven unsatisfac- 
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tory since it is too restricted by existing hangars and other structures. 

The last item will provide additional storage for aviation fuel. The 
requirement at McClellan is 44,320 barrels. The existing 21,119 bar- 
rels is insufficient to fill the base requirements. This request will pro- 
vide additional on-base avfuel storage to support the various depot 
and operational type missions at this base. 

Colonel Jackson. Mr. Chairman, we are requesting three items at 
this installation, the first and major item is an apron for depot 
maintenance, the second is for VHF omnidirection range facility, 
and the third is storage base aviation fuel. 

Senator Stennis. Just a minute, if I may now. About that first 
item, I remember 2 or 3 years ago we told the Senate that we thought 
we had finished up with these runways, aprons, and so forth. This 
isnot a huge item, but why do you have to come back so soon, or maybe 
you didn’t get anything for this particular installation then. Why 
do you have to have this now ¢ 

Colonel Jackson. To the best of my knowledge, Senator, there 
hasn’t been any apron provided at McClellan for a number of years, 
at least not since I have oe here. 

McClellan is extremely short of apron. Asa matter of fact, they are 
parking on old plank steel landing mats, the type used during World 
War IT. 

This piece of apron here is required to support a new hangar which 
is now under construction, a flight test hangar they call it, and with- 
out this apron, it is going to mean that they are going to have to 
travel all the way across the base in order to park their aircraft. 

Senator Stennis. I don’t know what this hangar costs, but it is 
almost $1,400,000. That is a lot of money for an apron just to 
support a hangar. 

Colonel Jackson. The hangar, I believe, sir, was about $214 million 
to $3 million and it is now under construction. 

Of course, we do have access to the hangar, but they do not have 
apron in the immediate proximity of the hangar. As I pointed out, 
the apron space in general is woefully short at McClellan, and with- 
out this then, they will have to continue to travel across the active 
runway and over to the other side of the field. 

Senator Stennis. What about your storage? We also had a big 
program on storage, as you remember. We thought we had more or 
less finished it up. This must be something special. 

Colonel Jackson. This is for fuel storage, Mr. Chairman. 

Senator Stennis. I meant fuel storage. 

Colonel Jackson. At McClellan they have on hand right now about 
21,000 barrels. Now they require about 44,000 barrels. What we are 
requesting here doesn’t fill the complete bill. It is merely a portion 
of it, we feel a modest increment. 

Senator Srennis. Will this be underground ? 

Colonel Jackson. No, sir; this will be aboveground storage. 

Senator Srennis. All right. 

Senator Casr. Mr. Chairman, isn’t that $14.50 a square yard unit 
cost high for an apron ? 

Colonel Jackson. No, sir. If anything, it is a little bit low. 

Senator Casr. Has that been going up in the last couple of years? 

Colonel Jackson. Heavy-duty pavement, the 265,000 pound pave- 
ment will run up as high as $20 a yard. 
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Senator Casgr. But this is an apron, not a runway. 

Colonel Jackson. That is true, sir; but you still have to build the 
same strength into the apron that you do in the runway. 

General Dreyer. A static load, sir, throws greater stresses on pave- 
ments than moving loads, normally speaking. 

Senator Stennis. That is hard to believe, but I am sure you know 
what you are talking about. 

General Dreyer. Slow-moving loads, of course, are serious, but 
when they get moving and get partially airborne, then loads are not 
quite as serious as static or slow-moving loads are, and that is the 
kind of load you will get on an apron, static and slow-mov ing loads, 

Colonel Jackson. We found most of our pavement failures occur 
on runway ends, taxiways, and aprons. That is our actual experience. 

Senator Stennis. On the runway ends? 

Colonel Jackson. That’s right. 

Senator Stennis. Where they first hit, you mean ? 

Colonel Jackson. That is right. 

General Dreyer. More in the taking off points, sir; where they are 
fully loaded and moving slowly or standing, but when they get mov- 
ing fast and get partially airborne then the loading on the pavement 
is not quite as serious. 

Senator Stennis. Anything else on that one, gentlemen / 

Next item. 


OLMSTED AIR FORCE BASE, MIDDLETOWN, PA. 


General Dreyer. Olmsted Air Force Base is the next location to be 
considered and it is located 1 mile west of the city of Middletown, 
Pa. Planned use of this base is for the Middletown Air Materiel 
Area Headquarters. The total program being requested is $2,676,000. 

The first item is a base communications building. The existing 
6,014 square feet in the base headquarters building is entirely inade- 
quate to serve the increased base requirement. Because of space limi- 
tations it is impractical to consider expansion of the existing facility. 

The next two items are required to make the newly constructed 
runway competely operational. The navaids and approach lights are 
necessary to effectively and safely handle the heavy air traffic asso- 
ciated with this depot operation. 

The next item provides for modification of existing shop space for 
performing specialized maintenance and overhaul ‘of missile com- 
ponents. 

The next item will provide for dehumidifying of one warehouse. 
There is no existing controlled humidity storage space at Olmsted. 
The work proposed | will include moisture vapor proofing of walls, 
modification to roof eaves and removal of roof ventilators, installing 
air lock doors, sealing windows, and installing the dehumidification 
equipment. 

The next item provides for a dispensary to replace the existing hos- 
pital located on the site of the new highway-railroad grade separa- 
tion project. 

The last items will provide for the replacement of the base chapel. 
The existing chapel with a seating capacity of only 173 seats is ex- 
ey substandard and is located in the industrial section of the 

base located remotely from the housing and community areas. 
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Senator Stennis. What have you put on here that requires this 
extra load ¢ 

Colonel Jackson. This depot, of course, Mr. Chairman, services 
the entire northeastern area of the United States. 

These facilities here are for a number of purposes. Taking the 
missile shop as an example, that is to accommodate the new era, of 
course, Which we are now entering. It provides for depot mainte- 
nance and overhaul of certain types of missiles. 

The military and industrial dispensary is essentially required be- 
cause of an access road project which is going into the vicinity of 
Olmsted which is knocking out the old dispensary that we had. That 
is generally the pattern that we have encountered at Olmsted. 

Senator Stennis. What about your item here for your dispensary, 
$505,000 ? 

What kind of a dispensary is that ? 

Colonel Jackson. That is a dispensary that will accommodate both 
the military personnel which are assigned to Olmsted and it will also 
provide first-aid type service to the many, many civilian workers, 
which are stationed there. 

Senator Stennis. Just what is a dispensary, in your terms? 

Colonel Jackson. A dispensary is a facility where you can provide 
first aid. It has a certain number of beds. It has doctors’ offices, 
examination rooms, things of that nature. I have here a representa- 
tive of our Surgeon’s office who can give you more detail on that if 
you would like. 

Senator Stennis. All right, let’s get the whole medical picture 
there as to whether or not this is all you have or do you have a hospital 
and so forth ¢ 

Colonel Jackson. This is Colonel Carmichael. 

Colonel CarmicuakEL. The hospital is being torn down, Mr. Chair- 
man, by the access road coming through. We propose to build a dis- 
pensary without giving inpatient care. This will be an outpatient 
type which takes care of all military and our civilian employees. 
Under public law, as the Senator knows, we do give emergency care 
to all our civilian employees. 

We also do occupational health followup physicals on them. For 
instance, the hearing tests, that type of examinations on all of the 
civilian employees. We have approximately 14,000 civilian employees 
on this base who will be getting this. 

We will be giving this type care, too, in addition to the emergency- 
type care that Colonel Jackson mentioned, and this dispensary pro- 
vides complete outpatient care in the doctors’ offices. The best com- 
parison I could make would be your civilian clinic that you think 
of where your doctors go together and provide a clinic where in the 
clinic we have our X-ray department. We have our laboratory de- 
partment, with our doctors’ offices. 

In addition we will have four holding beds in this dispensary which 
will be used strictly for emergency holding until we can transport 
the patient into Carlisle, the Army hospital, where we are going 
to—— 

Senator Stennis. How far away is that ? 

Colonel CarmicuarL. Around 30 miles as I remember it, sir, and 
I have the exact figure if you would like me to get it for you. 
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Senator Srennis. Is that an Army hospital ? 

Colonel Carmicuarn. That is an Army hospital; yes, sir. We will 
use that as our transfer point. 

Senator Stennis. Does this represent a new policy now that the 
Air Force is inaugurating ? 

Colonel CarmicnaEL. We have always done that, sir. 

Senator Srennis. Instead of replacing a hospital you are going 
into the nearest service hospital, provided one is fairly nearby ? 

Colonel Carmicuast. In our normal programing action, Mr. Chair- 
man, we always check with the Army and the Navy to see their capa- 
bility and the general geographical area where we are putting in 
facilities. 

Where they provide the service and they are close enough and it is 
the type service that we require, we do use each other’s facilities. 

Senator Stennis. You have enlisted men here at present of 552- 
90EM and 396. What does that mean / 

Colonel Jackson. The 396, Mr. Chairman, are transient type. In 
other words, not permanently assigned. 

Senator Srennis. And you have around 200 officers, and so forth, 
and then you have the planned space for that. You have planned 
9,000 civilians now. That seems to me like you are to be commended 
for trying to consolidate rather than rebuild a new hospital. 

Colonel CarmicHart. We also provide all public health aspects that 
you normally think of in civilian life out of this building, which is 
what we call our occupational health program. 

Senator Srennis. Where will this medicare program fit in? Here 
is a place where you do not have a hospital and the hospital is 30 miles 
away. Are you prepared to speak on that? Perhaps you are not? 

Colonel Carmicnar.. At this facility, sir, we do not provide any 
inpatient care. 

Any care for our military or our dependents would be obtained 
either from another military installation or under medicare, but at 
this base we are not providing inpatient care. 

Senator Casr. At the present time, you are not. 

Colonel Carmicnuar.. At the present time, we are; yes, sir. At the 
present time we are providing a 15-bed inpatient capability in our 
present hospital. 

Senator Cass. That is the one that is being torn down? 

Colonel CarmicHaru. That is the one that is being torn down. It 
is a temporary cantonment-type facility. 

Senator Stennis. What I want to know, what will be your picture 
when you tear the hospital down and put up the dispensary? I know 
you have this other hospital, but will medicare come in and take care 
of all these people in this immediate area? 

Colonel Carmicnart. Well, sir, I am not prepared to answer that 
question for this base per se. I can answer it in general terms. 

Senator Stennis. I wish you would prepare and send in a memo to 
Mr. Nease on that. 

Colonel CarmicnarL. You particularly want to know how we are 
going to use medicare on this base? 

Senator Stennis. That will illustrate what you are going into when 
you tear down a eres and you are not replacing it but are building 
a dispensary instead. What about medicare, how will it come in and 
supply your needs? I think that will be helpful. 
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Senator Case. Mr. Chairman, I think it would. I was going to ask 
Mr. Ferry—Isn’t it correct, Mr. Ferry, that under the current regula- 
tions relating to the medicare, that it is put upon when hospitalization 
is not available at the base ? 

Mr. Ferry. That is true, sir, but having the Army hospital at Car- 
lisle, they will be transferred to the Army hospital within the available 
capacity of the Army hospital. 

Senator Caspr. What about dependents ? 

Mr. Ferry. The same for dependents. 

Colonel CarmicHaAEL. I could give just a little more background that 
might clear up the issue. Where we do not provide inpatient care, 
then based on the distance of the nearest military facility which is 
available we issue certificates, and if we do not have an inpatient 
facility in the area, we issue a certificate which does authorize them 
to go downtown for the authorized care. 

he reason I can’t answer it specifically for Olmsted, sir, is that 
whether we will use the Army for our dependents as well as military, 
Iam not prepared to answer that at this time. 

Mr. Ferry. It is my understanding that you were to, Colonel. 

Colonel CarmMIcHAEL. I can certainly check that out for the record. 

Senator Case. I would like to ask Mr. Ferry as a matter of policy 
you would not. expect the dependent who was expecting to be a mother 
to go 30 or 40 mallee for consultation, would you? Would that be re- 
garded as available if there was a hospital 40 miles away ? 

Mr. Ferry. I am not prepared to answer that point. I have to 
answer only generally. We would try to send them to a military hos- 
pital rather than treating them locally. 

Senator Casr. That might be for delivery. 

Mr. Ferry. For the prenatal care. 

Senator Case. I think we ought to have a statement on that. 

Senator Stennis. Yes. I think this would be a good one to illus- 
trate the program with, Colonel, and if you will just give us a complete 
statement on it, and we wouldn’t expect you to be able to answer that 
on such short notice. 

Colonel CarmicHar.. We will answer it for Olmsted. 

(The following information was subsequently furnished :) 

Distance from Olmsted Air Force Base to Army hospital at Carlisle Barracks 
is 25 miles by road. 

The hospital at Carlisle Barracks is incapable of supporting the obstetrical 
workload of the Air Force dependents, therefore, medicare permits are being 
issued for authorized medical care of this type. Before issuing permits, the 
dispensary commander at Olmsted Air Force Base considers many factors which, 
in his opinion, could cause a hardship for a dependent if a transfer to other 
military facilities is made. For other than obstetrical care, each case is evalu- 
ated on the basis of its individual merit and optimum utilization is being made 
of military medical facilities by military dependents in this area. 

Senator Case. I might say just recently I was visited by a group of 
doctors from my State, the State Medical Society. They told me at 
their recent convention they had adopted a resolution asking that 
the Defense Department either go back to the original basis for 
medicare or abandon the medicare program. I told them if they 
wanted to put it on an either/or basis they probably could and would 
get an abandonment of the program. I don’t think it is justifiable 
for this committee to approve requests for building hospital facilities 
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on the basis of the military personnel and their dependents, and then 
find with medicare that the demand for the hospital in the average 
daily use is only about half what it was when the hospital was 
proposed. 

So I have been thinking of the idea of putting the medicare on the 
basis of when hospital facilities were not available. I think if we 
do provide them, I think we should use them. By the same token, 
I don’t know that I would consider ty 40 miles away as 
being available for certain types of cases at lea 

Mr. Ferry. I was merely recounting, sir, that when I made inquiry 
about what happened to dependents, I was told that they would be 
serviced out of the Carlisle Hospital. 

Senator Stennis. May I ask you now about this missile shop there? 
You say your mission here is Middletown Air Force Depot, AMA 
Headquarters. 

Here you are asking for this missile shop. You must have a special 
need for it, $901,000 ? 

Colonel Jackson. That’s correct, sir. As you pointed out, this is 
a depot and this particular facility will provide for depot repair and 
maintenance on a particular type of missile. Now I can certainly 
supply the type of missile to you, but I would prefer to do that in 
closed testimony. 

Senator Stennis. This is keeping it up to the minute, is that right? 

Colonel Jackson. Yes, sir. It provides, as I say, for repair and 
maintenance of the GAR type of missile. As far as the details are 
concerned, I would prefer to give that in closed testimony. 

Senator Srennis. All right, gentlemen, if there is nothing more, 
proceed to the next item. 


ROBINS AIR FORCE BASE, MACON, GA. 


General Dreyer. Robins Air Force Base is the next location to be 
considered. It is located 1 mile east of Warner-Robins, Ga. The 
planned use of this base is for the Warner-Robins Air Materiel Area 
Headquarters, a logistical support squadron and a Strategic Air Com- 
mand bomber mission. The total program being requested amounts 
to $1,054,000 and involves five items. 

Included are items for jet fuel storage, two ammunition storage 
facilities, and a warehouse building for the assigned SAC mission. 

The last item is a dining hall for airmen. This requested 1,000 man 
dining hall and the recently completed 800-man dining hall are the 
only permanent messing facilities for the approximately 3,850 airmen 
at this base. 

Senator Srennis. Senator Engle, any item now that you have 
questions about, why just go ahead. 

Senator Enare. Thank you, Mr. Chairman. 

Senator Stennis. Go ahead with Robins Air Force Base. 

Colonel Jackson. We are requesting authority here for five items, 
sir; storage base jet fuel, storage base explosive, storage base multi- 
cubicle magazine, a base warehouse, and a dining hall for airmen. 

Senator Stennis. What about your warehouse? Why do you need 
that now ? 

Colonel Jackson. Sir, they require around 73,000 square feet. This 
will provide some 44,000 square feet in the SAC area. Now, in this 
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case, sir, the SAC area is being located across the field from the 
normal depot area. Although there is some warehouse space exist- 
ing at Robins, the provision of this amount of warehouse space over 
in the SAC area will soon amortize itself, purely because of the dis- 
tance involved in having to travel from the SAC area across the 
runway over into the existing area of the base. This will provide, 
in other words, for the storage of the items which they use on a 
day-to-day basis as distinguished from those which are the type with 
a slow turnover. 

General Dreyer. Primarily for aircraft maintenance, Mr. Chair- 
man, and in their maintenance procedures SAC keeps its maintenance 
crews busy by a quick supply system of the parts they need for the 
aircraft, and they have a fine system of communications and trans- 
portation from warehouse to the aircraft, so that the man who is 
working on the aircraft is not held up at any time because he does 
not have the parts available. 

Senator Stennis. Are all of these items required by virtue of the 
fact that you put this heavy bomber squadron there ? 

Colonel Jackson. Yes, sir; they certainly are. Asa matter of fact, 
I think you will see in the third column there they are programed 
against SAC and that is the primary reason for our request for these 
items. 

Senator Stennis. I remember that that SAC bomber squadron was 
scheduled to go to Greenville, Miss. There was a defect in the soil 
there and you moved it over here. You took all the money with you. 
I don’t see why you did not have enough to build it. You come back 
here now and require more. I don’t see why it takes more at Warner- 
Robins than it would at Greenville. 

Colonel Jackson. I don’t think that it would have, Mr. Chairman. 

The items which have been provided there, of course, provide the 
necessary runway work and the apron and the docks which we call 
the longer-lead-time items. These items here are the followup in- 
crement to complete the package. 

Senator Stennis. I make this additional observation, and I want 
Senator Case and Senator Engle to hear it: Senator Case has been 
here from year to year. Down at this little training school at Green- 
ville, Miss., it is still operating as a training school. There has not 
been a dollar spent on it since World War IT except to keep the build- 
ings painted and repaired, and they have no fine buildings and no 
shops or anything, and they have the best spirit. 

They have the zing and the zip, and they are graded very high as 
I understand it on their training results, and you just walk around 
through it and come out of there and then compare it with all of these 
fine bases and it makes you think somebody is badly mistaken about 
this fine construction being necessary to help morale. 

I put it up as a standard, almost, in spirit and accomplishments. 
Of course, those boys are young and they have plenty of vim and 
vinegar, and zip in them, but it certainly was a revelation to me after 
hearing the proof around this table as to the necessity of all these 
things. 

I go down there where they don’t have it and still they have the 
spirit and get results. I wish you gentlemen would visit that little 
place down there, Greenville, Miss. 


38060—59—— 30 
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Senator Enete. Mr. Chairman, may I inquire? I can understand 
the intelligence of putting your training field in Mississippi. It is 
just as good a place to train as any and perhaps better than a lot. 

Senator Stennis. Better than most. Go ahead. 

Senator Enete. But why a SAC base down there? You have torun 
halfway across the United States before you get out of your con- 
tinental limits to go where you are going. 

Colonel Jackson. Of course, we would have liked to have put the 
SAC mission into Greenville. 

Senator Stennis. Let me answer in one word. Dispersal. 

Senator Enerz. I agree to that, Mr. Chairman, but I notice in the 
briefing yesterday you put these installations along the border up 
there next to Canada. I see some bases up there of one kind or an- 
other. Now you get a hop of several hundred miles ahead already 
when you kick off from either a coastal area or your northern border, 
But when you get way into the Deep South—and I have no prejudice 
against putting installations down there—I just wonder why you want 
to travel all that distance. 

It is like giving yourself a handicap of 10 years on a hundred yard 
dash. 

Senator Casg. So that you can have an additional complement of 
tankers. 

Mr. Ferry. I don’t think that is quite the case, Senator Case, if I 
may disagree. What happened at Warner Robins was we had ade- 
quate strength long runways. In order to avoid the building of any 
more additional heavy pavement we thought we could utilize the 
Warner Robins heavy pavement which as you know is an industrial 
plant and is not heavily used by operational missions, so we decided 
to utilize the pavement and apron that we had there. 

Senator Ener. I am not suggesting that these military installa- 
tions ought to be in any particular area, I think it is fine to have a dis- 
persalofthem. But it seems to me there are certain types of operation 
that go better in some areas than in others. 

For instance, training-type operations and other things such as that 
could very properly be dispersed around. We take this installation 
there at Colorado Springs. The chairman has mentioned the heavy 
concentration there. But where you get right down to SAC and your 
fighter bases, now I notice they were up there along the line, and 
obviously because you can’t run a fighter many miles without running 
out of gas, but a SAC base way down there in the South, it just doesn’t 
make sense because we are not going to be going that way, in my 
opinion. 

Mr. Ferry. We have some all the way down in Texas. 

Senator Stennis. It might be that you wish for some more room 
out in California, I don’t know. 

General Dreyer. I think Mr. Ferry pointed out the answer to the 
question, sir, matching of a preference of site against the economy of 
the situation, and it looked like approximately a $20 million saving 
here because we had those facilities in place, and that was the reason 
the selection was made. 

Senator Stennis. How did they get there, to begin with? 

General Dreyer. The depot or the facility there does need heavy 
pavement. 
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However, it is not because of the volume of traffic. It is type of 
traffic that is on it. And as a consequence it was there, so we could use 
it for the other purpose as well. 

Senator Stennis. All right, gentlemen. 

Senator Case. Mr. Chairman, I didn’t mean to cut in and answer 
for Mr. Ferry, but, as Mr. Ferry knows, the argument which the 
Senator from California has brought up is one which Mr. Ferry and 
I have discussed on many occasions. I felt many times that this dis- 

rsal should be accomplished, but with the saving of miles of travel 
at the time when that saving of miles of travel would be critical. 

I am glad to have the logic of the Senator from California pre- 
sented in the hearings. It reinforces some of the observations I have 
made in years gone by. 

Senator Stennis. All right, back to Robins. 

You say now that this is essential for the operations of your SAC 
installation ? 

Colonel Jackson. That is correct, sir. 

Senator Stennis. Additional SAC ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. What about the dining hall? Is that additional 
men that are coming in? 

Colonel Jackson. Well, sir, it, of course, is obviously tied to the 
SAC mission. 

Senator Stennis. Yes; I know. 

Colonel Jackson. But it is also to accommodate the entire station 
complement. Now, at the present time, they require a space to feed 
about 2,700 men. The only thing they have at the present time is a 
permanent 800-man messhall, and then they have a considerable num- 
ber of the World War II temporary-type messhalls which are small. 
They are substandard in structural condition. They are expensive to 
operate because they are small. It requires a lot more cooks, bakers, 
KP’s, and what have you. So we feel it is a very unsatisfactory 
condition. 

This will provide for a 1,000-man messhall, which still will not 
bring it quite up to standard. 

Senator Stennis. Will it decrease the number of employees? 

Colonel Jackson. Yes, sir; I think it would very definitely. 

Senator Stennis. Per unit anyway ? 

Colonel Jackson. Per unit, yes, sir? 

Senator Srennis. All right, anything else on that, gentlemen ? 

Let’s go to the next one. 


TINKER AIR FORCE BASE, OKLAHOMA CITY, OKLA. 


General Dreyer. Tinker Air Force Base is the next location to be 
considered and is situated 1 mile south of Midwest City, Okla. The 
planned use of this base is for the Oklahoma City Air Materiel Area 
and other CONAC and MATS activities. The program requested at 
Tinker AFB totals $1,036,000 and includes two items: 

The first item provides for a stabilized overrun at the south end of 
the primary runway. An adequate overrun exists at the north end 
of the runway. This item will complete the established requirement 
for the emergency runway distance needed when an aircraft either un- 
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der-or overshoots the runway while landing or overruns on take- 
off. 

The other item provides additional hazardous test shop space. The 
requirement at Tinker is 70,081 square feet for this function. There 
exists only 46,105 square feet and this request for 23,976 will fill the 
outstanding deficiency at Tinker and will be used for testing and re- 
pair of in-flight refueling systems and engine accessories. 

Colonel Jackson. On this base, Mr. Chairman, we are requesting 
two items. The first is a runway primary instrument overrun similar 
to the one we discussed at Kelly, and a test shop for the depot opera- 
tion. 

Senator Stennis. Gentlemen, I visited this place 5 or 6 years ago 
and I can’t recall the general’s name, but I believe it was the best 
operated military installation that I have ever seen, and he was sav- 
ing money on every turn and even made them save the boxes and the 
crates and had a little sawmill out there where he resawed these boxes 
and saved the stripping down to 6 inches in length. I think he 
is a great credit to the Air Force. Of course, he retired when he was 
about 54 or 55. I don’t know where he is now. 

Senator Casr. Mr. Chairman, I apologize but I would like to ask 
a question on Robins. With regard to that fuel storage, why are you 
asking for aboveground storage rather than underground ? 

Colonel Jackson. Senator Case, it has been the policy in the past 
to provide aboveground storage throughout the United States. In 
certain overseas areas we have put our fuel storage underground, 
but in the United States it has all been aboveground. 

Senator Case. Where is Robins located with reference to the coast? 
How far inland is it? 

Colonel Jackson. I think it is about 200 miles. 

Senator Case. Don't you think that within that range of the coast 
where we are building new storage we ought to consider underground 
storage for jet fuels? 

Colonel Jackson. Certainly, Senator, it would be desirable, but the 
cost of underground storage 1s going to run up so high, and of course 
everything else on the base is vulnerable too, so we would question 
the wisdom of attempting to harden that and leave some of the other 
facilities unprotected. 

Senator Boats: Just for my information, what would be the differ- 
ence of cost on this item for which here you are asking $102,000? 
What would it cost for similar capacity storage if it were hardened? 

Colonel Jackson. I would say conservatively double, at least double. 

General Dreyer. I think the factor would be higher than that, sir. 

Colonel Epmonps. It would be closer to three times I believe, 
Senator. 

Senator Casz. That is all. 

Senator Stennis. Two to three times more expensive, that is your 
estimate ¢ 

Colonel Jackson. Yes, sir. 

Senator Stennis. Now why do you need these extra runways here, 
runway primary instrument? I don’t understand that. 

Colonel Jackson. This is, of course, not a runway itself, Senator. 
It is similar to the Kelly situation where we are providing a thousand 
foot stabilized overrun on the ends of the existing runway. In addi- 
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tion to that, of course, this item does or will provide for new type 
approach lights as well. 

Senator Srennis. What is your shop proposition / 

Colonel Jackson. That will provide an addition to the present shop 
space to provide for the depot overhaul of the KC-135 in flight refuel- 
ing system, and test on engine accessories, Senator Stennis. 

Senator Stennis. This is an Air Force depot primarily, is it not? 

Colonel Jackson. That’s right, sir, primarily an Air Force depot, 
amajor depot. 

Senator Eneie. May I inquire with reference to this overrun, you 
don’ t build that to the strength of an ordinary runway, do you? 

Colonel Jackson. The subgr ade itself is built to the strength of the 
runway, but the surfacing that is put on it isnot. That isthe primary 
difference. 

Senator Stennis. If there are no other questions, proceed to the next 
item. 


WRIGHT-PATTERSON AIR FORCE BASE, DAYTON, OHIO 


General Dreyer. The last Air Materiel Command location to be 
considered is Wright-Patterson Air Force Base. This base is located 
1 mile west of Fairborn, Ohio. The planned use of this base is tor 
the headquarters of the Air Materiel Command, for the Wright Air 
Development Center Headquarters, an Air Defense Command air 
division headquarters, the Air Force Institute of Technology, the Air 
Technical Intelligence Center, an Air Defense Command fighter mis- 
sion and a Strategic Air Command bomber mission. The total pro- 
gram requested for Wright-Patterson Air Force Base amounts to 

$12,528,000. 

Two items requested are in support of the Strategic Air Command 
bomber mission for which construction was initiated through the 
fiseal year 1958 supplemental construction program. Nothing exists 
at Wright-Patterson which would fit the requirements for which these 
facilities are needed. Both facilities provide for storing explosive 
weapons. 

The first three items support the Air Research and Development 
Command mission at this base. The aircraft fatigue test laboratory 
will be used by aircraft engineers and designers in their search for 
methods to prevent structural failures due to sonic vibrations. This 
facility will be this country’s only sonic testing laboratory capable 
of handling large sections of aircraft and missile structures. The re- 
quested propulsion components testing laboratory will be used in the 
development of aircraft fuel systems utilizing high energy fuels. The 
science medical laboratory will be used for experimental psychology 
studies related to weapons system and space vehicles. Included in 
this facility is a section to house animals used in performing a variety 
of experiments including acceleration, hypoxia, and radiation. 

The next two items requested will support the Air Technical In- 
telligence Center at Wright-Patterson. They will provide additions 
to two existing buildings and will be used in the mission of collecting, 
analyzing and dissemination of technical intelligence information 
gathered throughout the world. The last two items will provide 
ammunition storage facilities for the SAC mission at this base. 
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Colonel Jackson. Mr. Chairman, we are requesting a number of 
items here. The items involved are aircraft lab fatigue test, a pro- 
— lab components test, a science lab medical, two items, a science 
ab special analysis, storage base explosive and a storage base multi- 
cubicle magazine. I might point out that the storage base explosive 
and the storage base multicub are for the SAC mission that is sched- 
uled for Wright- Patterson. The aircraft lab fatigue test and the 
propulsion lab components test and science lab medical are research 
and development type items. 

Senator Stennis. You have got about $11 million down here. 

Colonel Jackson. Yes, sir. 

Senator Srennis. For medical. Why are you locating them at this 
place ? 

Colonel Jackson. This is medical research, Mr. Chairman. 

Senator Stennis. I know, is that one of your research centers? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Research in what kind of medicine? 

Colonel Stewart. This is aeromedical work, sir, psychology, physi- 
ology. Iam getting out of my ballpark for terms now, but it is mating 
man with weapons systems. We have all of our laboratories at the 
Wright-Air Development Center, the aircraft lab, propulsion lab, our 
weapons system project offices are there, because man has sort of be- 
come I guess the strongest and the weakest link in the vehicles that 
are coming along. 

We are ‘try ing to get him closer to the weapons systems that we 
are building for the future. 

Senator STENNIS. ou do the research along this line for the 
air wing of the Navy : "mak Marine Corps? What do you know about 
that ? 

Colonel Stew. rr. Yes, sir. I was trying to choose my words here. 
The bulk of the acromedical work has been done by the Air Force for 
people in this country for I guess the past 35 or 40 years, sir. 

I think our capability is considerably greater than any other. We 
do a great deal of work for and with the Navy. 

Senator Stennis. What new programs are you putting in that re- 
quire $11 or $12 million expenditure here and all the upkeep that goes 
with it, and so forth ? 

Colonel Stewart. Sir, I will address myself to three of the research 
and development facilities that total about $11 million here. 

Actually the first of these is a sonic facility. It has nothing to do 
with medicine. It is a building wherein we are going to ¢ reate about 
a million watts of noise with eight very huge sirens to study the effects 
of sonic pressures on structures. 

As you know, we have run into considerable problems in the past 
few years with subsonic aircraft having structural fatigue failures 
mostly from sonic beating. 

Senator Stennis. Your testing materials are here ? 

Colonel Stewart. \ vs, ¢ , the: is a <tructures iest laboratory f 
$7.3 million. That is item i. 

Item 2 is entitled “Propulsion Lab Components Test” for high en- 

ergy fuels, $1.336 million. This is a continuation of the efforts to 
develop 3 your high-energy fuels. One of the chemicals used is boron. 
I think that is the most commonly known high-energy fuel. Our prob- 
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lem with boron is that the exhaust is toxic, and you have a solid resi- 
due. You have a toxic residue. We have pioneered first how to manu- 
facture the fuel through several facilities which you have reviewed 
in the past. 

We are now in the process of learning how to use these fuels in 
engines. Develop the engines. This facility here is strictly for engine 
components. It is costly. 

Senator Srennis. I think our main inquiry would be whether or not 
this is being carried on by anyone else and is there any chance of con- 
sidering consolidation? What is your information about that? 

Colonel Srewarr. On this components test ? 

Senator Stennis. Yes, these items you are talking about now. 

Colonel Stewart. The sonic facility, first of all in one sentence there 
is none like that in the country. 

The components test for high-energy fuel components, there is none 
of those. We are just getting into high-energy fuels. We must estab- 
lish specifications before we can have people build things. The science 
lab medical which runs $2.2 million will have our new psychology 
division of the aeromedical laboratory. It will deal with both animals 
and human beings, and where I referred to man as the strong and 
weak link, I think the brain is the strong link but psychologically and 
physically he is probably the weakest link in the new machines. 

This has to work on him psychologically and physically. We need 
animals, we need people. We will study the effects of radiation. We 
are starting with a man now rather than the machine, for the reasons 
I stated. 

We are trying to put these people together where they will have 
proper facilities to work on man and where they will be tied directly 
physically almost with the offices who direct the development of our 
weapons system such as the B-70, the Dynasoar project. 

Senator Srennis. All right, Senator Case, do you have anything on 
this? 

Colonel Stewart. The other facilities I am not connected with. 

General Dreyer. Are you ready for the next item, Mr. Chairman? 

Senator Stennis. Does anyone have anything? 

All right, next item. 

General Dreyer. That completes the Air Materiel Command, sir. 


AIR RESEARCH AND DEVELOPMENT COMMAND 


The mission of the Air Research and Development Command is to 
attain and maintain qualitative superiority by the following proce- 
dures: (1) conduct or supervise scientific and technical studies required 
for the accomplishment of Air Force missions; (2) seek new basic 
knowledge from which improved aeronautical equipment, material, 
weapons, and techniques can be developed; (3) undertake the develop- 
ment and recommend the adoption of appropriate new and improved 
devices and systems for the conduct and support of air warfare, in- 
cluding aircraft, missiles, weapons, techniques, and procedures ap- 
plicable to Air Force purposes; (4) perform employment and suit- 
ability testing of aircraft, guided missiles, navigational aids, com- 
ponents, and material. This program contains a request. for $13,990,- 
000 for Research and Development Command and provides facilities 
at 11 locations. (Includes 4 Aux sites.) 
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Included within the Air Research and Development Command total 
program are facilities for research, development, and testing totaling 
$9,857,000; Air Defense Systems Integration Division at one base 
totaling $747 ,000; Air Defense missile training at one base totaling 
$426 000; a SAC facility at one location totaling : $39,000. The remain. 
der of the program is composed of items to support the basic ARDC 
mission requirement. 


ARNOLD ENGINEERING DEVELOPMENT CENTER, 
TULLAHOMA, TENN. 


The first location in the Air Research and Development Command 
is Arnold Engineering Development Center located 8 miles south of 
Manchester, Tenn. The planned use of this center is to operate re- 
search and dev elopment activities for industry, educational institu- 
tions, and Government agencies to further the development and evalu- 
ation of aircraft propulsion systems and guided missiles. This pro- 
gram contains a request for $5,690,000 and includes the followi ing five 
items : 

The first item for an addition to the gas dynamics test facility is 
required to provide accurate aerodynamics, thermodynamic, and chem- 
ical scientific data on missiles tr aveling at hypersonic speeds. The 
present structure is inadequate in size to meet. the requirement for 
proper testing of the most advanced type of missiles. 

The second item is for modification of propulsion wind tunnel 
duct to permit testing of current and future propulsion systems under 
simulated flight conditions. 

The third item requested in this program is for modification of 
propulsion engine test cell to provide increased capability for develop- 
ment support of nonairborne weapons systems including ballistic 
missiles, military satellites, and space vehicles. 

The fourth item at Arnold is for modification of propulsion en- 
gine test stand needed to develop test data for rocket engine propul- 
sion systems, support of ballistic missiles and satellites. 

The last item in the program is for an addition to the electric switch- 
ing station needed to increase the powerload to support all research 
and development projects being undertaken at this installation, 
and thereby alleviate a dangerouly overloaded electrical distribution 
system. 

Colonel Jackson. Now, Colonel Stewart is here, who has just talked 
on these other items. He is our research and development expert and 
I feel sure is well prepared to give you gentlemen any detailed justi- 
fication that you might need regarding these items. 

Senator Stennis. All right, ( ‘olonel. 

Colonel Srewarr. Would you like me to very briefly go through 
each one, sir? 

Senator Stennis. Yes, I think you had better. You can give an 
overall statement if it represents the package and then something on 
each item very briefly. 

Colonel Srewarr. All right, sir. First is a gas dynamics facility 
addition at $2.5 million. 

This is a long steel duct tunnel roughly 8 feet in diameter and 
1,000 feet long. You have a generator coil gun, just as it sounds, to 
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accelerate projectiles to very high speeds, up to 25,000 feet per second. 
The facility can accommodate 4-inch test articles. We can pres- 
surize or evacuate this long steel duct, and you fire these test articles 
down the chamber at speeds up to 25,000 feet per second to study your 
heating problems, aerodynamics, and thermodynamic problems. 

There is only one other facility in the country similar to this, 
and this is at the Ames Laboratory, of much lesser capability, much 
smaller. 

This will be used in the Dynasoar projects, in ballistic missile 
aerodynamic problems. One of the big problems is getting your data, 
but this includes the telemetry, photo, electrical, and other means. 
It is a continuation of our ballistic bissile and Dynasoar man-type 
programs. 

Senator Srennis. Colonel, all these research programs now you 
have operating in this picture and then you have Dr. York and all. 

Colonel Stewart. Yes, sir. 

Senator Stennis. What is done if anything towards coordinating 
these matters? Who approves this before it gets into the budget? 
Give us something on that. 

Colonel Srewart. All of the Arnold items were reviewed by the 
Director of Research and Engineering in the Office of the Secretary 
of Defense. They were reviewed by the Bureau of the Budget, of 
course, before they came over here. They were reviewed in the Air 
Force prior to going to OSD, and they were coordinated with NASA. 
We work very closely together on all aerodynamic facilities. 

Senator Stennis Does this make clear now that it is not a duplica- 
tion of anything that is being done or planned to be done by these other 
agencies ? 

Colonel Stewart. Yes,sir. I can state that. 

Senator Stennis. You know that of your own knowledge? 

Colonel Stewart. To this one right here. There is the smaller one 
at Ames. We found no plans in either the other services or NASA 
who would be the principal other Government agency to build a fa- 
cility likethis. This is not a duplication, sir. 

Senator Stennis. You are referring to item 1 ? 

Colonel Stewart. Yes, sir. 

Senator STenNIs. Gas dynamics ? 

Colonel Stewart. Yes, sir. 

Senator Stennis. What about the others? 

Colonel Stewart. Item 2 is a connection. It is an in-series connec- 
tion. Arnold is made up of three areas, engine test facilities, some 
small wind tunnels, large wind tunnels. This propulsion engine test 
facility modification is a connection between the engine exhausters and 
the big wind tunnel exhausters to increase our capability for testing. 
You have to evacuate the exhaust out of your engine test cells. This 
will get us up in the overmach 2 range for the very latest engines that 
we have. 

That is a jet engine facility. 

Item 3, a propulsion engine test facility modification, is to provide 
some ejectors and fuel handling tanks for rockets that burn the so- 
-alled exotic fuels, where once again we have an exhaust problem. 

You have a toxic exhaust that you have to dispose of. You have 
to have lime pits. You have to have tanks. This will allow us to 
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do rocket engine testing at altitude to study ignition, engine perform. 
ance and it will permit us to do it with rockets burning the exotic 
fuels. 

An exotic fuel, of course, just means more thrust, more performance 
out of the same engine. 

Another item at AEDC is a modification of the propulsion engine 
test facility. This is instrumentation. It is instrumentation for any 
type of rocket engine. 

Senator Stennis. What do you mean modification? Do you al- 
ready have something there and you are going to build onto it? 

Colonel Srewarr. Yes, sir, It is adding instrumentation. I think 
modification is our military terminology here. It is adding instru- 
mentation for rocket engine testing, quick pickups for temperature 
pressure, velocity, the composition of your exhaust gas. 

Senator Srennis. What rockets will this be used in ? 

Colonel Stewart. It is being used in a considerable family of mostly 
liquid rockets, the rockets that are used for second and third stages 
and small rockets of the Atlas caliber. We have done considerable 
ballistic missile testing down there. 

Some Army rockets have been tested there, sir. 

The last item at AEDC is a switching station. This adds another 
25,000 kilowatt-ampere transformer and it is just part of the planned 
growth of Arnold. As we add facilities, we need to add electrical 
capability. 

That is what it is, sir. 

Senator Stennis. Senator Case, do you have anything on that? 

Senator Case. Why do you need to build your own electrical facili- 
ties at a place which can get service from TVA ? 

Colonel Stewart. The electricity comes up to the fence, sir, but we 
need a transformer that then gets to all the places we need it and in 
all the different capacities we need it. 

That is about all I can add to that. 

Colonel Jackson. This is a substation and the necessary switch 
gear. 

Senator Stennis. And TVA does not provide the substation ? 

Colonel Stewart. No, sir. 

Senator Stennis. Some of these items at Arnold are modifications, 
but they are rather expensive modifications. I notice $1,150,000 for a 
modification of an existing wind tunnel; isn’t that correct? 

Colonel Stewart. I think this is the ejector system for fuel and 
exhausts for rockets burning the exotic fuels where you have to put 
in a considerable series of tanks to be able to receive this toxic exhaust, 
process it, mix it with lime, and finally get rid of it. 

The rockets themselves will be fired in the existing engine test cells, 
sir. 

Senator Srennis. Is there any additional real estate requirement 
for this Arnold program ? 

Colonel Srewarr. No, sir. That is all within the present facility. 

Senator Srennis. The reason I asked that question, I notice this 
hyperballistic facility phase 1, you really have a steel duct there 1,085 
feet long. 

Colonel Stewart. Yes, sir. I described it as 1,000 feet long, but I 
am afraid I have referred to it loosely here. 
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Senator Stennis. Is that sort of a modern edition of a wind tunnel 
10 feet in diameter? 

Colonel Stewart. It isa wind tunnel in reverse. Instead of running 
the wind by the test vehicle, you fire the vehicle through the wind, 
if you will. You get free flight in this. You can get much higher 
velocities that you can get in a large wind tunnel. You can’t get those 
kind of velocities in wind tunnels. 

Senator Stennis. Who will operate this particular unit? Will the 
Air Force operate this? 

Colonel Stewart. This facility here, sir? 

Senator STennis. Yes. 

Colonel Srrwart. The bulk of Arnold is run by the ARO-Corpora- 
tion on contract to us, sir. There is a mixture of Research and De- 
velopment Command people and people from the ARO-Corporation, 
and it will be run by the same group. 

Senator Stennis. I thought Arnold had some connection with the 
old NACA ? 

Mr. Ferry. Down at Langley, sir. 

Senator Stennis. I thought the National Advisory Committee for 
Aeronautics ‘had some responsibility at Arnold at one time. Have 
you always had Arnold ? 

Colonel Stewart. Yes, sir. In the design of the facilities and the 
general master plan for it. NACA did participate, but it has been an 
Air Force facility from its inception. 

Senator Stennis. Senator Jackson ? 

Senator Jackson. No questions. 

Senator Stennis. Senator Engle? 

Senator Eneie. How do you stop this free flight missile or object 
in the tunnel without tearing it all to pieces ? 

Colonel Stewart. It is generally a one-flight operation for these 
test articles, sir. 

Senator Enoie. You don’t stop it? 

Colonel Stewart. Not always in one piece. 

Senator Stennis. All right, gentlemen. 

The next page, 217, “Edwards Air Force Base.” 


EDWARDS AIR FORCE BASE, MUROC, CALIF. 


General Dreyer. The next location is Edwards Air Force Base. 
This base is located approximately 19 miles east of Rosamond, Calif. 
The planned use of this base is for an Air Force Flight Test Center 
Headquarters. The total program being requested is $787,000. It 
consists of three items as follows: 

The first item is for an electronic laboratory calibration building 
needed to house the delicate testing and calibration machines used in 
the Center’s test programs. The existing facility is inadequate in 
size and the item requested will satisfy this deficiency. 

The second item at Edwards is for a guided missile test shop com- 
ponents facility, required in support of testing of high thrust conven- 
tional booster systems and high energy propellant upper stage propul- 
sion systems. The item requested in this program, together with the 
3,000-square-foot structure existing, will fulfill the requirement. 
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The last item in the program is for an addition to the outpatient 
facility, which furnishes needed medical services to authorized per- 
sonnel on the base, and will complete the full requirement. 

Colonel Jackson. Three items at this base, guided missile test shop 
components, electronic lab calibration, and an outpatient facility, 
Two of the items are of the research and development nature. The 
third item is a base support-type facility. This provides an addition 
to the existing hospital for outpatient service. 

Senator Stennis. Outpatient ? 

Colonel Jackson. Outpatient. 

Senator Stennis. Just what do you mean by that? 

Colonel Jackson. Those are the patients who are ambulatory, who 
come to the hospital for treatment and who are not hospitalized. 

In other words, the doctor prescribes and they go back home and 
either go in quarters or go back to duty. 

Senator Stennis. Is this to keep them out of the way of the hospital 
patients ¢ 

Colonel Jackson. That is almost the exact thing, Senator. As it 
stands right now they are standing in hallways. As a matter of fact, 
they are even lined up outside. 

General Dreyer. This is the Air Force doctor’s office, sir, that the 
average patient goes to when he does not feel like he wants to go to 
the hospital. 

He will be committed to the hospital if the doctor who sees him feels 
it is necessary. 

Senator Stennis. All right, next item ? 


EGLIN AIR FORCE BASE, VALPARAISO, FLA. 


General Dreyer. The next location to be considered is Eglin Air 
Force Base. The program being requested amounts to $833,000. 
Eglin Air Force Base is located 2 miles southwest of Valparaiso, Fla., 
and the planned use of this base is for the Air Proving Ground 
Center Headquarters and a SAC bomber mission. Included in this 
request are three items as follows: 

A guided missile shelter which will provide for the construction 
of two additional Bomare launchers for the Bomare training 
program. 

The jet test stand for Strategic Air Command will provide the 
capability for testing overhauled aircraft engines and will also pro- 
vide the necessary acoustical treatment for the test stands. 

Guided missile data collection theodolite stations are included in 
this program and are needed to evaluate air-to-air missiles, bombing 
systems, and fire-control systems as part of the Eglin gulf test range. 

Colonel Jackson. Mr. Chairman, we are requesting three items 
here. The first one isa guided missile shelter. 

Senator Stennis. What is that used for, Colonel ? 

Colonel Jackson. The guided missile shelter? That will provide 
two additional shelters for the Bomare facility at Eglin. Now 
there has been some discussion previously in our presentations re- 
garding the Bomare range at Eglin. This will provide two shelters 
oo Bomare missile which will be used in firing down range at 
vglin. 
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It is essentially for unit training of the Bomare crews. 

Senator Stennis. I have been there and I have seen these Bomarcs, 
and these shelters. As I was told, the first design for these shelters 
cost X dollars and the next design was a great deal less. 

Colonel Jackson. That is correct, sir. 

Senator Srennis. The third design was a great deal less than 
that, and it was a remarkable illustration of what can be saved if 
you just keep digging. 

” Colonel Jackson. That is correct, sir. 

Senator Stennis. I was very much impressed with what I saw 
there. Now this is for an additional shelter. 

Colonel Jackson. Two additional shelters, sir. 

Senator Stennis. That makes it about in line with what I remem- 
bered as to the cost. I thought it was a little over $200,000. 

When I saw this 426, I thought—two units. 

Colonel Jackson. Our unit cost there is $125,000 per shelter. 

Colonel Srewarr. This 426 includes some other things there, sir, 
some warhead storage, ignition booster storage, an extension to the 
ground air transmitter building, and revetment extension. 

Senator Stennis. They told me you were asking for two additional 
shelters as I remember it. 

Colonel Jackson. Yes, sir. 

Senator Stennis. There is space there for them. 

Colonel Jackson. These are they. 

Senator Stennis. Test stand jet? 

Colonel Jackson. Yes, sir. That is a test stand essentially in sup- 
port of the SAC mission which is going into Eglin. That will pro- 
vide the capability for placing the jet engines which power the SAC 
aircraft on a stand for checkout after the engines have been repaired, 
prior to actually installing them. 

Senator Stennis. What is your next item there ? 

Colonel Jackson. And the last item is a guided missile data collec- 
tion station, Mr. Chairman, and these are four stations which are to 
be provided in connection again with the Bomarc range. Instrumen- 
tation for the Bomarc range if you will, theodolite stations. 

Senator Stennis. This Eglin is quite an installation. I don’t mean 
in finery but I mean a great deal goes on down there. 

Colonel Jackson. Yes, sir. 

Senator Stennis. Senator Jackson, have you been there? 

Senator Jackson. No. 

Senator Srennis. Senator Engle? 

Senator Enarx. Yes, I have been to most of them. 

Senator Srennis. Next item ? 


HOLLOMAN AIR FORCE BASE, ALAMOGORO, N. MEX. 


Holloman Air Force Base is the next location to be considered. It 
is located 6 miles southwest of Alamogordo, N. Mex. The planned 
use of this base is for the Air Force Missile Development Center Head- 
quarters and for a drone squadron. The program requested for Hol- 
loman amounts to $1,117,000. The following items are involved: 

The first item is for an addition to the equipment laboratory para- 
chute test building which is needed to serve a dual function of provid- 
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ing space for repairing and drying of parachutes as well as furnishing 
missile and drone recov ery parachutes. 

The second item requested in this program is for a guided missile 
laboratory instrumentation facility to provide space for checkout of 
rockets and boosters, as well as space for project development engi- 
neering. The item requested will satisfy the total requirement. 

The last item is for replacement of a 10-inch watermain with a 16- 
inch pipeline, since the existing line is badly deteriorated and is subject 
to constant leakage. 

Colonel Jackson. We are requesting three items at Holloman. The 
first item is the equipment lab, parachute test. The second item isa 
guided missile lab instrumentation and the third item is water distri- 
bution mains. The first two items are actually research and develop- 
ment type items and the second or the third item will provide for a 
replacement, water distribution main. 

Now the existing main from Alamogordo has rusted and developed 
serious leaks. This will provide for, of course, a replacement of that 
line. 

Senator Stennis. Any questions / 

All right, next item. 


LAURENCE G. HANSCOM FIELD, BEDFORD, MASS. 


General Dreyer. L. G. Hanscom Field is the next location to be con- 
sidered. It is located 2 miles south-southwest of Bedford, Mass. The 
planned use of this base is the Air Force Cambridge Research Center 
Headquarters. The total program requested at L. G. Hanscom 
amount to $3,125,000. It involves construction of a scientific labor- 
atory to house 250 000 volumes and 200,000 research reports, as well as 
provision for space for research literature and other scientific books, 
The item requested will fulfill the total requirement. The next item 
involves construction of a solid physics laboratory needed to advance 
intensive research on solid and gaseous state electronic materials, as 
well as providing extremely high temperature to study effects in ‘the 
development of high-thrust engines. No facilities exist that can be 
utilized for this purpose. 

The next item requested for L. G. Hanscom is a scientific data col- 
lection laboratory to provide studies of natural phenomena that will 
be free from interferences, such as air pollution, artificial night sky 
glow and chemical re actions that adv ersely influence the energy uti- 
lized for propulsion of atmospheric vehicles, communications, radar, 
and guidance phenomena to outer regions. 

The last item in the program is for construction of an administra- 
tion building for air defense systems integration division (ADSID) 
to house personnel connected with the various activities related to the 
air defense mission. The total requirement is 141,640 square feet of 
which 76,800 square feet exist in eight Butler- type buildings, leaving 
a deficit of 64,640 square feet. The requested item will satisfy 70 
percent of the deficiency. 

Here, Mr. Chairman, I would like to introduce a change reducing 
the $3,125,000 to $3,005,000. This is due to a change in ‘the second 
line item which is electric lab solid yhysics which is reduced in cost 
from $1,406,000 to $1,286,000. This is just a cost estimate change, sir. 
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Senator Stennis. Why do you need all this additional construction 
there now? This is an old standby place. What reprograming are 
you putting in Lopthts 

Colonel Stewart. All right, sir, let me start with the first item, 
research library. We have some 250,000 scientific volumes and about 
that many research reports currently housed in about 8,000 square feet, 
some at Hanscom, some at the Boston Army base. About 50 percent 
of these are either in boxes or are not properly shelved. The first 
item we have here is a proper research ame that our scientists can 
use up there to take advantage of all these technical documents. 

Senator Stennis. Is this being built on a utilitarian basis just for 
your use? — 

Colonel Stewart. It is for our use there, sir. 

Yes, sir. It will be used by the Cambridge Research Center, the 
people who work for us in the Lincoln Laboratory and the people 
who work for us in the air defense systems integration division. 

Senator Stennis. As I understand it you can’t use this material 
now, can you ? 

Colonel Stewart. No, sir; this is the point, when I said that about 
50 percent of it 1s in boxes or improperly shelved, and we are not 
benefiting by it at all. 

Senator Stennis. Suppose you goto the next item. 

Senator Case. Mr. Chairman, I think I have an appreciation of the 
value of library research material, but at the same time when we have 
testimony that we are deferring operational projects which relate to 
our warning systems, or our implementation of the activities following 
warning system, I am wondering about the relative priority of some 
of these things. 

This is nearly a million dollars for a library at a point where you 
would think that there must be a great deal of research material that 
is cataloged, indexed, and available. 

Colonel Jackson. Senator Case, I think that this particular facility, 
despite its title, could certainly be considered in the category of pretty 
closely bordering on an operational facility. 

They have any number of what I would consider invaluable scien- 
tific documents. About 50 percent of them, as Colonel Stewart has 
testified, are stored in boxes, and in effect they are not available to 
scientific-type personnel who must and should and ought to be able to 
use them and as it stands now, they can’t use them. 

So from that standpoint we consider it as a very important item. 

General Dreyer. These things certainly were reviewed, Senator 
Case, in the light of the importance of the operational facilities as 
well, and the Air Force has felt and the reviewing agencies above us 
have felt that this is that important. 

It is quite true that maybe there is an immediate operational item 
that might have equivalent importance, but this could very well affect 
our development well beyond the immediate present into the future, 
and I think that is one of the things that is considered when you look 
at a facility of this kind. 

Senator Stennis. Who is going to use it? Do you have the per- 
sonnel to use it ? 

General Dreyer. As Colonel Stewart pointed out, there is Lincoln 
Lab personnel and the contractor personnel at the base and our own 
people at the base all doing research and technical-type work. 
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Senator Stennis. Contractor personnel ? 

Colonel Srewarr. I was talking actually of Lincoln Laboratory 
personnel who work there for us. 

Senator Jackson. Lincoln Laboratory did a lot of our outstanding 
work on the early warning system. 

Colonel Stewart. The BMEWS radars came out of Lincoln La- 
boratory’s work, sir. 

Senator Jackson. It is associated with MIT? 

Colonel Srewarr. Yes, sir. 

Senator Jackson. And it is the contractor that does the work for 
the Air Force. The only question I would raise is do they really need 
$1,400,000 for the lab here? The library is what? 

Colonel Stewart. I have $806,000. 

General Dreysr. That other item you mention was reduced to 
$1,286,000. 

Senator Jackson. I was just wondering. It is almost $1 million 
for a library. You don’t have to have an elaborate building to do 
this kind of work it sems tome. The question I would raise, I think 
the material, there is no point in having a laboratory like Lincoln 
without taking advantage of the data that comes in from every part 
of the service. Otherwise we are not doing a good and thorough re- 
search and development job. 

But I just wonder whether or not they have to have their stacks in 
an $800,000 building. 

Colonel Srpwart. There are study rooms. There are some work- 
rooms in there. There are some microprint reading rooms. There 
is a very little administrative-custodial-restroom-type space. 

Colonel Jackson. This is based on a unit cost of $20 a square 
foot, which I don’t believe is excessive. 

Senator Srennis. I asked the question was it on any utilitarian 
basis. It seems to me like that is the only way to build it is just for 
use. The public is not going to be coming in and going out. 

Colonel Stewart. That’s right, sir. 

Senator Stennis. With lounges and so forth that are necessary. 
It is just utility. That administrative office, that is three-quarters 
of a million dollars right there. To administer what ? 

Colonel Jackson. Mr. Chairman, this particular facility here would 
provide a headquarters facility for the air defense system’s integra- 
tion division, which General Berquist has recently been placed in com- 
mand of, and it is intended to be a facility roughly similar to General 
Schreiver’s office on the west coast, with which I am sure you are 
familiar. 

This office here would be responsible for pulling together and tying 
together all of the technical aspects of the air defense problems, and 
this particular facility would provide a headquarters for that or- 
ganization. 

Senator Jackson. Where are they located now ? 

Colonel Jackson. They are in the process of trying to organize 
right now, Senator Jackson. : 

Senator Jackson. Don’t we have some entity now that is coordinat- 
ing all this effort? , 

Colonel Jackson. Yes, sir; they do. At the present time based 
on the projected requirement of this particular organization, they 
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have an administrative space requirement of 142,000 square feet at 
Hanscom. That would include all the various and sundry organi- 
zations that are there. They have some 77,000 square feet existing 
of administrative space of one sort or another. 

Senator Jackson. They are scattered around ? 

Colonel Jackson. Yes, sir; and this request here from some 44,000 
square feet or almost 45,000 will still leave them awfully crowded up. 

Mr. Ferry. I think I can throw some light on that, Senator Jack- 
son. I investigated this. They are presently housed in temporary, 
prefabricated-type buildings which are perfectly suitable, thoroughly 
suitable. ’ 

However, they are expanding at quite a rate and I asked them why 
it was not possible to rent space in Boston, to house them down in 
the commercial area of Boston and they said there was simply no 
commercial space available in Boston that they could get. I objected 
to this item. 

Senator Stennis. I tell you you can do a whole lot in taking an 
old building and fixing it up on the inside. 

Mr. Ferry. The trouble is we don’t have any old buildings up there 
at Hanscom, sir. This is within a very widely, quickly expanding 
area. 

Senator Jackson. What about adding some temporary structures? 
Things are in such a state of flux that it is hard to—— 

Mr. Ferry. We are down pretty low, sir. We are down to $15 a 
square foot. A temporary structure will run you probably about $12 
or $13 a square foot. It hardly seems good economy to do that. 

Senator STennis. You looked into this yourself ? 

Mr. Ferry. I did, sir. I objected to this. I thought it was a little 
extravagant. I went up and took a look at it. 

Senator Stennis. Before any members of the subcommittee have to 
leave, let me say this: This morning, gentlemen, we reverted briefly 
back to this NORAD Headquarters, and I recall what Senator Case 
said about the need. 

Yesterday we were trying to get an approximate figure as to the 
total amount that was going to be involved and the figure given this 
morning was $28.5 naillion. 

Senator Jackson. They are asking for $10 ? 

Senator Stennis. $10 million now. There are no line items to ask 
for in a lump sum, and I asked them to come in with as much as they 
could to give us a breakdown, a prospectus on them. 

I don’t think we ought to just blindly approve that item of $28 
million, although we do generally approve the idea, without as much 
breakdown as we can ‘possibly get. So we passed it over again with 
that understanding. 

Senator Case. 1 wonder if I could submit to the clerk and eal] to 
your attention a letter from Mr. Bryant relative to this $17.5 million 
emergency construction figure in section 303, I mentioned. I dis- 
cussed the matter with one member of the Defense Department the 
other day and they have since supplied me with a letter, and I would 
like to submit it. 

Senator Stennis. Very well, Senator, we are glad to have it and the 
reporter will put it in the record at this point. 


88060— 59——31 
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(The letter referred to and the accompanying list follow :) 


ASSISTANT SECRETARY OF DEFENSE, 
Washington, D.C., March 23, 1959. 
Hon. FRANcIs CASE, 
U.S. Senate. 


Dear Senator Case: At the conclusion of the morning hearing on March 16, 
1959, on S. 1086, Mr. Sheridan mentioned to you that the Department of Defense 
felt there was a very strong requirement for the authorization requested in see. 
tions 103, 208, and 303 of S. 1086, and that we ‘also felt that $17.5 million was a 
reasonable figure. 

This authorization is requested in order to provide the Secretaries of each of 
the military departments authority to construct urgently required facilities for 
which requirements are not now known or firm, but which must be initiated 
prior to the next Military Construction Authorization Act. 

Changing international conditions and operational concepts, changes in Army, 
Navy, and Air Force missions, new weapons developments, improved production 
schedules, and new or unforeseen research and development requirements often 
create new and additional facility requirements on which construction must be 
be initiated promptly and provided in short periods of time in order that the 
weapons and systems may be effectively utilized at the earliest possible dates or 
by specified requirement dates. 

In addition to the above and because of the change of the appropriation struc- 
ture for research, development test, and evaluation, this authority becomes very 
important. Whereas in the past, construction of facilities for research and devel- 
opment programs could be funded from procurement or research appropriations, 
we intend to fund construction work of this type at military installations from 
the construction appropriations after clearing the program with the appropri- 
ate congressional committees. Without this general authority this cannot be 
accomplished, and the funding of urgent construction for new breakthroughs 
will have to revert to other appropriations. 

Unused balances of this type of emergency authority available under Public 
Law 85-685 will expire as of the date of enactment of this bill. Similarly, any 
unused balance under the emergency authorization requested in this bill will 
expire on September 30, 1960 This will prevent any undesirable accumulation 
of unused authorization. 

Even though very little of the existing authorization has been used so far 
during fiscal year 1959, this does not mean that such emergency authority should 
not be kept available. There were several times during this fiscal year when in 
the case of two of the services practically all of this authorization was urgently 
required at one time, but due to changing eonditions, it was found that the 
requirements could be taken care of otherwise. 

In the present advanced state of weapons development, when new techniques, 
scientific breakthrough, and other changes are occurring almost day-to-day, it 
is completely impossible to predict each specific individual line-item project 
which will be needed for the next 12 months in support of new weapons develop- 
ment, research and development activities, and other new and special areas. For 
this reason, sections 108, 203, and 303 should each authorize $17.5 million—the 
same amount which was authorized by these sections in last year’s act (Public 
Law 85-685). 

This would amount to a contingency of only 4 percent of the total amount of 
the bill, which is a modest requirement in view of the worldwide scope and great 
complexity of the activities which the construtcion program is required to sup 
port. 

In order to better illustrate the great assistance which has been provided 
by this contingency authorization in the past, I have attached a list of projects 
which were accomplished during the past 12-month period under this author- 
ization and which could not have been performed had such authorization not 


been available. The urgent operational needs for these special projects, none | 


of which were predictable, illustrates the genuine need for this special author- 
ization. 


Sincerely yours, 
(Signed) Froyrp S. Bryant. 
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List showing projects accomplished under special emergency authorization during 
past 12 months 
08 
Project description : (in millions) 
Test camp and emergency aircraft maintenance facilities constructed 


ils I iat eee ries meee arene aie ate ane $2.1 
Special operational facilities constructed for emergency support due 
be iropenen erties 259i bet pea De eee Oa ae ee 2.6 
Special security service facilities needed at various worldwide loca- 
ee ee 12.0 
Repairs to runways which failed unexpectedly at SAC bases_____--~- 3.6 
Aircraft maintenance structures needed to support a new Air Force 
DE NINN nat icici Reb tte tr ek ls ts ta ld de cd lc core nn ams care 1.3 
Special missile launching facilities.__...._.......1............------ 6 
Os ae 22.1 


Senator Stennis. What is your next item? 


PATRICK AIR FORCE BASE, COCOA, FLA. 


General Dreyer. The next location to be considered is Patrick Air 
Force Base which includes $348,000 for Patrick and $1,474,000 for the 
Cape Canaveral Missile Test Annex and other auxiliary stations. 

Patrick Air Force Base is located approximately two miles south of 
Cocoa Beach, Fla., and will be used as the headquarters of the Air 
Force Missile Test Center. The total program requested for $1,822,000 
consists of six items as follows: 

The first item is for an electronics test shop at Patrick Main Base 
to provide calibration, maintenance, and repair of airborne electronics 
equipment in support of the [RBM and ICBM programs. The second 
item is for a guided missile data collection radar station at Cape Ca- 
naveral, which will support the radar equipment used for precise 
tracking and is to be utilized with an existing system downrange from 
Cape Canaveral. 

The third item is a guided missile data collection equipment station 
to be located at Wideawake Field on Ascension Island. It will house 
an electro-optical tracker (infrared) and associated equipment 
needed to gather terminal trajectory data for the ICBM program. 

The fourth item is a guided missile data collection radar station at 

Antigua Island test site. It is needed for missile range instrumenta- 
tion and tracking. 
_ The fifth and sixth items consist of a liquid fuel loading and unload- 
ing facility and supporting land at Williams Point, Fla. The facility 
1s required for the safe handling of missile fuels to be used at Cape 
Canaveral. 

The first base, Patrick, is on page 234, but included with that are 
four additional bases of Antigua, Cape Canaveral, Wideawake, and 
Williams Point, sir, on subsequent pages. 

Colonel Jackson. Mr. Chairman, at Patrick itself we are requesting 
an electronics test shop, at Cape Canaveral we are requesting a guided 
missile data collection radar station. At Wideawake Field, an electro- 
optical guided missile data collection site. 

At Antigua, which is downrange, a guided missile data collection 
radar station, and that would conclude the Patrick items, Mr. Chair- 
man. 


Senator Stennis. This is a part of your Cape Canaveral setup ? 
Colonel Jackson. Yes, sir. 








468 MILITARY CONSTRUCTION AUTHORIZATION 


Senator Stennis. Patrick Air Force Base? 

Colonel Jackson. Yes, sir. 

Senator Stennis. All right, go ahead with anything you have to 
say. 

Colonel Jackson. These items essentially would provide for fur- 
ther instrumentation, Mr. Chairman, of the range and its complex at 
Patrick and Cape Canaveral, taking it all the way down to Ascension 
Island. 

Senator Stennis. How far is Ascension Island ? 

Yolonel Jackson. About 5,000 statute miles. 

Senator Stennis. All of Cape Canaveral? Do you carry that on 
your books here asa part of Patrick? 

Colonel Jackson. Cape Canaveral is considered an annex or a satel- 
lite, of Patrick. 

Senator Stennis. On page 234, are your inventory figures here? 

Colonel. Jackson. Those inventory figures, Mr. Chairman, are 
Patrick itself. 

Senator Srennis. It does not include Cape Canaveral ? 

Colonel Jackson. No, sir. If you will look on page 236, you will 
see the inventory figures of Cape Canaveral. 

Senator Stennis. Yes; showing a present inventory of 

Colonel Jackson. Approximately $43 million. 

Senator Stennis. That is what I wanted to know . I am surprised 
that you don’t need more than you are asking for here. 

Colonel Jackson. Well, sir, there is still under construction in one 
form or another about another $47 million, as you can see here from 
the tabulation. 

Senator Stennis. Yes. You have a pretty healthy estimate for fu- 
ture authorization there of $30 million. All right, is there anything 
special about these that you want to mention. 

Colonel Jackson. No, sir; I don’t think so. 

Senator Stennis. All right, next item. 

Colonel Jackson. Williams Point I might highlight, Mr. Chairman, 
if I could take just a moment there. 

Senator Stennis. What page? 

Colonel Jackson. That is on page 242. 

Senator Stennis. Give me a little about these islands. What is 
the nature of the items you are installing down there on those different 
islands. 

Colonel Jackson. Colonel Stewart will talk on that, Mr. Chai- 
man. 

Senator Stennis. All right, Colonel. 

Colonel Stewart. On Cape Canaveral and Antigua, we actually 
have the same thing, and this is called an FTS-16 radar. It isya 
small radar, very highly. discriminating, used for tracking missiles, 
for predicting impact, for predicting apogee—the highest point it 
goes to. 





It is used both to gather data and as a backup for the Azuza sys- | 


tem. Azuza, you probably heard that word before, is our primary 
impact predictor that the range safety officer uses to decide whether 
it is an errant missile or going properly. 

At Antigua and the cape those are identical radar sets. At Ascen- 


sion, this is electric optical equipment. In other words, infrared, | 
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and I would have to go, I think, into executive session to talk very 
much about that, 

Senator Srennis. All right, that gives us an idea about it. Now 
you mentioned page 242. 

Colonel Jackson. Yes, sir, at Williams Point. This is also included 
in the bill under the Patrick total. We are asking two items there, 
Mr. Chairman, a liquid fuel loading and unloading facility and the 
land which goes with it. 

Now this particular facility, Mr. Chairman, will provide a capabil- 
ity just north of Cape Canaveral at which the tank cars which bring 
in the fuel for missiles can be unloaded. At the present time they 
are using three unloading points varying from 30 to 35 miles away 
from Cape Canaveral. 

As you can well imagine, the transfer of this fuel from the tank car 
to the tank truck that would haul it to Cape Canaveral is a dangerous 
proposition at best, and further the hauling of this fuel in the tank 
truck from the unloading point through these towns down there to 
Cape Canaveral is very dangerous. 

ister Srennis. Where does that fuel come from ? 

Colonel Jackson. From all over the country. 

Senator Stennis. That is a good answer. Go ahead. I didn’t 
know. 

Colonel Stewart. Some of it comes from Pennsylvania, that we are 
talking about. 

General Dreyer. Shall I proceed, sir? 

Senator Srennis. Yes. 


SACRAMENTO PEAK UPPER AIR RESEARCH SITE 
ALAMOGORDO, N. MEX. 


General Dreyer. The last location to be considered in the Air Re- 
search and Development Command is Sacramento Peak, located at 
Clouderoft, N. Mex. The planned use of this site is for solar research 
to develop methods for predicting sun induced geophysical disturb- 
ances. The program contains a request for $616,000 for the following 
items : 

The first item is for a science laboratory solar observatory dome 
wherein research and development work will be undertaken relating 
to solar emissions and its effects upon the earth. 

The second item requested is for electric power needed to provide 
reliable power at this isolated mauntaintop location for various 
scientific projects presently under development. The existing 60- 
kilowatt plant is inadequate and is subject. to frequent breakdown in 
service. 

The last item for Sacramento Peak is for rehabilitation of a 16-mile 
road to the top of the mountain from the nearest town. 

Colonel Jackson. Requesting three items, Mr. Chairman, a science 
lab solar observatory, electric emergency powerplant, and a road. 

Now the first two items, rather the first item, is a research and de- 
velopment item, and it will provide a small astrodome. 

Senator Srennis. Let’s jump on, skip that one, and go to the road. 

Colonel Jackson. All right, sir. The road actually would provide 
for the surfacing of about 16 miles of road. Now this road would take 
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off of the main highway and wind up the mountain, up Sacramento 
Peak, and it is about 16 miles long. They have a road there now, but 
it is not surfaced, and in the winter months it is almost impassable. 
The proposal of this project here is to put a surface on it and the 
necessary drainage structures which will hold the road during all 
weather conditions, to provide of course for easy access to this very 
very isolated mountain spot. 
enator Stennis. I don’t see how you are going to harden the sur- 
face and make all weather a 16-mile road up a mountain for $527,000, 
Colonel Jackson. Mr. Chairman, the base course exists, and this 
would provide for perhaps an inch or 2 inches of asphalt to actually 
hold the base course that does exist there now. 
Senator Srennis. All right, how much would it be traveled ? 
Colonel Jackson. The amount of travel is not too heavy. They 
have to haul food and things of that nature, fuel, up to ihe mountain 
site. We have to support the people who are actually living up there, 
Senator Stennis. All right, what is the next one. 


AIR TRAINING COMMAND 


General Dreyer. The mission of the Air Training Command is to 
provide flying training leading to an aeronautical rating; air crew 
training; basic and advanced technical training leading to an Air 
Force specialty; basic military training; mobile training, and such 
other training as may be directed by the Chief of Staff, USAF. This 
program contains a request for $15,946,000 for Air Training Com- 
mand and provides facilities at nine locations. 

Included in the above total is $11,189,000 which provides facilities 
for the basic Air Training Command mission. Facilities are also 
included to accommodate SAC missions totaling $2,794,000 and an 
Air Defense Command mission for $1,963,000. 


AMARILLO AIR FORCE BASE, AMARILLO, TEX. 


General Dreyer. The first Air Training Command Installation to 
be considered is Amarillo Air Force Base, located 11 miles east of the 
city of Amarillo, Tex. The planned use of this base is for a technical 
training and a Strategic Air Command heavy bomber mission. The 
total program requested amounts to $1,828,000. It involves the fol- 
lowing items: 

The first item is a technical training building and will provide train- 
ing space for airframe repair courses, together with environmental 
control of work areas for planned missile courses. 

The next four items for Stategic Air Command comprise an engine 
inspection and repair shop, a jet test stand, a ground-powered equip- 
ment shop and a multicubicle storage magazine. 

The last item is for replacement of four existing elevated water 
storage tanks which have deteriorated beyond economical repair and 
are in the way of the runway now under construction. 

Colonel Jackson. Mr. Chairman, we are requesting authority here 
for six items: technical training facility, an engine inspection and re- 
pair shop, a test stand for jet engines, a shop ground-powered equip- 
ment, a storage base multiple-cubicle magazine, ae water supply 
storage. 
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Senator Stennis. What do you train there? 

Colonel Jackson. This particular facility here will provide for 
airframe repair courses. In other words, to train airmen and officers 
in the intricacies of airframe repair, that is, the frame of the aircraft 
itself. 

I would like to point out, Mr. Chairman, that in addition to being a 
training command base, this particular installation will also be one 
the SAC dispersal locations. 

Senator Stennis. One of the four new ones? 

Colonel Jackson. No,sir. This committee granted us authorization 
back in 1957 to begin the conversion of this installation to accom- 
modate SAC. 

Senator Stennis. You have already had your authorizations for 
that. 

Colonel Jackson. Yes, sir. There are four of these facilities which 
would be follow-on facilities, or follow-on increments for the SAC 
mission. They are the engine buildup shop, the test stand, the ground- 
powered equipment shop, and the multicubicle magazine storage. 

Senator Stennis. That is part of it, as well as your training? 

Colonel Jackson. Yes, sir. The first item is for training. 

Senator Stennis. How do you list all of this over here under train- 
ing? That is misleading. You have all of these SAC items here in 
the training program. 

Colonel Jackson. The base belongs to Training Command, Mr. 
Chairman, but in the interests of trying to keep the items all consoli- 
dated on one base so you can get 

Senator Stennis. But your presentation here, where you have these 
SAC matters mixed in here with training—it is all right. I don’t 
object. What else do you want to say on this item, Amarillo, any- 
thing else ? 

Colonel Jackson. No, sir. I think that covers it. 

Senator Stennis. What is your next one? 


JAMES CONNALLY AIR FORCE BASE, WACO, TEX. 


General Dreyer. The next installation to be considered is James 
Connally Air Force Base. It is located 1 mile north-northwest of 
Lacy Lakeview, Tex. The planned use of James Connally Air Force 
Base is for navigational radar interceptor training and primary 
basic navigator training. The program requested for James Connally 
involves one item amounting to $216,000. This item is for an addi- 
tion to the RAPCON center required for operation of a full radar 
approach facility for joint use of FAA/USAF. The expansion of 
equipment space is needed to allow implementation for every com- 
munication channel used by RAPCON. 

Colonel Jackson. Mr. Chairman, we are requesting one item at 
James Connally, and it isa RAPCON facility. 

Senator Srennis. This is the type you described this morning? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Let’s go to Lackland. 
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LACKLAND AIR FORCE BASE, SAN ANTONIO, TEX, 


General Dreyer. The next location to be considered is Lackland 
Air Force, Base. It is located 8 miles east-northeast of San Antonio, 
Tex. The planned use is for a basic military technical training and 
officer candidate school. The program requested for this base totals 
$1,307,000 for two projects. The first item is for a technical training 
building required for training airmen to operate and repair electronic 
cryptographic devices. The second item is for a water well required 
to replace an existing well that has failed to produce its desired 
capacity. 

Colonel Jackson. Mr. Chairman, this is a basic training school, 
We are requesting two items here. The first one is a tech training 
facility, and the second one is the water supply. 

Senator Stennis. How are you getting along without that first item 
there? You have $1,186,000. 

Colonel Jackson. Well, Mr. Chairman, they are using existing 
temporary facilities right now. They are small in size, and they are 
actually needed and required for basic training. 

This particular facility would be used for training of the personnel 
who operate and repair cryptodevices for communications security, 

What I am saying is, with this new facility they can turn loose the 
existing facility for the basic training mission of Lackland, and utilize 
this facility for the specalized type of training which I spoke of. 

Senator Srennis. You are going to get one similar to it over at 
Amarillo, too ? 

Colonel Jackson. At Amarillo that was for airframe training, a 
different type of training, Mr, Chairman. 

Senator Srennis. Where are you training them now in Amarillo, 
and what are you going to do with that facility when you get this 
new one? 

Colonel Jackson. At Amarillo, Mr. Chairman, they are using an 
old hangar-type facility there, similar to what they are going to do 
at Lackland, they will use this for their other training courses, which 
are scheduled at Amarillo. 

Senator Stennis. Allright. What is your next item ? 


LOWRY AIR FORCE BASE, DENVER, COLO. 


General Dreyer. The next location to be considered is situated 1 
mile southeast of Denver, Colo. The planned use of this base is for 
a technical training headquarters and missile wing for Strategic Air 
Command. The program requested for Lowry Air Force Base 
amounts to $405,000. This amount involves the construction of two 
projects for Strategic Air Command comprising a telephone exchange 
building needed to support increased requirements of SAC and other 
base units and provision of telephone ducts and cable between the 
base communications center and the proposed missile support area 
of Lowry Air Force Base. 

Colonel Jackson. Mr. Chairman, we are requesting two items at 
Lowry. One is a telephone exchange, and the other is a telephone 
duct facility. 

Senator Stennis. Are they necessary ? 
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Colonel Jackson. Yes, sir. As a matter of fact, they are in direct 
support of the missile mission going into Lowry. 

Senator Stennis. Is that being constructed now ? 

Colonel Jackson. Yes, sir. Well, the bids are scheduled to be 
opened on it within the next, I believe, 30 days. 

Senator Stennis. Was this overlooked? If it is a part of that 
installation, why wasn’t it included in the original allowance ? 

Colonel Jackson. Mr. Chairman, in programing a missile unit, we 
attempt to include as a part of the missile package only the technical 
facilities or the operational type facilities of the missile unit, that is, 
the launcher, the missile assembly building, and things of that nature. 

These items here take less time to build actually, and further, they 
are in the category of a supporting type item, and so we like to 
program these as separate items. 

Senator Stennis. These telephone companies, don’t they build a 
telephone exchange for you? 

olonel Jackson. This is for on-base telephone service, Mr. 

Chairman. 

Senator Stennis. On base. 

Colonel Jackson. Yes, sir. 

Senator Stennis. All right, what else? 


MATHER AIR FORCE BASE, SACRAMENTO, CALIF. 


General Dreyer. The next installation to be considered is Mather 
Air Force Base, located 12 miles east of Sacramento, Calif. The 
planned use of this base is for navigator training and a Strategic 
Air Command Bomber Mission. The program requested for Mather 
Air Force Base totals $1,598,000 and it involves six items. Five of 
these items are in support of the Strategic Air Command mission. 
They are standard Strategic Air Command requirements. Nothing 
exists at Mather that can fill these requirements, hence new construc- 
tion is required. The facilities include an engine inspection and re- 
pair shop, jet test stand, armament and electronic shop, ground 
powered equipment shop and a multicubicle storage magazine. 

Also included is an item for an open mess NCO building to replace 
an unusable World War II structure which is beyond economical 
repair, 

n addition, authorization is requested for the construction of 230 
units of family housing with private capital under the provisions of 
title VIII of the National Housing Act as amended. 

I would like to recommend a change in line items, to add after the 
word “facilities” the words “operational facilities,” and to change 
the dollar amount from $1,598,000 to $1,980,000. 

Also I would like to indicate that there are 230 units of Capehart 
housing going in here. 

Senator Stennis. Have you been mentioning the Capehart housing 
each time ? 

General Dreyer. Each time that it is pertinent; yes, sir. The rea- 
son for the change in this amount is that we would like to adda line 
item of a RAPCON center at this particular base in the amount of 
$382,000, which we would like to have resited from Beale AFB, and 
when we get to the base of Beale, we will indicate that we would like 
to have that line item deleted there, sir. 
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Senator Stennis. You are going to prepare a memorandum to give | 


to our staff member here ? 

General Dreyer. On these changes, sir? 

Senator Stennis. That will take care of these changes. 

Colonel Jackson. Yes, sir. 

Senator Srennis. All right, you have another one of your open 
messes here. Is that about the same size as the one in Alaska? [ft 
just costs less because it isin America ? 

Colonel Jackson. I believe it is the same size exactly, Mr, 
Chairman. 

Colonel Epmonps. It is the same size, sir. The difference is onl 
the cost factor involved in the high costs in Alaska. This is $477,000, 
The other was $780,000. 

Senator Stennis. Anything special you want to say about that? 

Colonel Jackson. No, sir. We consider this to be an extremely 
worthy NCO mess. 

Senator Stennis. All right, anything further now on this entire 
installation ? 

General Dreyer. No, sir. 

Senator Stennis. Next item. 


PERRIN AIR FORCE BASE, SHERMAN, TEX. 


General Dreyer. The next installation to be considered is Perrin 
Air Force Base located 5 miles north-northwest of Sherman, Tex. 
The planned use of this base is for fighter interceptor combat crew 
training and for intercept instructors. The program requested for 
Perrin amounts to $408,000 and it will provide one item. This item 
is for an armament and electronic shop for support of programed 


century series aircraft armament and electronic systems, and radar. 


and automatic pilot maintenance. 

Colonel Jackson. The request here, Mr. Chairman, involves one 
item, and it is a shop armaments electronics, a similar facility to the 
one we have been discussing at numerous other bases. 


Oe 
— 


Senator Stennis. If you say you need it and have to have it, why | 


I don’t have any judgment on it to the contrary. 

Colonel Jackson. As I have pointed out, Mr. Chairman, these items 
have been screened and rescreened, and have competed against many, 
many other items, and these are the ones that came out on top as 
being those we thought were most urgently required. 

Senator Stennis. These shops that you have to have here, I know 
you can carry on lots of different kinds of activities, but what is this 
one designed for, particularly ? 

Colonel Jackson. This one is designed, Mr. Chairman, to provide 
space in which they can maintain and repair the electronic gear that 
goes in the Century series-type aircraft. As we choose to call the, 
the black boxes of which these aircraft have any number. 

Senator Stennis. It is all very complicated. 

Colonel Jackson. Yes, sir. As a matter of fact, it requires dust 
and humidity control in these particular facilities where they take 
these boxes apart, go inside them and repair them, and then put them 
back together again. It is a very, very highly technical operation. 

Senator Stennis. All right, next item. 
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SHEPPARD AIR FORCE BASE, WICHITA FALLS, TEX. 


General Dreyer. Sheppard Air Force Base is the next location to 
be considered and it is situated 3 miles north of Wichita Falls, Tex. 
The planned use of this base is for technical training and for a Stra- 
tegic Air Command heavy bomber unit. The program requested 
amounts to $7,741,000. The items involved include the following: 

The first item is a base communications building required to house 
telephone switchboards and related communications lines and will re- 

lace a World War II structure which is beyond economical repair. 

The next three items are standard requirements for Strategic Air 

Yommand. Nothing exists at Sheppard that can fill these require- 
ments, hence new construction is requested. The facilities include an 
aircraft field maintenance shop, an aircraft inspection and repair shop 
and a multicubicle storage magazine. 

The last item is a hospital to replace a structure constructed in 
1941 on a war emergency basis. 

Colonel Jackson. Mr. Chairman, we are requesting five items here, 
a base communications building, a shop aircraft maintenance field, 
a shop aircraft engine and inspection and repair, storage multicubicle 
magazine, and the hospital. 

he hospital, of course, is far and away the largest item, and it in- 
volves approximately $6.9 million. This would provide for a 300- or 
a 500-bed hospital. The existing facility is very badly deteriorated. 
It consists of approximately 100 of the mobilization-type structures 
scattered over 54 acres. 

I might point out that the nearest military hospital is at Fort Sill, 
52 miles away. The nearest Federal hospital is a VA hospital at 
Dallas, 145 miles away, and the nearest civilian hospital is 5 miles 
away, but all their facilities are pretty well and fully utilized, and we 
don’t feel that there is any capability to be gained from those civilian 
hospitals. 

Senator Stennis. I see you have the enlisted men here, 7,344; offi- 
cers, 524. 

Colonel Jackson. Yes, sir; that is at present. 

Senator Stennis. About 60 percent more planned. What is the 
main mission of this base? 

Colonel Jackson. The main mission is tech training and also it is 
another one of the SAC dispersal bases, Mr. Chairman. 

Senator Stennis. Tech training? That means radar and elec- 
tronics ? 

Colonel Jackson. Yes, sir; as distinguished from the basic training 
where you get a recruit in and teach him the rudiments and funda- 
mentals of military life. 

Senator Stennis. How much is this costing per bed? How much 
would it be? 

Colonel CarmicHaEL. Sir, bed nomenclature is awfully difficult to 
compare. We have run a complete comparison on this hospital with 
similar-sized civilian hospitals on a cost per square foot, which is a 
much more applicable term, in that, regardless of what you are pro- 
viding in the hospital, the square foot is a better indicator. 

This hospital is running $28 per square foot for the basic structure, 
which is a very favorable cost factor. For the total price of the entire 
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building—I will get the exact figure on that—it is $34.16. I will haye 
to correct the record on that. That is based on a previous CWE which 
is higher than this one. I will give you a new one for the record, sir, 

This was based on our first CWE, which was the 7.6 million. That 
came out at an overall cost of $34.16 per square foot. With this $6.9, 
it would be less. I would like to insert that. 

Colonel Epmonps. The exact figure is $28 even for the basic struc- 
ture. 

Senator STennis. $28 now for what? 

Colonel Epmonps. Per square foot. 

Colonel CarmicuarL. In comparing that to the civilian hospitals 
which were built of similar size, they ran $33.42 a square foot. An- 
other one ran $33.08 a square foot. 

Senator Stennis. How many patients will they take care of ? 

Colonel Carmicuae.. The civilian hospital, sir, the first one I gaye 
you was 160. The second I gave you was 240 compared to our 300- 

capacity. In this particular hospital I would like to mention——~— 

Senator Stennis. Where is the civilian hospital now that costs as 
much as you say, and when was it built, and we built it? I want to 
make that comparison. 

Colonel Carmicuar.. The first one I gave you is Downville, IIL; 
and, incidentally, the costs I gave you were adjusted to the 1959 level 
in all cases—our costs and the civilian costs. 

The second hospital I gave you is Royal Oak, Mich. Again, the 
price I gave you is adjusted to 1959 costs. I have a civilian hospital 
mi Columbus, Ohio, 460-bed capacity. That cost was $28.11 adjusted 
to the 1959 cost. index. 

I have a VA hospital in Dallas, Tex., 500-bed, which is $27.94 a 
square foot, which is right in the same range. 

Senator Stennis. You prepare for us a memorandum on that, giv- 
ing the names and addresses of those places and those comparisons. 
I see you are well prepared on it. Just give us a letter covering those 
items, and such other items as you think are relevant. 

The reason I asked about the beds is because that gives me an idea 
of how many people you are taking care of. 

(The information is as follows:) 


The following is comparative costs analysis between Hospital Sheppard Air 
Force Base, Tex., and other hospitals of similar size. 


l | | | | | 
| | | | | | Re- Ad- 
} | Year Reported | Gross | Cost | ported | justed 
Sponsor Location | Bed size | of | total cost area | bed cost, cost, 
po | 

| award | | | square | square 
1 | foot foot ! 

Ue Ck th ft | a 
Church (Catholic) _..| St. Elizabeth, | 160/160 | 1958 | $3,309,947 | 99,040 | 20,686 | $33. 42 | $33.42 
Danville, M1. | | 
Private (nonprofit)..| Oakland Cen- | 240/400 | 1953 4, 358, 000 |164, 000 | 18,160 | 26.57 | 33.08 
| ter, Royal | | | | 
Oak, Mich. 





Do_..-........-.| Riverside | 460/160 | 1958 | 7,629,000 |271,400 | 16,584 | 28.11 | 28.11 
| Methodist, | } | 
| Columbus, | 
|} Ohio. | | | | 
Wisdenaa os | Dallas, Tex....-| 500/500 | 1952 8, 277,000 |382,428 | 16,554 21. 64 27. 94 
Army ---. . Fort Riley, | 250/500 1955 6, 269, 000 |199,063 | 25,076 31. 49 36. 02 
| Kans. | | 
Do-. 2 Fort Dix, N.J__. 500/500 1958 | 12,169,000 |336, 433 | 24,338 36.17 | 36.17 
USAF;..-.._-: ..| Sheppard, Tex_-.| © 300/500 |._...-..| 6,934,000 |222,500 | 23,113 | 31.16 31. 16 


' 








1 To compare the costs of hospitals built in varying market years, this column shows square-foot costs 
adjusted to current market price. 
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Our hospital contains not only bed areas, equipment, and medical support 
facilities incident to inpatient care but also the doctors’ offices and examining 
rooms, public health activities and medical clinics, which are normally provided 
in the community outside the civilian hospital. In addition, the Air Force must 
provide for the special functions of the flight surgeons’ clinic. Therefore, it is 
not possible to meet the total medical requirements of a given base by providing 
a hospital of a specified number of beds for inpatients. 

In determining scope or square footage of an Air Force hospital, the facility 
must include not only the inpatient capability found in civilian hospitals but 
also areas for the performance of the functions listed in above paragraph. The 
additional community-type medical support built into the facility and the 
hospital inpatient service jointly utilize the functions such as X-ray, laboratory, 
pharmacy, and so forth, therefore, such functional areas must be larger and 
more complex in design than that found in a civilian hospital. 

Colonel CArMIcHAEL. Sir, I would like to mention that in addition 
to the normal base hospital, this also has psychiatric capability for 
the entire Midwest. We have 120 psychiatric beds in this Facility, and 
180 beds will be devoted to what you would normally think of as the 
base, or general type hospital. 

In addition to the psychiatric beds, we have a complete psychiatric 
outpatient department in this facility, which has the examining rooms 
for the psychiatrists, for the social workers, for the psychologists. 

We also have the occupational therapy facilities which are so essen- 
tial in treating the psychiatric patients. In addition we have the 
normal outpatient department, and inpatient department. 

Senator Srennis. I have a very high respect for psychiatry, but 
has that gotten to be an essential part of your setup here, to have an 
extensive psychiatric setup ? 

Colonel Carmicuar.. Very definitely, sir. In fact, we have quite 
an extensive requirement for psychiatric beds in the military. As you 
know, we treat them up to the point where no further benefits can be 
expected. At that time they are then transferred to the VA. But 
we keep them up to that point. 

We have information again on our psychiatric bed requirements 
which I can certainly give, Mr. Chairman, if you desire. We show 
our projected psychiatric bed requirements in the Air Force, taking 
into account, using the Army-Navy facilities to the maximum extent 
available, 

Mr. Ferry. Mr. Chairman, may I go off the record a second, 

( Discussion off the record. ) 

Colonel Carmicuart. Again to give the benefit of a little more 
background, we strive very hard to take care of our patients on an 
outpatient basis prior to their getting into an inpatient status. 

Senator Srennis. Is this because of their training and the strain 
on them in the Air Force? 

Colonel CarmicuaEu. Sir, I am not qualified to say why they are 
patients, but they are patients in our EVAC system, and of course 
we have to provide for them. 

Senator Stennis. This Sheppard Air Force Base, thas is one of 
your training installations ? : 

Colonel CarmicHag., Yes, sir; that is for training. Primarily the 
psychiatric capability is being placed there because of its geographi- 
cal location. We are striving to take care of the patients in the 
Midwest, or in the central part of the United States. 

Senator Srennis. I didn’t know whether you were referring to 
young fellows who crack up, as you say, in this training. ~ 
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Colonel Carmicuag.. No, sir. These are transfer-ins. I probably 
should have made that a little clearer to you. These are not neces- 
Sarily local assignees going into the hospital. These are patients 
being transferred in the specialized facility. 

Mr. Ferry. Including overseas? 

Colonel Carmicuag.. Yes, sir; very definitely. In fact, a great 
number of our patients will come from overseas. 

Senator Stennis. Is this hospital for that purpose ? 

Colonel Carmicuarn. 120 beds are for that purpose, yes, sir; 180 
beds are for normal use to serve this size installation. 

Senator Stennis. Is medicare going to figure in the picture? 

Colonel CarmicHaret. We only program the normal capability in 
our hospitals here that we would anywhere else based on experience, 
sir. In other words, we will provide normal dependent care in this 
facility the same as we do at any of our other facilities. 

Senator Stennis. All right, next item. 


VANCE AIR FORCE BASE, ENID, OKLA. 


General Dreyer. The next location is Vance Air Force Base situ- 
ated 3 miles south-southwest of Enid, Okla. The planned use of this 
base is for basic single engine pilot training. The program amounts 
to $250,000. It includes the following item: Replacement of ap- 
proach lighting at the south end of the primary runway to provide 
new configuration of lights to improve the visual approach and land- 
ing of aircraft in the interest of safety, operational capability, and 
efficiency of aircraft operations at this base. 

In aide. authorization is requested for construction of 170 
units of family housing with private capital under the provisions of 
title VIII of the National Housing Act as amended. 

In addition we will have 170 units of Capehart housing programed 
at this base. 

Senator Srennis. All right, the next item. 


WEBB AIR FORCE BASE, BIG SPRING, TEX. 


General Dreyer. Webb Air Force Base is the next location to be 
considered and it is situated 2 miles southwest of Big Springs, Tex. 
The planned use of Webb Air Force Base is for basic pilot trainin 
and an ADC fighter mission. The program requested for Web 
amounts to $2,193,000. The majority of the items in this request 
totaling $1,963,000 are required to support the air defense fighter unit 
scheduled for deployment to this location. 

The facilities requested are all deficiencies and cannot be satisfied by 
the use of any existing facilities. The facilities in this category in- 
clude a 1,000-foot extension to the parallel runway; an aircraft 
weapons calibration shelter; an armament and electronics shop; a 
road and land items in connection with the parallel runways. Other 
items at Webb include acquisition of land for clearance easement at 
the south end of the north-south parallel runway and hazard removal 
of earth at the south end of the primary instrument runway to correct 
a perilous condition to both aircraft and student pilot training per- 
sonnel at this installation. 
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Colonel Jackson. Mr. Chairman, we are requesting eight items 
here. The first is an extension of the parallel runway. The second 
is the aircraft weapons—— 

Senator STennis. Just a minute, gentlemen. I think if we are 
going to be back at 2:30 we had better recess now. Thank you very 
much. We will try to be back at 2: 30. 

(Whereupon, at 1: 10 p.m. a recess was taken until 2:30 p.m.) 


AFTERNOON SESSION 


Present: Senators Stennis (presiding) ; Engle and Case. 

Senator Stennis. All right, gentlemen, are you ready ? 

General Dreyer. Yes, sir. 

Senator Stennis. We were on Webb Air Force Base. 

General Dreyer. Yes, sir; page 282. 

Colonel Jackson. Mr. Chairman, I was just beginning to point out 
the items that we are requesting authorization for. There are eight 
in number. They involve an extension to the parallel runway, an 
aircraft weapons calibration shelter, an electronics shop, a piece of 
road, three land items, and a removal of hazard. 

Senator Stennis. What is your removal of hazard ? 

Colonel Jackson. That is a natural earth obstruction, Mr. Chair- 
man, on the end of the primary runway. It involves moving dirt to 
actually bring the obstruction down within a safe flight limitation. 

Senator Stennis. What has happened to change the situation? 
Have you had an exchange of runways or some item like that? 

Colonel Jackson. Mr. Chairman, we are in the process of putting 
into Webb, a fighter interceptor unit, and that is essentially the re- 
quirement for each of these items that you see. 

We are extending the runway to accommodate the fighter-type air- 
craft. The existing runway is only 8,100 feet long. The minimum 
length for this particular operation is 9,100 feet so we are proposin 
to extend it by 1,000 feet. The other items, of course, are in support o 
the fighter interceptor mission that is going into Webb. 

Senator Stennis. Let me ask you this. Do you have any extensive 
items in here for extending facilities for these fighter interceptors? 
The reason I asked that, you are not increasing the number of those 
units now, are you? 

Colonel Jackson. No, sir. As a matter of fact, you may recall 
Colonel Darby’s presentation yesterday which indicated that the trend 
was in the opposite direction. 

Senator Stennis. You are going down. 

Colonel Jackson. Yes, sir, there are certain bases which we consider 
will accommodate fighter interceptors for a long period of time to 
come, and Webb Air Force Base happens to be one of them. 

Senator Srennis. You are not keeping them where the place is lo- 
cated to use them there ? 

Colonel Jackson. Yes, sir, we certainly are. 

Senator Stennis. What are you protecting there? 

Colonel Jackson. We are touching onto a little classified informa- 
tion, Mr. Chairman. I think we could deal with this very nicely in 
closed session. 

Senator Stennis. All right, let’s move along. 

What is your next item ? 
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AIR UNIVERSITY COMMAND 


General Dreyer. The mission of the Air University Command is to 
prepare officers for command of large Air Force units, wings, groups, 
and squadrons, and for staff duties appropriate to those command posi- 
tions and to provide education to meet the scientific requirements of 
the Air Foree.. This program contains a request for $2,306,000 and 
provides facilities at two locations. 

Included within the Air University Command total program is one 
facility for the Air Defense Command SAGE Mission at one location 
totaling $281,000. The remainder of the program is composed of items 
to satisfy the basic Air University mission. 


GUNTER AIR FORCE BASE, MONTGOMERY, ALA. 


The first location to be considered is Gunter Air Force Base. This 
base is located approximately 6 miles northeast of Montgomery, Ala. 
Its planned use is for the School of Aviation Medicine, a field printing 
plant, extension courses and an Air Defense Command SAGE mission, 
The program being requested at Gunter AFB amounts to $1,915,000, 

The first item will provide for a wing headquarters building for the 
ADC SAGE mission. All existing sienistintekiie space at this base 
is uséd in support of the Air University mission. This facility will 
accommodate a total of 104 administrative personnel assigned to the 
SAGE Direction Center. 

The next item is airmen dormitories. The requirement at Gunter is 
for 2,334 spaces. Eight hundred and forty-two spaces exist in 21 
old temporary buildings. Only 400 permanent spaces are available. 
This request for 600 spaces will provide an increment toward satisfy- 
ing the overall deficiency. 

The last item is a dining hall for airmen which is necessary for the 
support of the new dormitories. Only one permanent dining hall with 
a eapacity of 1,000 men is available at this base to serve the 2,334 as- 
signed airmen. 

Colonel Jackson. Mr. Chairman, we are requesting three items at 
Gunter. The first is the headquarters wing, the second is the dormi- 
tory for airmen and the third is a dining hall for airmen. 

I might mention, Mr. Chairman, that the wing headquarters build- 
ing will accommodate the administrative functions of the SAGE unit 
that is going into Gunter. The dormitory is actually required to satis- 
fy a deficiency. The number of dormitories that they have at Gunter 
is not enough to accommodate the people scheduled to move in. 

Senator Stennis. This is at Gunter? 

Colonel Jackson. Yes, sir, of course, the dining hall is a part and 
parcel of the same proposition. 

Senator Stennis. Where is Gunter located 4 

Colonel Jackson. It is 6 miles from Montgomery, Ala. 

Senator Stennis. Where is Maxwell Field? 

Colonel Jackson. It is right on the outskirts of Montgomery. 

Senator Stennis. Dothey go together in any way ? 

Colonel Jackson. They are both a part: of the’ same command, 
Mr. Chairman. A portion of the Air University function is being 
carried on at Gunter. Primarily, the training of medical corpsmen 
is being done at Gunter. 
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Senator Stennis. Medical corpsmen ? 

Colonel Jackson. Yes, sir; medical corpsmen. It also has a field 
printing plant, an extension course institute is located at Gunter. and 
as 1 mentioned, a SAGE unit. 

Senator Stennis. Where are these airmen staying now? 

Colonel Jackson. Sir, at the present time, they have only 945 air- 
men. They are projected to go to,1,543. So you haye a projected 
increase of roughly 600 men. ‘At the present time, they are over- 
crowded even with the people that they have. 

Senator Srennis. All right. TI still think about this school down 
there at Greenville, Miss., that they haven’t spent anything on since 
World War LI, except a little paint and a little grass, and I believe 
it is one of the best installations you have. 

Colonel Jackson. Greenville is a nice little base, Mr, Chairman, 

Senator Srennis. It is not exactly a base, it is just a training in- 
stallation; isn’t if ? 

Colonel Jackson. Well, we consider it one of our major installa- 
tions, 

Senator Stennis, All right, what is your next item ? 


MAXWELL AIR FORCE BASE, MONTGOMERY, ALA, 


General Dreyer. The next location is Maxwell Air Force Base. 
This base is located approximately 1 mile west of Montgomery, Ala. 
Its planned use is for the Air University headquarters, Air War Col- 
lege, Air Command and Staff School, Research Studies Institute, and 
AF ROTC Headquarters. The program being requested at Maxwell 
AFB involves two items amounting to $391,000. 

The first item will’ provide an instrument landing facility. This 
navigational aid will provide the base with the capability to conduct 
instrument checks and proficiency training as well as normal instru- 
ment landing procedures at this base. There is no ILS facility at this 
base at the present time. 

The other item will provide for the replacement of a fire station. 
The existing two-stall fire station is an extremely substandard struc- 
ture and is too small for housing the large firefighting apparatus 
assigned to this base. 

Colonel Jackson. We are requesting two items here, Mr. Chair- 
man. First, is an ILS facility which is an instrument landing fa- 
cility and the second item is a fire station. 

Senator Stennis. Where is that now? 

Colonel Jackson. That is Maxwell Field. 

Senator Stennis. I thought we had covered those with Gunter. | 
had passed on over here. 

General Dreyer. That completes the Air University, sir. 

Senator Stennis. Proceed to the next. 


HEADQUARTERS COMMAND 


General Dreyer. The mission of the Headquarters Command is to 
provide proficiency flying, ‘training, housekeeping, and support of 
U.S. Air Force personnel in the Washington area. Specifically, this 
command provides administrative and logistic support for the USAF 
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Headquarters Squadron, for those Air Force units stationed within 
the Washington area where inherent organizational structure does not 
permit other support, and such other missions as may be directed by 
the Chief of Staff, USAF. This program contains a request for $21,- 
810,000 for Headquarters Command and provides facilities at one lo- 
cation, primarily to allow the moving of combat readiness training 
(CRT) and special air mission (SAM) activities from Bolling Air 
Force Base to Andrews Air Force Base. 


ANDREWS AIR FORCE BASE, CAMP SPRINGS, MD. 


General Dreyer. The only headquarters command installation to 
be considered is Andrews Air Force Base located 1 mile east of Camp 
Springs, Md. The planned use of this base is for headquarters of Air 
Research and Development Command, two air transport squadron for 
special missions, D.C. Air National Guard activities, Air Reserve Fly- 
ing Center, Air Defense Command Fighter Mission and Combat 
Ready Training Flying. The total program requested for Andrews 
amounts to $21,087,000. This program consists of the following items: 

The first item provides for the construction of two high-speed turn- 
off taxiways to reduce runway occupancy time for landing aircraft, 
increasing the runway capacity for handling the large number of 
planes utilizing this base. 

The next item provides aircraft parking apron for the parking of 
aircraft which are scheduled to move to Andrews from Bolling Air 
Force Base and Air Force planes being displaced on Andrews AFB 
by the new Navy mission on the east side of the base. 

The next item provides five additional warm-up holding pads 
which are required to handle the traffic volume of mixed jet and con- 
ventional type aircraft utilizing both runways. 

The next item for an aircraft washrack is needed to provide part 
of the aircraft washing facilities required to support approximately 
350 U.S. Air Force aircraft deployed to this base. 

A base communication building is needed to adequately house an 
8,000 line telephone exchange, including teletype and crypto-graphic 
activities. The existing structure is inadequate in scope and will 
revert to headquarters ARDC for administrative space when this 
project is constructed. 

The next two items for semimobile GCA and ILS facility will in- 
crease the operational safety of any type of aircrapt under varying 
weather conditions, day or night. 

The next item for approach lights on both the south and north ends 
of the primary runway is required for safe and efficient operation 
of any type of aircraft using this installation. 

The present base operations building is improperly located, is of 
temporary construction and will be razed to allow apron construction 
to proceed. The programed base operations building will consist 
of 13,000 square feet, plus a 6,000 square foot transient alert mainte- 
nance facility hee to handle 2,700 transient aircraft per month. 

The next item for an air passenger terminal, in conjunction with the 
base operations and transient alert facility, is needed to take care 
of 285 passengers, an excess of 4 tons of daily freight per day, plus 
a heavy volume of mail, preparation of an average 300 inflight lunches, 
and stored freight between flights. 
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The next item for a field maintenance hangar is necessary to accom- 
modate the expected increase in field maintenance for the aircraft 
deployed to this base. There are no facilities available that can 
be utilized for this purpose. 

The next item for an organizational maintenance hangar is re- 

quired to provide hangar and shop space for 19 aircraft assigned to 
the Military Air Transport Command, which was previously ac- 
complished at Bolling AFB, but now scheduled to move to Andrews 
AFB. 
. The next item for two organizational maintenance hangars are-in 
direct support of part of the aircraft assigned to the air base wing 
on this installation. The requirement for this facility arises from 
the directed movement of aircraft from Washington National Air- 
port, Bolling AFB and Anacostia Naval Air Station. Currently 
only 173,359 square feet exists or are programed at Andrews for this 
function with a deficiency of 217,366 square feet now existing. The 
134,460 square feet hangar will provide an increment toward satis- 
fying this deficiency. 

The next item for a base warehouse is needed to provide space for 
receiving, inspecting, storing, accounting, packing and shopping of 
50,000 line items, worth approximately $7.5 million. 

The next item is for replacement of an open mess NCO which will 
be razed to make way for construction: of a parallel runway included 
in a previous program. An estimated 1,700 airmen and Navy per- 
sonnel will utilize this facility, and is needed to accommodate the 
currently scheduled personnel at this base. 

The next item for an electric substation is needed to provide ade- 
quate electric power to accommodate the current base expansion. 

The next item is an addition to the heating plant. The requirement 
is 8,992 horsepower, with 5,092 horsepower either existing or under 
construction, leaving a deficit of 3,900 horsepower. The requested 
1,000 horsepower will provide an increment toward satisfaction of the 
requirement. 

The next item will provide an addition to an existing sanitary treat- 
ment and disposal plant and will complete the known requirements 
for this facility based on scheduled strengths. 

A road project is required to provide for the relocation of the north 
perimeter road resulting from the construction of a parallel runway 
approved in a previous program; it will also correct certain areas on 
the north side of the base as well as other facilities currently pro- 
gramed. 

The last three items consist of land items. The fee purchase item 
will provide the land for installation of approach lights systems at 
three ends of the north-south parallel runways; the land easement 
clearance item will permit removal of existing obstacles at both the 
north and south ends of the north-south saan runway, land ease- 
ment right-of-way required for utility lines, communications and ac- 
cess roads to the ILS facilities in this program. 

The next command is headquarters command, one base, Andrews 
Air Force Base, Camp Springs, Md.: maintenance facilities, supply 
facilities, community facilities, utilities, and real estate, $21,810,000. 
_ I would like to insert a change here, sir, and add after the word 
“facilities” the word “and” and delete the words “and real estate”. 
And change the dollar amount to $21,087,000. 
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The reason for the change in the dollar amount is a reduction of 
instrument landing systems from three to one and the cost reduction 
that goes with that from $278,000 to $108,000, and the deletion of the 
three land items which are the last items on the listing of items for 
that; base, sir. 

Senator Srennis. All right. Give us your explanation. First, 
state your reasons for all this additional. What additional duties 
have you? 

Colonel Jackson. Mr. Chairman, as you recall, the program was 
initiated last year to begin to expand Andrews Air Force Base so that 
it would accommodate the flying activities now located at Washington, 
National, Bolling, and Anacostia. 

In the Air Force program last year we were granted authorizations 
of $18,937,000. That program is well underway. That program pro- 
vided a parallel runway, it provided some apron, it provided a couple 
of hangars. 

This program before you today is actually the second or follow-on 
increment to that program. It provides additional aprons. It pro- 
vides additional hangars, and it provides other behind-the-lines facili- 
ties. 

We feel that with this increment here, together with the one that 
was granted in fiscal year 1959, we will be in business at Andrews so 
that we can then, in fact, move the flying activities as scheduled. 

Senator Stennis. What are you planning to do with your present 
facilities at Bolling ? 

General Dreyer. Right at the moment, sir, our plans call for reten- 
tion of Bolling Air Force Base and our tentative plans for utiliza- 
tion are for family housing and for a headquarters annex to move 
some of our people from the scattered facilities in the Washington 
area into that building. 

However, no program has been set up for that as yet, sir; no actual 
line item program for submittal to your committee. 

Senator Srennis. Is there any general provisions in the bill per- 
taining to it 

General Dreyer. No, sir. 

‘Senator Stennis. That apply in any way? 

General Dreyer. No, sir. .It will take some time for the facilities 
at. Andrews to be completed so that. the activities at Bolling can be 
moved out anyway, sir. 

There is one other item, sir, that I should have mentioned before 
in the reduetion of costs. On the item for roads, which is now listed 
at $763,000, it should be reduced to $310,000. 

Colonel Jackson. Mr. Chairman, if, it is your desire we could 
run down and cover each one of these items. However, there are a 
number of them. 

Senator Stennis. Just before you do that now, do you think that 
this second increment as you refer to it here will complete your re- 
quirements for the foreseeable future, due to this transfer? 

Colonel Jackson. Mr. Chairman, I would like to answer your 
question this way: We feel that these facilities here will allow us 
to operate. 
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That is not to leave the impression that that completely finishes 
Andrews. We foresee the need for programing in a future program 
some other additional facilities. 

Now, along that line, I have in mind some more hangars that our 
aircraft maintenance people feel very strongly about. There prob- 
ably will be some requirement in the future for more hangars. ‘There 
may be some requirements for other facilities of a like nature. 

But to answer your question, we feel that these two increments will 
put us in busines from a flying standpoint. 

Senator STeNNis, When do you expect to get this business as you 
call it? 

Colonel Jackson. June of 1961. 

Senator Stennis. June 1961? 

Colonel Jackson. Yes, sir. 

Senator Stennis. So that is the time, then, that you expect to get 
out of Bolling and stop flying there? 

Colonel Jackson. That is the current schedule. 

General Dreyer. This construction will permit the move, sir. That 
is a quick way of saying it. 

Senator Stennis. I want to know when you are going to stop 
flying down at Bolling, because that is what all the fuss is about, the 
air pattern, as I understand it. 

Colonel Jackson. That is correct, sir. Our current schedule is 
June of 1961. 

Senator Stennis. For what, now? 

Colonel Jackson. For the move of the flying activities to Andrews. 
Is that correct, Colonel Darby ? 

Colonel Darsy. Yes, sir. 

Senator Stennis. The Air Force says now they do not expect any 
flying operations in Bolling or out of Bolling after June 1961, is 
that correct, Colonel ? 

Colonel Darsy. That is any fixed wing flight activity from there. 
We may have a very slight amount of helicopter flying, but all of the 
fixed wing flying we expect to have out of there. 

Senator Srennis. All right, anything else you want to say about 
these items? Iam not picking out any in particular. 

Colonel Jackson. The major items, Mr. Chairman, without taking 
the time to cover each and every one of them, there are so many of 
them I might point out, the apron as a rather expensive item, 

This will provide 196,000 square yards. There is a considerable 
number of aircraft which are scheduled for assignment to Andrews, 
as you undoubtedly know. 

In addition to that, there is around $7 million of this program which 
would go for hangars. Those two items together make up the bulk 
of this program, and the balance of them are a number of individual, 
relatively small line items. 

Senator Stennis. How many acres do you have down at Bolling, 
do you know, about how many ? 

Colonel Jackson. Mr. Chairman, I would like to correct this for the 
record, but I think probably in the neighborhood of about 600 acres. 
Does anybody have any better figure than that ? 

Colonel Yares. That is about right. 











486 MILITARY CONSTRUCTION AUTHORIZATION 


Senator Stennis. If there is any special item here that you want to 
emphasize—I don’t see anything special that I want to.ask you about, 
It takes three-quarters of a million dollars to build additional roads 
out there ? 

Colonel Jackson. This will provide essentially for a new road 
around the end of the new runway that is coming in, Mr. Chairman, 
In addition, it would provide a small amount of road in the canton- 
ment area itself. A big portion of it is the road going around the new 
runway. 

General Dreyer. That item has been reduced to $310,000, sir. That 
is one of the items I spoke of. 

Colonel Jackson. We mentioned a cost reduction on that. 

Sentaor Srennis. Yes; I didn’t remember that. You have two 
hangars out there that are going to cost about $6.7 million. 

Colonel Jackson. That actually provides four hangars. 

Senator Stennis. Four? 

Colonel Jackson. Yes, sir. 

Senator Stennis. A hangar maintenance deal, just what does that 
mean ¢ 

Colonel Jackson. You will notice that we are listing two types 
there, Mr. Chairman. One is a field maintenance hangar and the 
other is an organizational maintenance hangar. 

Organizational maintenance is the type of maintenance that the 
using unit itself does on the aircraft. It is a lighter type of main- 
tenance, if you will. 

Field maintenance is a heavier maintenance where they go into the 
components of the aircraft, take it completely down and put it back 


together again. In other words, it is light unit type maintenance | 
versus heavy extended maintenance. The best I can explain it is—— 


Senator Stennis. What is a hangar used for ? 

Colonel Jackson. A hangar is used to take the aircraft insider and 
work on it out of the weather, essentially. 

Senator Srennis. You gentlemen just pitch around these two, 
three, and four million dollar hangars. I don’t know, it just seems 
to me like that is a lot of money for a shop. It is mainly a shop, isn’t 
it? 

Colonel Jackson. Perhaps you can class it as that, Mr. Chairman, 
but with these aircraft as complicated as they are and as expensive 
as they are, you are required to place them under cover for many of 
the maintenance operations that they have to go through. 

For instance, in many cases they have to jack them up, take a gear 
off of them, run retraction tests on them, and if they are outside and 
you get any sort of a wind at all and blow them off their jacks, you 

ave ruined an aircraft that may cost more than the hangar. So, we 
feel that this is, all things considered, the most businesslike way of 
doing this thing. 

Senator Stennis. Mr. Clerk, do you have any questions on this? 

Mr. Nease. No, sir. 

Senator Stennis. What are these warmup pads? What is the pur- 
pose of these ? 

Colonel Jackson. Mr. Chairman, at the ends of the runways we 
provide a widening in that area in the taxiway, if you will, where air- 


craft that are waiting to take off can pull off the taxiway, do their | 


necessary runup while they are waiting to get clearance to take off. 
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Senator STennis. This apron now. $5,349,000, that is just for 

our: 

Colonel Jackson. That is for aircraft parking, Mr. Chairman. 

General Dreyer. You will notice, sir, that we expect to have as 
may as 361 aircraft. 

Senator Stennis. What does Bolling do? What is the primary 
purpose of Bolling Air Force Base? 

Colonel Jackson. I would say it was twofold, Mr. Chairman. One 
is to serve the Washington area, Headquarters, Air Force, specifically ; 
and secondly, to provide for combat readiness training of the pilots 
that are stationed in the Washington area. 

Of course, at the present time, that is split between Bolling and 
Andrews and, under this plan, all of the CRT, as we call it, combat 
readiness training, would move to Andrews. 

Senator Stennis. I imagine Bolling was one of the new first fields 
that the Air Force acquired, wasn’t it / 

Colonel Jackson. Yes, sir. I believe it was built back in 1918, 
somewhere along in there initially. 

As a matter of fact, the old Bolling was built on the site where 
Anacostia is today and right after the war, I believe, if my history is 
correct, it was moved to its present location. 

Senator Stennis. All right, next item. 


MILITARY AIR TRANSPORT SERVICE 


General Dreyer. The mission of the Military Air Transport Service 
is to provide: (1) airlift required in support of joint war plans, (2) 
scheduled airlift for the Department of Defense within the continen- 
tal United States, between the continental United States and oversea 
areas, and between and within oversea areas as directed by higher 
authority; (3) worldwide air transport, air weather, airways and 
air communications and air rescue service system; (4) flight service 
within the Zone of Interior; (5) organizations and training of air 
resupply and communications services; (6) supervision and control 
and maintenance of primary facilities required for performing its 
assigned mission; (7) theater jurisdiction in oversea areas where 
MATS units are stationed but which are outside the jurisdiction of 
any theater commander. The program contains a request for $3,617,- 
000 for Military Air Transport Service and provides facilities at five 
locations. 

Included within the Military Air Transport Service total program 
are facilities for air defense missions costing $853,000 at two bases 
and facilities for SAC tanker missions at two bases, costing $284,000. 
The remainder of the program is composed of items to satisfy the 
basic MATS operational requirements. 





CHARLESTON AIR FORCE BASE, S.C. 


The first of these stations is Charleston Air Force Base. It is 
located 5 miles northwest of North Charleston, S.C. 

The planned use of this base is an aerial port of embarkation for 
Military Air Transport Service squadrons having both troop and 


cargo airlift missions. It also has Air Defense Command fighter 
and missile missions. 
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The program proposed for this station totals $822,000. Two of 
the items provide flying safety facilities and include a paved overrun 
for the southeast end of the primary instrument runway and modifica- 
tion of the approach lighting system at the northwest approach end 
of the primary instrument runway to conform to Air Force flying 
safety requirements. The next three items provide facilities in the 
maintenance category. These items are an aircraft weapons calibra- 
tion shelter, an armament and electronics shop in support of the Air 
Defense Command mission, and a refueling vehicle show to support 
the normal base mission. The remaining item requested is for con- 
struction of an educational wing to the existing base chapel. 

Colonel Jackson. Mr. Chairman, we are requesting six items here. 
The first item is a runway overrun similar to the items we discussed at 
Tinker, approach lights, aircraft weapons calibration shelter, again 
similar items to the ones we have been talking about, refueling vehicles 
shop, electronics shop, and a chapel annex. All of these items are 
similar in nature to previous items that we have discussed. 

Senator Stennis. MATS, I think I understand what that is, but 
when you have these other squadrons or units located on a MATS 
base why you can call those to. my special attention, if you will. 

Colonel Jackson. I certainly will, Mr. Chairman. 

Senator Stennis. You have this fighter interceptor squadron here, 
What is that OPS, support aircraft, what did you call that? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Just what does that mean? Go over that again, 
will you? What does that mean ? 

Colonel Darsy. They are aircraft that are associated with the ad- 
ministrative requirements of the base itself, as opposed to the re- 
quirements that are satisfied worldwide by the airplanes that are there 
assigned for the Military Air Transport Service. 

There is a limited number of aircraft associated with that. We 
have them in all of our bases. 

Senator Stennis. That is just a few aircraft that are there? 

Colonel Jackson. It serves the requirements of the base, itself. 

Senator Stennis. How many does it involve? 

Colonel Jackson. I think there are about four or five airplanes in- 
volyedinit. There are not many, Mr. Chairman. 

Senator Stennis. Three, four or five? 

Colonel Darpy. Yes, sir. 

Senator Stennis. Next item. 


DOVER AIR FORCE BASE, DOVER, DEL. 


General Dreyer. The next installation to be considered is Dover 
Air Force Base, situated 4 miles southeast of Dover, Del. The 
planned utilization of this base is an aerial port of embarkation for 
Military Air Transport Service squadrons having both troop and 
cargo airlift missions, and an Air Defense Command fighter mission. 
The total program requested for this installation is $750,000. Two 
of the items are needed to provide facilities to overcome flying safety 
hazards at this airfield in support of the overall base mission and 
include a paved overrun for the northwest end of the crosswind run- 
way, and an approach lighting system for the southern approach end 
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of the instrument runway. The third item provides a maintenance 
facility for 150 pieces of ground powered equipment. The remain- 
ing item provides a security fence in the SAC flight line area to pro- 
tect these aircraft from security compromise and prevent all unau- 
thorized persons from entering this area. 

In addition, authorization is requested for the construction of 250 
units of family housing with private capital under the provisions of 
title VIII of the National Housing Act as amended. 

Colonel Jackson. Mr. Chairman, this base, as well as being a MATS 
base has a fighter interceptor unit on it. It also has a SAC refueling 
squadron. Bs 

We are asking authorization here for four items, again a runway 
overrun, approach light item, a ground power equipment shop, and 
a security fence. All of these items are similar to the ones we have 
discussed previously. 

Senator Stennis. Is the House planning to pass on this bill before 
the Easter recess ? 

Colonel Jackson. No, sir, I understand it won’t go on the floor 
until after the recess. That is the last word I had on it. 

Senator Stennis. All right, take the next item. 


McGUIRE AIR FORCE BASE, WRIGHTSTOWN, N.J. 


General Dreyer. McGuire Air Force Base is the next base con- 
tained in the program. It is located 1 mile southeast of Wrights- 
town, N.J. “The planned use of this installation is an aerial port of 
embarkation for the Military Air Transport Squadrons with troop 
and cargo airlift assignments, a Strategic Air' Command tanker mis- 
sion, Air Defense Command fighter and missile missions, and an Air 
National Guard (Reserve) fighter unit. The program proposed for 
this location totals $1,083,000. Two of the items requested will provide 
a third increment of a phased program for operational facilities for 
the Strategic Air Command tanker mission. The first increment of 
facilities was provided through the fiscal year 1958 supplement con- 
struction program. The second increment was included in the fiscal 
year 1959 military construction program. Facilities requested in this 
program are deficiencies, the need for which cannot be met through 
the use of any facility now existing at McGuire. These items in- 
clude an addition to the base parachute and dinghy shop anda se- 
curity fence for the SAC flight line to protect these aircraft from 
security compromise and prevent all unauthorized persons from enter- 
ing this area, Two items are included for the Air Defense Command 
which include an aircraft weapons calibration shelter and an addition 
to the ADC armament and electronics shop. The remaining item is 
needed to overcome a flying safety hazard at McGuire by providing 
an approach lighting system for the northeastern approach end of 
the instrument runway. 

Colonel Jackson. Mr. Chairman, the program we are requesting 

here is very similar to the one we requested at Dover. 
_I might point out that in addition to this being a MATS base, 
it also has a fighter unit on it, it has an air defense missile unit, and 
one of the SAC refueling units. We are requesting authorization for 
five items, approach lights, weapons calibration shelter, and A. & E. 
shop, parachute and dinghy shop, and security fence. 
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Senator Stennis. This Bomarc squadron, has it already been fi- 
nanced ¢ 

Colonel Jackson. Yes, in 1958. That was one of first four that 
was authorized. 

Senator Stennis. I thought so, but I wanted to be sure. What is 
your next one? 


SCOTT AIR FORCE BASE, BELLEVILLE, ILL. 


General Dreyer. The next station is Scott Air Force Base. It is 
situated 3 miles southeast of Shiloh, Ill. The planned utilization of 
this base is to provide a headquarters for Military Air Transport 
Service, air weather service, and airways and air communications sery- 
ice, and an Air Force Reserve flying training center with a troop car- 
rier mission. The requested program for this station includes one 
item in the amount of $253,000 for the replacement of the base cold 
storage facility which is beyond economical repair and scheduled 
for demolition. 

Colonel Jackson. Mr. Chairman, at Scott, which is the headquar- 
ters of the Military Air Transport Service, we are requesting one 
item, and that is a cold storage food base. 

Mr. Chairman, the existing facility at Scott has very, very badl 
deteriorated. The insulation has become completely saturated wi 
ne Weare getting no insulation in effect from it. It is sagging 
ver 

The structure has rotted considerably, and in the summer months 
they found that it is extremely difficult, if not impossible, to main- 
tain a decent temperature condition within the cold storage facility. 
Hence, we are asking that that facility be replaced in this program. 

Senator Stennis. All right, next item. 


TRAVIS AIR FORCE BASE, FAIRFIELD, CALIF. 


General Dreyer. The last of the bases included in this program is 
Travis Air Force Base. It is located 6 miles east of Fairfield, Calif. 
The planned use of this station is a west coast aerial port of embarka- 
tion for the Military Air Transport Service heavy transport squadron, 
having troop and cargo airlift and air evacuation missions. It also 
provides for transient contract carriers, In addition, the Strategic 
Air Command utilizes this airfield for heavy bomber and tanker mis- 
sions, and the Air Defense Command maintains fighter and missile 
units at this location. The program requested for this station in- 
cludes one item which will provide the first increment of phased re- 
placement of the aircraft field maintenance shop facilities in the total 
amount of $709,000. Present temporary-type facilities constructed 
in 1942 will not accommodate the heavy transport-type aircraft 
presently assigned to this base. Project provides a combined shop 
facility with space for field maintenance, organizational maintenance, 
and parachute and dinghy needs. . 

Mr. Chairman, this particular base was not listed in our list of 
Capehart housing, and the reason it was not listed when we submitted 
the program to the House was the fact that we had not yet received 
Department of Defense approval to put in the Capehart housing. We 
have since received approval for 600 units and we would like to insert 
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an item for 600 units of Capehart housing in the housing program at 
Travis Air Force Base. 

Senator Stennis. All right, put it in and we will take it up when 
we get to it. Why do you need this field maintenance shop here? 

Colonel Jackson. Mr. Chairman, their calculated requirement is 
108,000 square feet. They have 103,000 square feet, but 84,000 of it is 
the TO tarpaper shack type of facility. 

Travis has a very heavy mission, as I am sure you understand and 
know. It has a fighter interceptor unit on it. It has a SAC unit and 
it has, of course, a very heavy MATS mission, being the west coast 
port of aerial embarkation. We feel that this is an extremely im- 

yortant item and that this facility will go a long way toward alleviat- 
ing a very unsatisfactory condition. 

Senator Stennis. What is the main purpose of this base, the main 
mission of this base ? 

Colonel Jackson. MATS, I would say, Mr. Chairman. As I say, it 
is the only port of aerial embarkation on the west coast. 

It has a very, very heavy MATS load in there but, of course, in 
addition to that, it does have a SAC unit, one of B-52 units which is 
stationed at Travis and, along with that, as I pointed out, it has a 
fighter interceptor unit, and also an air defense missile unit. 

Senator Stennis. In your dispersal plans for SAC bases, why would 
ou put one of them where you already have so many activities? 
MA S activities especially. 

Colonel Jackson. Weare getting into a little bit of philosophy here, 
Mr. Chairman. As far as dispersing, we consider, of course, that SAC 
is one of the prime targets and by dispersing SAC, as long as there isn’t 
another SAG unit there, we feel that we are going a long way toward 
achieving the objectives of dispersal. 

General Drerer. Mr. Chairman, this base initially was a home base 
fora SAC wing, heavy bomber wing. 

The reason for the heavy mission at this base, I think, initially was 
the fact that they had two fine runways, staggered runways, although 
the centerlines of the runway were parallel, they were not side by 
side, they were staggered. 

That does give this base a very high capacity for handling opera- 
tions. Since the dispersal of this wing, however, this is not considered 
the home base for this particular wing any longer and it will be reduced 
to one squadron in accordance with the dispersal plan, but it was 
initially the home base for the full wing. 

Senator Stennis. So it is just what is left there, rather than what 
you put there ? 

General Dreyer. That is right, sir. 

Colonel Jackson. In this particular case, that is right, Mr. Chair- 
man. 

Senator Stennis. Whois this base named for? 

General Dreyer. General Travis, who was killed there about 1953 
or 1954 somewhere along in there. He was killed at the base in an 
aircraft accident, sir. He was flying a bomber and it crashed. 

Senator Srennis. I know his father, an old gentleman who lives 
down in Georgia. I thought this was the same Travis, but I didn’t 
wet ern he was killed there. I thought he was killed in World 

ar IT. 
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General, Dreyer. I think this through World War IT was called 
Fairfield Suisun, until after his death, when it was changed to Trayig 
Air Force Base. 

Senator Srennis. All right, next base, Barksdale. Is there any- 
thing special about that ? 


STRATEGIC AIR COMMAND 


General Dreyer. The next Zone of Interior major command to be 
reviewed is the Strategic Air Command. The mission of this com- 
mand is to organize, train, equip, administer, and prepare a force ¢a- 
pable of conducting strategic air operations in compliance with di- 
rectives and policies issued by Headquarters, U.S. Air Force. This 
program contains a request for $87,710,000 for the Strategic Air Com- 
mand to provide facilities at 42 locations. 

An amount of $18,211,000 is included at four existing medium-bomb- 
er bases to provide facilities required for conversion from medium- to 
heavy-bomber capability. An amount of $9,759,000 is requested to 
provide additional facilities at 13 heavy-bomber dispersal bases pre- 
viously programed in support of the heavy-bomber weapons system. 
Of the $30,666,000 contained in the program for medium-bomber base 
facilities, $21,533,000 will be applied to construction at Richard Bong. 
An amount of $6,135,000 provides for support of medium refueling air- 
craft at Clinton County Air Force Base and heavy tankers at Offutt 
Air Force Base. A combat operations center at March Air Force Base 
is requested for $5,651,000. Facilities for Air Defense Command units 
on 10 Strategic Air Command bases accounts for $5,001,000 of this re- 
quest, and $1,007,000 is included for military air transport facilities at 
Turner Air Force Base. Nontechnical facilities for missile units at 
two bases amount to $1,681,000. The remainder of the Strategic Air 
Command program, $9,599,000, will provide for items required to sup- 
port the basic mission throughout the entire command. 

In addition to the $87,710,000 programed at SAC bases, facilities to 
support the Strategic Air Command are included within other major 
Zone of Interior commands as follows: 


Neen Te ee ee ee nee en ee ean alee epieine ma Saget rca vena doo $4, 216, 000 
BaP Paaterma! Command Ui lso2 Oh oe eis 812, 000 
Air research and development._._-_.---~-~-.----+--+-1-----+-+-- 39, 000 
cides enesesenes oeppeoha 2, 794, 000 
BeeeAeney at TIONS, SIGE WACO a cia phe ete een ne saan 9= 284, 000 
I ae clas renee rennin etregs See pce comments 779, 000 


This authorization, required for SAC, included within other com- 
mands, amounts to a total of $8,924,000. 


BARKSDALE AIR FORCE BASE, SHREVEPORT, LA. 


The first Strategic Air Command base to be considered is Barksdale 
Air Force Base. It is situated at Bossier City, La. The planned 
use Of this base is for a Strategic Air Command Air Force head- 
quarters, a Strategic Air Command heavy bomber and tanker mission, 
a Strategic support mission, an Air Force Reserve mission, and other 
activities. The program requested for Barksdale totals $110,000. It 
provides for the construction of an addition to the existing perma- 
nent parachute and dinghy shop to provide a usable facility of 7,122 
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square feet. The other two temporary-type structures now being used 
are inadequate in size and the drying tower is of insufficient height to 
accommodate the assigned aircraft dragchutes. 

Colonel Jackson. Only one item requested, Mr. Chairman, a para- 
chute and dinghy shop. 

Senator STENNIs. Next item. 


BEALE AIR FORCE BASE, MARYSVILLE, CALIF. 


General Dreyer. The next location is Beale Air Force Base situated 
13 miles east of Marysville, Calif. The planned use of this base is for 
a SAC heavy-bomber mission, an air defense sector headquarters, and 
other missions. The program requested for Beale totals $1,948,000. 
It includes the following items: 

The first item is a rapcon center which is necessary to provide air 
traffic control under all weather conditions. 

The next item is an organization maintenance hangar to replace an 
existing temporary-type hangar and provide adequate maintenance 
facilities for assigned miscellaneous base flight aircraft. 

The next item provides additional ammunition storage capability 
for the Strategic Air Command mission. 

The next item will provide for repairing and resurfacing a road 
between the Capehart housing area and the base cantonment area. 

The last item provides for installation of a drainage structure to 
eliminate a ditch approximately 100 feet south of the southern runway 
overrun. The ditch constitutes a hazard to aircraft operations. 

On this base, sir, I would like to make the change to strike from 
the reading of the bill, the words “operational facilities” and to change 
the dollar amount from $1,948,000 to “$1,566,000.” 

The reason for that change is the deletion of the rapcon center, 
which we discussed before, which we would like to resite at Mather 
Air Force Base. 

Colonel Jackson. Mr. Chairman, that leaves the program at this 
base consisting of four items. The first is an organizational mainte- 
nance hangar, ammunition storage multicubicle magazine, a road, and 
removal of a hazard. 

Senator Srennis. I think those are fairly simple. Let’s go to the 
next one. 

Colonel Jackson. Yes, sir. 


BERGSTROM AIR FORCE BASE, AUSTIN, TEX. 


General Dreyer. Bergstrom Air Force Base is the next location to 
be considered. It is situated 5 miles southeast of Austin, Tex. The 
planned use of this base is for a Strategic Air Command heavy bomber 
mission. 

The program requested at Bergstrom totals $300,000 and provides 
for the installation of a standard approach lighting system with 
strobeacon flashers. 

Senator Stennis. Is that your lighting approach installation ? 

Colonel Jackson. Yes, sir; identical to the other times. 

Senator Stennis. Next one. 
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BIGGS AIR FORCE BASE, EL PASO, TEX. 


General Dreyer. Biggs Air Force Base is the next installation to be 
considered and it is located 7 miles northeast of E] Paso, Tex. The 
planned use of Biggs is for a Strategic Air Command heavy bomb 
mission, a Tactical Air Command tow target mission, and other mis- 
cellaneous Strategic Air Command service activities. The total pro- 
gram requested. for Biggs amounts to $416,000. It includes the fol- 
lowing items: 

The first item is an addition to the existing rapcon center. This type 
of a facility is necessary for air traffic control under all weather 
conditions. 

The next item will provide for modification of the existing sub- 
standard 1,500 feet of approach lighting at the northeast instrument 
approach end of the primary runway and an addition of 1,500 feet 
to provide a standard 3,000-foot. system with strobeacon flashers. 

he last item is a 2,000-square foot addition to the existing para- 
chute and dinghy shop to provide a 7,150-square foot structure. This 
item will also replace a 2,841-square foot mobilization-type structure 
constructed in 1942 and now beyond economical repair. 

Colonel Jackson. We are requesting three items here, rapcon, 
angrenen lights, and parachute and dinghy shop. 

enator STennis. Why does the lighting approach cost so much 
more ¢ 

Colonel Jackson. Sir, the one at Bergstrom was $300,000. This 
one is $252,000. 

Senator Stennis. All right; I noticed some time ago I saw one for 
about $200,000. 

Colonel Jackson. Yes, sir. There are a few of them down around 
$150,000. In those particular cases a certain portion of the system 
already existed, or the FAA is providing a certain part. What you 
see in our program would be the balance of it. 

Senator Stennis. Is this a part of the program that was agreed on 
following the crash of this plane in New York lately ? 

Colonel Jackson. No, sir; it was maybe a coincidence, but this pro- 
gram to install the new type approach lights has been under way now, 
tomy knowledge, since last year. 

Senator Stennis. Was it brought about by any particular wreck? 

General Dreyer. Sir, this system of approach lighting has been 
under consideration by the Air Force for several years. As a matter 
of fact, we have installed some trial installations to get the pilot’s 
reactions to be sure we were on the right track, and part or all of this 
type of a system was put in both at March Air Force Base and at Dow 
Air Force Base, and was tested under all kinds of weather conditions 
and flying conditions, and we are now launched upon the program of 
installing this type of equipment. 

Senator Stennis. Where did you say the FAA came in ? 

Colonel Jackson. At certain of the municipal airports, Mr. Chair- 
man. The FAA is financing a portion of the approach light system 
in conjunction with us. 

Senator Stennis. All right; next item. 
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BLYTHEVILLE AIR FORCE BASE, BLYTHEVILLE, ARK. 


General Dreyer. Blytheville Air Force Base is the next installation 
to be considered and it is located 4 miles northwest of Blytheville, 
Ark. The planned use of Blytheville is for a Strategic Air Com- 
mand heavy bomb mission. The program requested totals $1,099,000, 
which includes the following items: 

The first item is a refueling-vehicle shop. Nothing exists at this 
base which will meet this requirement. 

The next item will provide additional ammunition storage capa- 
bility for the Strategic Air Command unit. 

The next item is a cold-storage facility for perishable subsistence. 
Nothing exists at this base to satisfy this requirement. 

The last item is an airmen dormitory. At this base the requirement 
is to accommodate 1,569 men. There are existing 1,064 spaces. The 
requested 400 spaces in this program will alleviate a deficiency in 
airmen dormitories. 

In addition, authorization is requested in section 304 of the bill for 
construction of 470 units of family housing with private capital under 
the provisions of title VIII of the National Housing Act, as amended. 

Colonel Jackson. We are requesting four items here, a shop refuel- 
ing vehicle, an ammunition storage multicubicle magazine, a cold- 
storage facility, and a dormitory for airmen. 

These items are very similar to the ones that we discussed previously. 

I might point out in regard to the dormitory at Blytheville, they 
actually have as it stands now a deficiency of roughly 500 people, 500 
spaces to house the load which is expected at Blytheville. Blytheville, 
as you know, is scheduled to be one of the B-52 installations. 

Senator Stennis. What is this Nike battalion? Do you have one 
there already ? 

Colonel Jackson. Mr. Chairman, I don’t know whether it is ac- 
tually in place or not, but it is scheduled to be in place. Whether 
it is under construction or not 

Senator Stennis. Is it there because of your SAC installation ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. You just listed down here the information. 

Colonel Jackson. It is tenant on our base. 

 -yene Stennis. You don’t have anything to do with the operation 
of it? 

Colonel Jackson. No, sir; that is an Army function. 

Senator Stennis. All right, you have the dormitory for the airmen 
there. Where do you put those men now? Are you bringing in 
more men? 

Colonel Jackson. Yes, sir. If you will look at our present strength 
there I think it will explain that to you very nicely. There are only 
433 people there at the present time. This base is scheduled to re- 
ceive considerable buildup. 

Senator Stennis. The last several items and installations have been 
rather routine, rather the same pattern. 

All right, it seems like that pretty well covers Blytheville, unless 
Senator Case has something on that one. 

So on to the next one. 
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BUNKER HILL AIR FORCE BASE, PERU, IND. 


General Dreyer. Bunker Hill Air Force Base is the next.instal- 
lation to be considered and it is located 2 miles west of Bunker Hill, 
Ind. The planned use of this base is for a Strategic Air Command 
medium bomber unit and an Air Defense Command fighter mission, 
The total program requested for Bunker Hill amounts to $1,892,000 
and includes the following items: 

The first item is a Rapcon center which is necessary to provide air 
traffic control under all weather conditions. 

The next item is an aircraft weapons calibration shelter to provide 
a facility for calibrating the radar and missile guidance systems on 
the assigned Air Defense Command aircraft. 

The next item is an armament and electronics shop to support the 
Air Defense Command mission at this base. At present this mainte- 
nance and repair is being accomplished in an inadequate, temporary 
prefabricated building. 

The next item is a ground powered equipment shop. This item is 
necessary to provide maintenance for the 350 pieces of ground powered 
equipment planned for Bunker Hill Air Force Base. There is nothing 
existing which can be used to satisfy this requirement. 

The next item provides additional ammunition storage capability 
for the Strategic Air Command unit. 

We also have programed at this base, sir, 300 units of Capehart 
housing, and we have received authority to increase that to 400 units, 
sir, and we would like to so change the bill. 

The next item is a base warehouse. The requirement for ware- 
housing at this base is 142,935 square feet. There is 111,579 square 
feet of warehouse space existing, leaving a deficiency of 31,556 square 
feet. 

The next item is a theater. There is no theater existing at this 
base and due to lack of proper facilities, the ballroom of the service 
club is presently being used for showing films. The service club ball- 
room is not suitable for this and normal service club activities are 
greatly hampered when films are being shown in the ballroom. 

The last item will provide three electrical outlets in the Air Defense 
Command field maintenance hangar for the assigned Air Defense 
Command fighter units. 

In addition, authorization is requested in section 304 of the bill, for 
construction of 300 units of family housing with private capital under 
the provisions of title VIII of the National Housing Act as amended. 

Colonel Jackson. Mr. Chairman, we are requesting here a total 
of eight items. There is a Rapcon center, which we have discussed 
in detail before, a shelter aircraft, weapons calibration, an A. & E. shop, 
a ground powered equipment shop, storage bomb pod, base ware- 
house, a base theater, an electric. distribution facility, 

Senator Srennis. What are you using for a theater there now? 

Colonel Jackson. Sir, they are now attempting to show movies in 
a portion of the Service Club. They have no theater at all. 

Senator Stennis. You need a thousand capacity additional. 

Colonel Jackson. Yes, sir. The thousand, but we are only asking 
in this particular program for 500. 

Senator Stennis. What do you charge these men? How much 
admission charge is there ? 
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General Dreyer. About 25 cents, or 30 cents, I think is what the 
normal charge is. 

Senator Stennis. Is that estimated to cover the cost of operations? 

Colonel Jackson. That is as I understand it, Mr. Chairman. It 
is a little out of my field, but I think that is proper. 

Senator Stennis. In other words, they are certainly self-sustain- 
ing, are they not ? 

Colonel Jackson. Oh yes, very definitely. 

General Dreyer. As a matter of fact, I think they are, even at that 
rate, a profit-making venture, sir, to a certain extent, particularly at 
those bases where they have a large population, a large attendance 
and then they help support the others that do not pay so well, sir, 
through the motion picture service. 

Senator Stennis. Your operational cost is paid out of those admis- 
sion fees. It pays not only the operational cost, but the upkeep of the 
building, repairs and maintenance, is that correct? 

General Dreyer. I think the maintenance of the structure, sir, is 
handled with appropriated funds. 

Colonel Jackson. It is. 

General Dreyer. But all the other operating costs of the theater 
itself are handled through the motion picture service, which is a 
three-service affair. 

Senator Stennis. All right, anything else you want to say about 
that particular thing? 

“POD,” what is that? It says “additional $180,000.” 

Colonel Jackson. Mr. Chairman, this base is scheduled to get the 
B-58-type aircraft, and this is a specialized facility which services 
that particular plane. It does require a little different storage facility 
than the other aircraft that you have seen in the past. 

Senator Stennis. All right, if there is nothing further, we might 
pass on. 


CARSWELL AIR FORCE BASE, FORT WORTH, TEX. 


General Dreyer. The next location is Carswell Air Force Base 
situated at Fort Worth, Tex. The planned use of this base is for a 
Strategic Air Command heavy-bomber mission, and Strategic Air 
Command training and related activities. The total program re- 
quested for Carswell amounts to $1,484,000 and consists of three 
items: 

The first item provides for replacement of portions of existing 
understrength pavement in the heavy-bomber alert area and on a 
critical taxiway. It is urgent that this replacement be accomplished 
as quickly as possible to prevent an interruption of the mission sched- 
uled for Carswell. 

The second item will provide for the modification of the 1,000 feet 
of existing substandard approach lighting at the instrument approach 
end of the runway and an addition of 2,000 feet to provide a standard 
3,000-foot system with strobeacon flashers. 

The last item is a parachute and dinghy shop which will replace 
three mobilization-type buildings constructed in 1942. These struc- 
tures have outlived their usable life and are beyond economical 
repair. 
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Colonel Jackson. Mr. Chairman, we are requesting here three items, 
One is airfield pavement, the second is lighting approach, and the third 
is a parachute and dinghy shop. 

Senator Stennis. Why do you have to have this pavement ? 

Colonel Jackson. Sir, this will provide for the strengthening of 
existing pavement so that we can place the alert aircraft in a proper 
configuration and a proper position. 

Senator Stennis. Is it additional space? 

Colonel Jackson. No,sir. We are strengthening existing pavement 
so that it can be positioned for ready access of the aircraft for quick 
takeoff in accordance with the SAC alert concept which Colonel Darby 
covered in the operational briefing. 

General Dreyer. This fits in with my previous discussion, sir, of 
pavements being built for B-36’s, and even under B-36 loads, this 
pavement did show signs of distress and had to be overlayed on several 
occasions before, and this is to strengthen it so it will take a B-52 type 
aircraft, sir. 


CASTLE AIR FORCE BASE, MERCED, CALIF. 


General Dreyer. The next location to be considered is Castle Air 
Force Base situated 8 miles northwest of Merced, Calif. The planned 
use of Castle is for a Strategic Air Command heavy bomber unit, 
crew training for Strategic Air Command tanker crews, and other 
Air Defense Command and Strategic Air Command service missions. 
The program requested for Castle totals $425,000, and includes the 
following items: 

The first item is an aircraft weapons calibration shelter to provide 
a facility for calibrating the radar and missile-guidance systems on 
the assigned Air Defense Command aircraft. 

The next two items will provide for the purchase of land and attain- 
ment of clearance easements for the accomplishment of the removal 
of hazards at the south end of the primary instrument runway. 

The last item provides for removal of hazards to flying safety. The 
hazards consist of main irrigation and drainage canals existing at the 
edge of the clear zone on the south end of the runway. 

Senator StenNis. What is your hazard removal item ? 

Colonel Jackson. Sir, it is a large irrigation canal, 65 feet wide 
and 10 feet deep and 1,600 feet from the end of the primary runway. 
This would provide for relocating it about 5,000 feet away. 

The land items which you see there go with it and provide for the 
necessary relocation. 

Senator Stennis. What is the objection to having it close by ? 

Colonel Jackson. We feel that that is awfully close to the end of 
the runway, Mr. Chairman. 

There is a similar situation existing at Chennault Air Force Base, 
which we will come to very shortly, where not too long ago a B-47 
aborted on a takeoff and actually hit the ditch and killed four airmen. 

Of course, doing without this thing has been an extreme calculated 
risk for a number of years, and we feel it just is not worth taking that 
risk any longer. 

Senator Stennis. Either on takeoff or on landing. 

Colonel Jackson. Either one. 
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Senator Stennis. It makes more probable fatalities should any- 
thing occur. 

Colonel Jackson. That is exactly right; yes, sir. 

Senator Srennis. All right, next item. 


CHENNAULT AIR FORCE BASE, LAKE CHARLES, LA. 


General Dreyer. The next location to be considered is Chennault 
Air Force Base situated 4 miles east of Lake Charles, La. The 
lanned use of this base is for a Strategic Air Command medium- 
mb mission and other Strategic Air Command activities. The total 
program requested is $350,000 and consists of two items: 
e first 1tem will provide for the construction of a flexible pave- 
ment ammo haulage road for safer and quicker munitions handling. 

The second item is for the removal of a hazard to flying safety. 
The hazard consists of an open ditch which encroaches upon the clear 
zone at the south end of the runway. This project provides for the 
bridging of this ditch. 

Colonel Jackson. There are two items there, Mr. Chairman: One 
is the road and the other a hazard removal. We discussed hazard 
removal just a moment ago. The road would provide for ammuni- 
tion haulage road which provides more direct access from the ammu- 
nition area to the SAC alert area. 

Senator Stennis. You feel like you have got a hazard removal that 
is serious like the other one? 

Colonel Jackson. Yes, sir. This is a base where they had some 
people killed. 

Senator Srennis. I notice there is a new book out about General 
Chennault. It was reviewed in the New York Times Sunday. 

Colonel Jackson. I haven’t seen it, sir. 

Senator Stennis. I met his son over in Spain last fall. All right. 


CLINTON COUNTY AIR FORCE BASE, WILMINGTON, 
OHIO 


General Dreyer. Clinton County Air Force Base is the next in- 
stallation to be considered, and it is located 2 miles southeast of Wil- 
mington, Ohio. The planned use of this base is for Strategic Air 
Command tanker units and Air Force Reserve activities. The total 
program requested for Clinton County amounts to $4,458,000 and in- 
dae the following items: 

The first item provides for the construction of a 30-bed hospital 
with an 8-unit dental clinic and flight surgeon’s clinic. 

The next item is an airmen dormitory. The requirement at this 
base is 1,492 spaces. There are now under construction 800 spaces. 
The existing 170 spaces in 5 substandard temporary-type buildings 
are being utilized by reservists. The 600 spaces requested in this pro- 
gram will substantially satisfy the requirement for dormitories. 

The next item provides for a commissary store. Nothing exists at 
this base which will accommodate this facility. 

The next two items provide for the construction of an officers’ open 
mess and a noncommissioned officers’ open mess. The closest city of 
considerable size is Dayton, which is 52 miles distant. Accordingly, 
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it is considered necessary that recreational facilities of this nature be 
provided for assigned personnel. 

The next item will provide utility support for the new facilities in 
this program. 

7 The last item is a security fence for control of security on the flight 
ine. 

In addition, authorization is requested in section 304 of the bill for 
construction of 150 units of family housing with private capital un- 
der the provisions of title VIII of the National Housing Act as 
amended. | 

In addition, we have programed 150 units of Capehart Housing, sir, 

Colonel Jackson. Mr. Chairman, this is one of the SAC tanker bases, 
The items we are requesting here involve 30- or 50-bed hospital, airmen 
dormitories, commissary store, open mess NCO, open mess officers, 
utilities, and a security fence. 

Senator Stennis. This amount you have here for the hospital, does 
that include equipment ? 

Colonel Jackson. Yes, sir, it includes a certain amount of the equip- 
ment, what we call the installed equipment. It does not include the 
furniture and the beds and things of that nature, but it would include 
your autoclaves and the normal type equipment that is actually per- 
manently installed in the building. 

Senator Stennis. Operating tables. 

Colonel Jackson. Yes, sir. 

Senator Stennis. All items of that kind, is that right? 

Colonel CarmicuaE.. Yes, sir. It includes our overhead lights in 
our surgery, sir, and as Colonel Jackson pointed out, the autoclaves 
and all the casework, our cabinets in the pharmacy, for instance, and 
that type of installed equipment 

General Dreyer. Was normally considered fixture to the buildings. 

Senator Stennis. It includes fixtures but not furniture, like the beds. 

General Drever. That is right, sir. 

Senator Stennis. You have a figure to show what it will cost to put 
this hospital ready for operation 

That is somewhat out of your line, here, construction, but we would 
like to know what the package costs, not just the building and fixtures. 

Colonel CarmicHaz.. Sir, that includes the building, all fixed equip- 
ment, all medical equipment other than the furniture, like the desk and 
the bed and the linens. 

The kitchen is equipped, it is ready except for—— 

Senator STENNIS. Fast get us that additional information, if you 
will. 

Colonel Jackson. We will furnish that for the record. 

Senator Stennis. We want the completed picture, you see, the com- 
pleted package with a dollar tag on it. 

Colonel Jackson. Yes, sir. We will be glad to furnish that for the 
record. 
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(The information is as follows :) 


The following cost estimate represents total funds required to provide an 
operational hospital facility at Clinton County Air Force Base. 


Square feet 
1. Scope: Building area, hospital and dental clinic__.._.__-_-_______-___- 47, 300 








Hospital 8 dormitory Total 
dental clinic 


a ee 


2. Construction contract cost estimate: 








Building work, including mechanical and electrical__--- $1, 016, 500 $180, 500 $1, 197, 000 

Contingencies, 5 percent - --.--..-..----.--------------- 53, 500 9, 500 63, 000 

Installed medical equipment--_-...............---.....-- 84, 500 25, 500 | 110, 000 
Subtotal building to 5-foot line. -._.-._- esas gcedatad 1, 154, 500 215, 500 1, 370, 000 

Utilization and site development- --___-- hk ace wets 68, 400 12, 350 80, 750 
Comsingenoies, § Mercems.j. . <0... nas oo ch ie scene seuss 3, 600 650 4, 250 
Subtotal estimated contract cost (including contin- 

REE ET PER Ese SNES UE ae oa 1, 226, 500 228, 500 1, 455, 000 
Site inspection and overhead. .----..........-...---..--. 122, 000 23, 000 145, 000 
OCansteuction cost total 2. -.-- +... +. 22s chases 1, 348, 500 251, 500 1 1, 600, 000 

3. Oceupancy equipment cost estimate: | 


Noninstalled medical and dental equipment (beds, 
blankets, sheets, etc., and 14-day supply of medi- 


| 
SS ES a= flats cian al oa . 36, 979 6, 928 2 43, 907 
Noninstalled furniture and miscellaneous equipment_- 41, 056 3, 000 2 44, 056 


Operational facility cost, grand total 1, 426, 535 261, 428 1, 687, 963 


1 This is the reduced cost estimate to be included in the authorization bill as directed by the Office of 
the Secretary of Defense. 

3 These costs represent initial cost items of both new equipment purchased for this hospital and equips 
ment transferred [rom existing supplies. 


Senator Srennis. You have this dormitory here now. Why do 
you need an additional dormitory there? 

Colonel Jackson. Sir, they require something like 1,500 men. They 
have existing only 976. And of that, 176 are in the theater-of-opera- 
tion-type structure. 

The 600 men that we are asking for here is in effect necessary to fill 
that deficiency, just to house the troops. 

Senator Stennis. What is included in that item of utilities? 

Colonel Jackson. That provides for extension of the water system, 
the power system, and heating system to accommodate the items in 
this program. 

Senator Srennis. All right, unless there is something else, proceed. 

Senator Case. 

Senator Case. The next item isa commissary item. 

Senator Stennis. Yes. 
jemnton Case. How many commissaries are you asking for in this 

ill? 

Colonel Jackson. Two, I believe, Senator Case. 

Senator Case, And this is one of them. 

Colonel Jackson. Yes, sir, this is one. 

The other one is at Richard Bong. 

Senator Case. What do they have by way of post exchange and 
commissary there ? 
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Colonel Jackson. They have no commissary at all at this particular 
base, Senator Case. As to an exchange, I believe that authorization 
was provided last year for an exchange. As to the size, 6,200 feet was 
provided last year for an exchange. 

Senator Cass. Do these pay out, that is, is there a fund on the post 
whereby this is reimbursable in any way ? 

Colonel Jackson. Thecommissary itself ? 

Senator Casr. From commissaries? 

General Dreyer. No, sir, there is no such thing. 

Colonel Jackson. There is no reimbursement. 

General Dreyer. They have an overhead charge on purchases to 
take care of the operating expenses, sir, but nothing to pay back the 
cost of the structure. 

Senator Case. How far is it from the base to the nearest commercial 
facility ? 

Colonel Jackson. About 314 miles. 

Senator Case. How long has this base been staffed ? 

Colonel Jackson. This base up until the very recent past has been 
an Air Force Reserve base. 

We were granted authorizations in the 1958 supplemental to begin 
the expansion of this base to accommodate the SAC refuelers. 

They are not yet in the base, Senator Case. I hope that answers 
your question. 

Senator Cass. So there has been no requirement for a commissary 
up tothis time. 

Colonel Jackson. Not for this large a mission; no, sir. 

Senator Casr. Would that same explanation apply to the need for 
a hospital ? 

Colonel Jackson. Yes, sir, there is no hospital there now at all. 

Senator Stennis. All right, proceed to the next item. 


CLINTON SHERMAN AIR FORCE BASE, OKLA. 


General Dreyer. The next location to be considered is Clinton 
Sherman Air Force Base situated 1 mile west-northwest of Burns 
Flats, Okla. The planned use of this base is for a Strategic Air Com- 
mand heavy-bomber mission. The program requested at Clinton 
Sherman totals $621,000 and includes the following items: 

The first item is an instrument landing system, necessary to increase 
the all-weather capability of this base. 

The next item is for modification of the existing 1,500 feet of sub- 
standard approach lights at the south end of the runway and addition 
of 1,500 feet to provide a standard 3,000-foot system with strobeacon 
flashers. 

The next item will provide for construction of an installation’s 
engineer maintenance shop. The only existing shop that is available 
for this purpose is a 1,440 square foot temporary type building which 
is inadequate in size and beyond economical repair. 

The last item will provide additional ammunition storage capability 
for the Strategic Air Command mission. 

In addition, authorization is requested in section 304 of the bill, 
for construction of 300 units of family housing with private capital 
under the provisions of title VIII of the National Housing Act as 
amended. 
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In addition, we have programed 300 units of Capehart housing. 

Colonel Jackson. Mr. Chairman, the mission of this base is for a 
SAC heavy bomber unit. We are requesting here four items. The 
first is an instrument landing facility. The second is approach lights. 
The third is an installation engineer maintenance shop. 

The last one is ammunition storage multicubicle magazine. 

Senator Srennis. This lighting approach is your usual pattern 
there. 

Colonel Jackson. Yes, sir, it is. 

Senator Stennis. The I. and E. maintenance shop, what is that 
I.and E? 

Colonel Jackson. That is the installation engineer, Mr. Chairman. 
He is the individual on the base who does all the maintenance and 
repair work. He has the carpenter shop, plumbing shop, electrical 
shop, and so on. At the present time, they have only 1,400 square feet 
in a theater-of-operation-type facility and they require something like 
10,000 square feet, so the facility they have is woefully inadequate. 

Senator Stennis. This ammunition storage, it seems that you have 
a very low figure on that, $14,000. 

Colonel Jackson. Yes, sir. 

Senator Stennis. Why do the others not cost about that much ? 

Colonel Jackson. You may have noticed in going through, Mr. 
Chairman, that there are different sizes. This is a very small one 
here. It is only 776 square feet, and it is an addition to an existing 
facility. 

Senator Stennis. All right, unless there are any questions go to 
your next item. | 


COLUMBUS AIR FORCE BASE, MISS. 


General Dreyer. The next Air Force base to be considered is Co- 
lumbus, located 10 miles north-northwest of Columbus, Miss. The 
planned use of this base is for a Strategic Air Command heavy bomber 
mission. The program requested amounts to $264,000, and it consists 
of the following items: 

The first will provide for a 4-stall addition to the existing 4-stall 
combination fire station. The requested item will fulfill the total 
requirement to house line apparatus at this base. 

The next item will provide for additional ammunition storage capa- 
bility for the Strategic Air Command mission. 

The last item is a confinement facility. Nothing exists at this base 
which will meet this requirement. 

In addition, authorization is requested in section 304 of the bill, 
for construction of 340 units of family housing with private capital 
under the provisions of title VIII of the National Housing Act as 
amended. 

In addition to that, there are 340 units of Capehart housing pro- 
gramed there, sir. 

Colonel Jackson. Mr. Chairman, I am sure you know this is a B-52 
installation. We are requesting here three items. The first one is a 
fire station, four-stall, which is in addition to the existing fire station. 
_ Senator Srennts. I thought the fire station was the first thing you 
installed there when you started on this new program. 
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Colonel Jackson. There was a four-stall fire station, sir, that was 
authorized back in 1957. 

Actually, I think they are scheduled to get about 12 or 13 pieces of 
equipment, and this would provide them with four more stalls in which 
to house them, for a total of eight. 

You have got also the ammunition storage item, and a confinement 
facility. 

Senator Srennis. What is that, over the hospital, confinement? 
I thought we were back on the hospitals. 

Colonel Jackson. No, sir; this confinement facility is actually a 
guardhouse. 

Senator Stennis. You have to specify here. 

All right, unless there are any questions, go to the next one. 


DAVIS-MONTHAN AIR FORCE BASE, TUCSON, ARIZ. 


General Dreyer. The next base to be considered is Davis-Monthan 
Air Force Base, located approximately 4 miles southeast of Tucson, 
Ariz. The planned use of Davis-Monthan is for a Strategic Air 
Command medium-bomber mission, and Air Defense Command fight- 
er mission and other Strategic Air Command and Air Defense Com- 
mand missions. The program requested amounts to $895,000 and 
consists of the following items: 

The first item will provide paved overruns at each end of the pri- 
mary instrument runway. 

The next item provides for modification of the existing 1,500 feet 
of substandard approach lights at the instrument approach end of the 
primary runway and addition of 1,500 feet to provide a standard 
3,000-foot approach light system with Strobeacon flashers. 

The next item is an aircraft weapons calibration shelter required 
for calibrating the radar and missile guidance systems on the assigned 
Air Defense Command aircraft. 

The last item will provide an armament and electronic shop for the 
assigned Air Defense Command aircraft. There are no facilities ex- 
isting to satisfy this requirement. 

Colonel Jackson. Mr. Chairman, this is one of our medium bomber 
installations. Here we are requesting four items, runway overruns, 
approach lights, the aircraft weapons calibration shelter, and the A. & 
E. shop. I neglected to mention that in addition to the medium 
bomber mission it also has a fighter interceptor mission on it. 

Senator Stennis. When you say medium bomber, now, you always 
mean B-47’s. 

You do not count the B-36’s anymore, do you? 

Colonel Jackson. No, sir, but we include the B-58 in the medium 
bomber category, the B-58 and the B-47. 

Senator Srennis. Because it is going to be small even though it is 
faster, is that right? | 

Colonel Jackson. Yes, sir, it is in the weight size of the medium 
bomber. 

Senator Srennis. But you do not talk in terms anymore of B-36’s. 

Colonel Jackson. No, sir. 

The B-36’s are all being phased out. 

General Dreyer. I think they are out. 

Colonel Jackson. The last one is now out of the inventory. 
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General Dreyer. They are probably using some B-36’s in research 
and development, but not in our bomber units. 

There are no longer B-86’s in operations units. 

Senator Srennis. All right, anything further? 


DOW AIR FORCE BASE, BANGOR, MAINE 


The next location to be considered is Dow Air Force Base, which 
is situated in Bangor, Maine. Planned use of this base is for a 
Strategic Air Command heavy bomber unit, a tanker unit, and Air 
Defense Command fighter and missile unit and other Strategic Air 
Command missions. The program requested for Dow Air Force 
Base totals $1,260,000. It includes the following items: 

The first item will provide for the relocation of the direction find- 
ing UHF (CRD-6) portion of the rapcon facility. 

The next item is an aircraft w eapons calibration shelter to provide 
a facility for calibrating the radar and missile guidance system on 
Air Defense Command aircraft. 

The next item is an aircraft field maintenance shop. The require- 
ment for this facility is 48,000 square feet. Now under construction 
is 19,314 square feet. This request will provide the additional re- 
quired facility. There exists two substandard mobilization and 
wooden frame-type buildings which, due to their deteriorated condi- 
tion, are not economically repairable. 

The next item will provide an addition to the aircraft engine 
inspection. and repair shop now under construction to provide the 
required 25,780 square feet to support all the aircraft assigned to 
this base. 

The next item is an addition to the armament and electronics repair 
shop for maintenance and repair of electronic equipment and acces- 
sories used in the Air Defense Command fighter aircraft. Existing 
is 5,814 square feet. The requested 6,836 square feet will satisfy the 

requirement for this facility. 

The last item provides additional ammunition storage for the 
Strategic Air Command unit. 

In addition, authorization is requested in section 304 of the bill, 
for construction of 480 units of family housing with private capital 
under the provisions of title VIII of the National Housing Act as 
amended. 

We also have programed 480 units of Capehart housing, sir. 

Senator Srennis. This isso much repetition here. 

Just point out the differences, Colonel. 

Colonel Jackson. All right, sir, I will try to do that. 

Mr. Chairman, Dow is a heavy bomber mission. There are six 
items. They are all similar to the ones that we have discussed pre- 
viously except perhaps for the direction finding facility. 

Senator Stennis. What is that? 

Colonel Jackson. That is a facility which enables the control 
tower to get a precise fix on the direction of an aircraft from the base 
itself. It isa navigation aid facility. 

Senator Stennis. All right, we have been over these other items 
so much I suppose we can ‘skip them unless Senator Case has some- 
thing on them. 

Next item. 








506 MILITARY CONSTRUCTION AUTHORIZATION 
DYESS AIR FORCE BASE, ABILENE, TEXAS 


General Dreyer. Dyess Air Force Base is the next installation to 
be considered. It is located approximately 2 miles west-southwest 
of Abilene, Tex. The planned use of this base is for a Strategic Air 
Command medium bomber mission and other Strategic Air Com- 
mand service activities. The program requested for Dyess amounts 
to $292,000 and it includes two items. 

The first item is a modification of the existing substandard 1,500 
feet of approach lighting at the south instrument approach end of 
the primary runway and an addition of 1,500 feet to provide a stan- 
dard 3,000 feet with strobeacon flashers. 

The second item will provide adequate lighting of the primary 
taxiway and two intermediate taxiways. Existing are 6,518 feet of 
permanent lighting. This facility is necessary to provide the addi- 
tional 11,725 feet required. 

Colonel Jackson. Yes, sir; at this base we are requesting two items, 
Dyess, incidentally, is one of our medium-bomber installations. The 
two items involved, approach lights and taxiway lights, again items 
similar to those we have discussed previously. 

Senator Case. Have you not got lighting on your taxiway and 
approachway before this? 

olonel Jackson. Yes, sir. This provides lights along the edge 
of the apron and along the cceniiahs turnoff taxiways. This is 
additional lighting, in other words. 

Senator Stennis. Next item. 


ELLSWORTH AIR FORCE BASE, RAPID CITY, S. DAK. 


General Dreyer. The next location is Ellsworth Air Force Base, 
which is located 7 miles northeast of Rapid City, S. Dak. The plan- 
ned use of Ellsworth Air Force Base is for a Strategic Air Command 
heavy bomber and tanker mission, an Air Defense Command fighter 
mission, an Army missile unit, and other strategic Air Command 
activities. The requested program totals $1,445,000, and includes the 
folowing items: 

The first item is for strengthening portions of the primary runway 
which have shown definite indications of structural] distress under 
the loads of the heavy bomber aircraft. 

The next item will provide an addition to the organization main- 
tenance hangar for Air Defense Command fighters. The requirement 
for this facility is 30,428 square feet. The 9,650 square feet requested, 
together with 20,778 square feet existing, will satisfy the requirement. 

The next item is for modification of an existing maintenance dock 
to provide an aircraft weapons calibration shelter. This facility is 
required for calibrating the radar and missile guidance systems on 
Air Defense Command fighter interceptor aircraft. 

The last item is a base ammunitions shop. There are no adequate 
facilities existing at this base to satisfy the requirement. for main- 
tenance of ammunition. Maintenance is now being accomplished 
either in covered vehicles or in the open, due to explosive nature of 
the ammunition and lack of asuitable facility. 

In addition, authorization is requested in section 804 of the bill, 
for construction of 190 units of family housing with private capital 
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under the provisions of title VIII of the National Housing Act as 
amended. 

Colonel Jackson. Mr. Chairman, Ellsworth, as I am sure you know, 
isa B-52 installation. We are requesting four items here. 

The items are very similar to those that we have discussed pre- 
viously. I might mention, however, that under this program, we are 

roposing strengthening and rehabilitation of the runway because 
it is now showing signs of distress under the traffic that has been in 
there. This would provide for strengthening of the ends and putting 
a leveling course in the center of the runway. 

Senator Srennis. That is the same reason you gave the other day. 

Colonel Jackson. Yes, sir. 

Senator Case. Mr. Chairman, of course the history of Ellsworth 
is it started out as a B-17 base, then it took the 29, then the 36’s, and 
then you have got 52’s there and the weight of the planes has been 
going up all the time. 

Colonel Jackson. That is correct, sir. 

Senator Case. I know this is an open session, but you referred to 
the Capehart housing. I was wondering if here you can say whether 
or not the recently announced siting of Titan based on Ellsworth will 
call for additional Capehart housing. 

General Curtin. I can make a general comment, Senator. At Ells- 
worth right now with the housing, title VIII or Capehart housing is 
coming along. This is a project of 220 units. This will leave us 
about 650 units short against which this request of 190 units would 
apply. So manifestly any additional operational requirements, and 
I am speaking here of operational requirements where it is necessary 
for the people to be on or reasonably near the base and have reasonable 
access to the base, would add to that requirement. 

Senator Case. This 220, that is the amount that was approved last 
year. 
~ General Currin. That is correct, sir. They are under design and 
just about ready for construction now, sir. 

Senator Case. And this 190 will be in addition to that? 

General Curtin. That is correct, sir. 

Senator Casz. To apply against the 650 prior to the announcement 
of the new mission. 

General Curtin. I could not confirm that, sir. I am assuming 
that this is correct, but I could not confirm it. 

General Dreyer. I do not think that that strength has been ground 
into this requirement for family housing as yet. 

Senator Casr. 650 sounds to me like an old figure. 

General Dreyer. Yes, sir; I believe it is. 

Senator Case. I believe that is what it was. 

Senator Stennis. Of course you will have a new setup altogether 
when you come in on your Titan missiles. 

General DrerEr. How do you mean, sir, a new setup ? 

Senator Srennts. I mean you will have to have additional support 
and everything, will you not, for that? 

_ General Dreyer. Certain support will be available from the base, 
sir, and again that is one of our criteria for selection of sites for 
missiles. 

You have a support base near the launching facilities. We expect 
to have Ellsworth furnish a major portion of that base support. 
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Certainly it will not be adequate in every respect for complete 
support, and very few of them will be. 

Senator Stennis. It is very impressive. I have never been there 
but once. I landed there at night and saw these big B-36’s lined out 
against the sky. 

They looked to me like there were miles and miles of them. Senator 
Case, I do not think you came on down there. 

Senator Casz. That was a few years back. 

Senator Srennis. Yes; I want to come back. 

Senator Case. 

Senator Case. I just want to say supplementing what General 
Dreyer said, that was my understanding, that one of the reasons for 
siting of the missiles is that a great deal of the support would be 
provided by the existing base. 

General Dreyer. Yes, sir. 

Senator Stennis. I am glad to know that that is taken into con- 
sideration as part of the pattern. 

I just want to make the point that we did not expect you to be 
able to operate without additional facilities in some ways. 

General Dreyer. It is not only the base support, it is the communica- 
tions facility, the command structure, and everything is there, sir, and 
it is all very helpful. 

Senator Stennis. Next item. 


FAIRCHILD AIR FORCE BASE, SPOKANE, WASH. 


General Dreyer. Fairchild Air Force Base is the next location to 
be considered. It is located 12 miles west-southwest of Spokane, 
Wash. Planned use of this base is for a Strategic Air Command 
heavy bomber mission and other Strategic Air Command service 
activities. The program request for Fairchild Air Force Base is 
$158,000 and provides for installation of underground telephone duct 
between the base communications center, the microwave relay facil- 
ities, and the missile operational sites. 

Colonel Jackson. Mr. Chairman, we are requesting one facility 
here. It is a litle different from some of the others that we have 
been discussing. 

This facility, a telephone duct facility, is in direct support of the 
missile unit that is going into Fairchild. 

Senator Stennis. What missile unit is going in there now? 

Colonel Jackson. Atlas. 

Senator Srennis. You do not need any other support facilities, 
now ? 

Colonel Jackson. No, sir. Insofar as I recall, these are require- 
ments that were expressed from the field. I think this pretty well 
satisfies it. 

Senator Stennis Next item. 


FORBES AIR FORCE BASE, TOPEKA, KANS. 


The next installation to be considered is Forbes Air Force Base, 
located 6 miles south of Topeka, Kans. The planned use of this base 
is for Strategic Air Command medium bomber mission and other 
Strategic Air Command activities. The program request for Forbes 
amounts to $855,000 and includes three items: 
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The first item will provide paved overruns at each end of the pri- 
mary runway for emergency support of aircraft. a 

The second item is for modification of the 1,500 feet of existing 
substandard approach lighting at the southeast end of the primary 
runway and addition of 1,500 feet to provide a standard 3,000-foot 
system with strobeacon flashers. 
“The third item is a refueling vehicle shop. Nothing exists at pres- 
ent for this function and the 18 vehicles are being maintained out- 
doors. 

Colonel Jackson. Three items. They are all identical, you might 
say. 

Senator Stennis. Regular items. 

Colonel Jackson. To the ones we have seen before, yes. 

Senator Stennis. Next item? 


FRANCIS E. WARREN AIR FORCE BASE, 
CHEYENNE, WYO. 


General Dreyer. The next location is Francis E. Warren Air Force 
Base situated 1 mile east of Cheyenne, Wyo. The planned use of 
this base is for Atlas intercontinental ballistic missiles under the op- 
erational control of the Strategic Air Command. The program in 
this request for Francis E. Warren AFB totals $1,523,000 and in- 
cludes the following items: 

The first item will permit construction of six helicopter pads: one 
at each of four launch complexes, one at the base hospital, and one at 
the technical supply and missile assembly area. 

The next item will permit rehabilitation of existing facilities to 
provide additional administrative space to accommodate the ICBM 
mission. 

The next item will permit rehabilitation of existing facilities to 
provide space for the airbase group headquarters. This space will 
accommodate personnel of the commander’s office, adjutants’ office, 
personne] office, comptroller, materiel, and so forth. 

The next item will permit modification of existing structures to 
provide dormitory space for the airmen assigned to the ballistic mis- 
sile units. The requirement for airmen dormitory space at Francis 
E. Warren AFB is 2,048 men. There are existing and under con- 
struction 1,626 space. The 422 space provided by this modification 
project wil satisfy the base requirement. 

_The next item will permit modification of existing facilities to pro- 
vide adequate dining hall space for airmen. The requirement for 
airmen dining hall space is 2,048 men. There are existing and under 
construction, space for 1,800 men. The 248 man capacity provided 
by this modification project will satisfy the base requirement. 

The next item is for modification of a portion of the existing elec- 
tric power distribution system and the addition of an overhead pole 
line to satisfy the increased need for power brought about by this 
and prior construction programs. 

_ The last item for Francis E. Warren Air Force Base is for addi- 
tional boiler plant capacity. The steam provided by this boiler is 
necessary for vaporizing liquid propane gas for mixing with at- 
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mospheric oxygen prior to its delivery into the base gas distribuition 
system. 

Colonel Jackson. These items here, Mr. Chairman, are a little bit 
different than some of the ones you have seen before. As you know, 
Francis E. Warren will get an Atlas unit. 

Senator Stennis. Yes. 

Colonel Jackson. And these facilities, with the exception of the 
helicopter pad and the electric distribution line, are essentially the 
rehabilitation or modernization of the existing early 1900 facilities 
that were found on the base at Warren. 

It provides for administrative facilities, headquarters group air- 
base, airmen dormitory, dining hall. 

Senator Case. Mr. Chairman, I might state that I visited Warren 
in December, and received a briefing there. It was an unusual per- 
formance, I thought, for a nonbase staff. 

The commander, Colonel Minter, he was about to go to some new 
assignment, but he had an unusually good staff briefing. I had never 
had a local one that seemed to excel that in its comprehensive grasp 
of the total problem. It also was impressed by the reports on the 
construction that they are making. They revised the plans after the 
initial start. The modification of the plan for the launching pads 
there had a most significant increase in the number of firings that 
could be gotten off within a period of time. I thought it was rather 
significant that after they had started on this, in order to get started 
with the Atlas program, even between the first and the second units 
there they were modifying the plan and the modification was im- 
portant enough that they put it into effect and it did mean a significant 
increase in the number of missiles that could be launched within a 
given time. 

It was a good illustration, to me, of the fact that you cannot make 
too many commitments. You have to keep yourself in a position to 
take advantage of the breakthroughs or the new ideas that come along 
while you are working on these things. 

Senator Stennis. Thank you, Senator Case. That is very inter- 
esting. You list only the ICBM squadrons as types of operational 
activities. You have something else there, do you not ? 

Colonel Jackson. No, sir. That is the only mission of this installa- 
tion. 

Senator Stennis. What was it before? 

Colonel Jackson. It was a technical training base previously, Mr. 
Chairman. It belonged to the training command. 

Senator Srennis. I knew it was something. 

Colonel Jackson. Yes, sir; it was. 

Senator Stennis. Was there not a former Senator from that State, 
Francis E. Warren, or a general ? 

Senator Case. He wasa former Senator. He was the father-in-law, 
I believe, of General Hershey. 

Francis E. Warren, I think at one time was chairman of the Senate 
Committee on Military Affairs. 

I noticed, at the time I was speaking of the modification of the plan 
in the construction program there, a nod or two from two or three 
of the witnesses here. 

I wonder if Genera] Dreyer would confirm for the record substan- 
tially what I said in regard to the modification of the plan ? 
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General Dreyer. Yes, sir; I think that information was borne out 
here before, and I am certain that this is unclassified. 

Our first squadrons were what we called the two-by-three type of 
complex, with the six launchers. Then we went to the three-by-three 
complex providing the nine launchers per squadron, and that of course 
does affect what you indicated before. 

Senator Stennis. You have this modification word here “rehabilita- 
tion.” Thisis really an instance where you took over an existing instal- 
lation and modified it to suit your needs. 

Colonel Jackson. That is exactly right, sir. We are trying to make 
maximum use of the facilities which exist there. 

Senator Stennis. Next item. 


GLASGOW AIR FORCE BASE, MONT. 


General Dreyer. The next base to be considered is Glasgow Air 
Force Base, located approximately 18 miles north-northeast of the 
city of Glasgow, Mont. The planned use for this base is for a Stra- 
tegic Air Command heavy-bomber mission, an ADC fighter mission, 
and other SAC and ADC activities. The total program being re- 
quested for Glasgow amounts to $3,711,000. 

Except for the first item, all items contained in this request are 
deficiencies and there are no facilities existing which can be utilized 
for the functions involved. The first item will provide for relocation 
of the existing VHF-OMNI-directional range station to a point 5 to 7 
miles off the approach end of the primary instrument runway. 

The next item is an aircraft weapons calibration shelter required for 
calibrating radar and missile guidance systems on Air Defense Com- 
mand fighter interceptor aircraft. 

The next item is a prefabricated structure to house a liquid oxygen 
generator. 

The next item provides for an addition to the aircraft field main- 
tenance shop to satisfy the requirement for performing this function. 

The next item provides for addition to the aircraft engine inspec- 
tion and repair shop now under construction. The requirement for 
this shop to support all the assigned aircraft is 26,280. A 10,900- 
square-foot shop to support the ADC mission is now being constructed 
and the facility requested in this program will provide the balance of 
the requirement. 

The next item is for a refueling vehicle shop which is required for 
the maintenance of the refueling vehicles on this base. 

The next item will provide for a ground-powered equipment shop 
which is required to maintain and repair electronic accessories used in 
Air Defense Command fighter interceptor aircraft. 

The next item will provide for a ground-powered equipment shop 
for maintaining, servicing, and storing approximately 227 pieces of 
ground-powered equipment. 

The next item is for an installation engineer pavement and grounds 
building for the installation engineer complex. 

The next item is an addition to the existing and programed base stor- 
age facility for aviation fuel. 

The next two items will provide an addition to the existing base stor- 
age facilities for diesel oil and motor gas. 
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The next two items will provide base storage facilities for cleaning 
solvents and conventional explosives used for training purposes. 

The next item will furnish additional ammunition storage capability 
for the Strategic Air Command mission. 

The next item will provide ammunition storage facilities for small 
arms. 

The next item is for an addition to the cold storage facility for 
perishable subsistence. The existing cold storage building was con- 
structed to support the ADC mission. 

The next item is a dormitory for airmen. The requirement at this 
base is for 1,925 spaces. Existing and now under construction are 
1,600 spaces. This request of 200 spaces will alleviate a deficiency in 
dormitories at this base. 

The next item will provide a confinement facility. 

The next item will furnish an exchange cafe-snack bar facility. 
This facility is required to serve noon meals to civilians employed at 
the base. ‘The nearest civilian facility of this type is located in 
Glasgow, Mont., which is 18 miles away. 

The last item is an addition to the water supply facility now under 
construction. 

In addition, authorization is requested in section 304 of the bill 
for construction of 300 units of family housing with private capital 
under the provisions of title VIII of the National Housing Act, as 
amended. 

Colonel Jackson. Mr. Chairman, the mission of this installation, 
as I am sure you know, is a B-52 unit. We were given authorization 
in the 1958 supplemental to begin the conversion of this base from a 
fighter installation to a B-52 installation. There are a number of 
facilities here in this program. Most of them are similar to the ones 
that you have seen earlier. 

They are relatively small in dollar value. There must be probabl 
20 line items here totaling around $3.7 million. Now I can cover eac 
one of them for you if you would like, or we can deal with them in 
general terms. 

Senator Srennis. They are different. I wish you would go over 
them. 

Colonel Jackson. The first one here is the VHF-omni-direction 
range. It isa relocation to place it in conjunction with the new run- 
= that is being constructed. 

enator Stennis. That isa small item, a technical matter. 

Colonel Jackson. Then the aircraft weapons calibration shelter 
which we have discussed previously. Then a shop lox generator. 
This is a small prefab building which will house the generators to 
generate breathing oxygen for the aircraft crews. 

Then the aircraft field maintenance shop, repair shop, refueling 
vehicle shop, armaments electronics shop, ground-powered equipment 
shop, are all items identical to those we have discussed in detail 
before. 

Then we have the installation engineer pavement and grounds 
building. They have nothing existing at Glasgow at the present 
time for that function. Then we get into the storage base aviation 
fuel which is an operational requirement for the SAC mission, storage- 
based diesel, and a storage-base motor gasoline. 
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Then storage-based solvents, storaged-based explosives, ammunition 
storage multicube magazine, storage-base small arms ammunition, a 
cold storage food base, a dormitory, airmen, a guardhouse, an exchange 
cafe and snack bar, and water supply. 

Senator Stennis. What is the difference in your exchange, cafe and 
snack bar from the items we had this morning, open mess? 

Colonel Jackson. This is actually a facility run by the exchange 
which in effect is a cafeteria, Mr. Chairman, and the primary reason 
for this facility is because they will have a considerable number of 
civilian employees on this base, and without this facility there is no 
place for them to eat their noon meal. For that reason we feel that 
this isa very important item. 

Senator Stennis. I do not think you will have any trouble on any 
of these if you just will make a charge there, a small charge that would 
gradually liquidate the cost of these buildings. 

It seems to me like that is a mighty small thing to ask of you 
gentlemen, just add a certain percent to what you would otherwise 
charge and let that go into a revolving fund and then you would have 
a system that would gradually pay for what you have invested, your 
capital investment and also accumulating money to build new ones 
when they are gone. That isa policy matter. 

Colonel Jackson. Yes, sir. I do not feel that I am qualified to 
speak on that particular problem. I can certainly understand your 
concern. 

Senator Stennis. I am just showing the way it looks from here. 

Colonel Jackson. Yes, sir. 

Senator Srennis. I went out to a base once in Montana. Is it 
Great Falls? 

Colonel Jackson. Malmstrom. 

Senator Stennis. That is right. You have not spent much money 
there, as I remember it. 

Colonel Jackson. No, sir. We have still got some pretty bad 
facilities at Malmstrom. 

As a matter of fact, in this program we are asking for some dormi- 
tories for Malmstrom. 

Senator Stennis. I was going to ask you if you had anything for it. 

Colonel Jackson. Yes they are in this program. 

Senator Stennis. Senator Engle, we are on page 128. 


HOMESTEAD AIR FORCE BASE, FLA. 


General Dreyer. Homestead Air Force Base is the next location to 
be considered and it is located 5 miles north-northeast of Homestead, 
Fla. The planned use of this base is for a Strategic Air Command 
heavy bomber mission, other Strategic Air Command service activities, 
and Air Force Reserve activities. Program requested amounts to 
$6,364,000 and it includes four items. 

The first item is for strengthening and widening the primary run- 
way to accommodate operation of the heavy bomber aircraft now 
seheduled for Homestead Air Force Base. 

The next item will provide paved overruns at each end of the pri- 
mary runway for support of aircraft should they undershoot or over- 
run the runway while landing. 
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The next two items are for strengthening sections of apron and run- 
way taxiway which will be subjected to continuous heavy bomber 
aircraft trafic. 

The fifth item provides jet blast deflectors which will be constructed 
behind heavy bomber and tanker aircraft parking positions to protect 
personel and equipment from damage by high temperature, high 
velocity jet blasts. 

The next item for relocation of airfield lighting is necessitated by 
the runway widening and taxiway work previously listed. 

The last item provides for modification of the existing substandard 
1,500 feet of approach lighting at the southwest instrument approach 
end of the primary runway and an addition of 1,500 feet to providea 
standard 3,000 feet with strobeacon flashers. 

Senator Stennis. Senator Engle, the new items we are calling fora 

eneral explanation and specific, too. If they are repeat items that we 
1ave been having all the way through, why they do not give an 
explanation. 

Colonel Jackson. Mr. Chairman, I would like to emphasize at this 
point or draw your attention to the fact that you may recall in the 
Secretary’s statement and in Colonel Darby’s briefing we pointed out 
that there were four installations that we proposed to convert in this 

rogram to B-52 capability. This is the first one of those that we hit, 

Tomestead. Homestead was initially constructed as a B-47 or a 
medium bomber installation, and this program here proposes a con- 
version of that installation to B-52 capability. 

Now the items that you see here are all directed toward that end. 

The first item here, runway primary instrument, strengthening, 
provides for the keel down the center of the runway which General 
Dreyer spoke about. It provides for widening the runway, and puts 
concrete ends on the runway. 

Senator Stennis. You have to have the runways and access aprons! 

Colonel Jackson. Yes, sir. 

Senator Srennis. Lighting. It seems to me like this is a very 
modest amount. 

Colonel Jackson. We are very proud, Senator Stennis, that we are 
able to convert these bases to B—52 capability as cheaply as we are able 
to do in this particular case. 

Senator Stennis. Will this be the last increment, I mean to convert 
it to B-52’s? 

Colonel Jackson. Insofar as we can see; yes, sir. I might men- 
tion at this point for the record that there are four installations 
involved, and there is roughly $18 million for all four of them. You 
may recall some of the past programs it has cost us considerably 
more than just for one. 

Senator Srennis. Yes. I commend you for what you are doing 
on that. 

Senator Enerr. Where are these four installations that you are 
converting to B-52’s? 

Colonel Jackson. Homestead in Florida, McCoy in Florida, Lar- 
son in Washington, and Schilling in Salina, Kans. 

Senator Enerix. Will you explain to me what you are going to do 
with those B-52’s down there in Florida? Are you going to run 
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those over the top of the earth to hit the Soviets and take a pull of 
700 miles besides ¢ 

Colonel Jackson. No, sir. I think that could be well explained to 
you ina classified executive session. 

Colonel Darby, I am sure, could talk of that in considerable detail. 

Senator Stennis. We will try to have a classified session to catch 
up with some of these things. 

Make a note of that, Mr. Clerk. 

Next item. 


HUNTER AIR FORCE BASE, SAVANNAH, GA. 


General Dreyer. Hunter Air Force Base is the next location to 
be considered and it is situated in Savannah, Ga. The planned use 
of Hunter is for a Strategic Air Command medium bomb mission and 
other Strategic Air Command and ADC activities. The program re- 
quested for Hunter totals $410,000 and it provides for replacement 
of portions of the apron access taxiway and refueling apron which are 
now failing. 

Colonel Jackson. Mr. Chairman, we are requesting only one item 
here. This is a medium bomber installation. We have had a sec- 
tion of the apron in the refueling area that has actually begun to 
deteriorate and this $410,000 will provide for the replacement and 
repair of that piece of apron. 

Senator Stennis. Next item. 


LARSON AIR FORCE BASE, MOSES LAKE, WASH. 


Larson Air Force Base is the next location to be considered and it 
is located 5 miles north-northwest of Moses Lake, Wash. The plan- 
ned use of this installation is for a Strategic Air Command heavy 
bomb mission, Air Defense Command sector headquarters and other 
Stategic Air Command activities. The program requested for Lar- 
son totals $1,036,000. It is composed of the following items: 

The first item will provide shoulder stabilization on the existing 
runway access taxiway extending from the operational apron to the 
primary runway to accommodate operation of the heavy-bomber air- 
eraft now scheduled for this base. 

The next item will provide jet-blast deflectors which will be in- 
stalled behind heavy-bomber and tanker aircraft parking positions to 
protect personnel and equipment from damage by high velocity jet 
blasts. 

The next item provides for storage of demineralized water used for 
take-off assist for the heavy-bomber and tanker aircraft. 

The last item is a base warehouse. The requirement for warehous- 
ing at this base is 138,750 square feet. Although 134,107 square feet 
exists, all of this space is substandard. The 16 theater-of-operations- 
type tarpaper-covered buildings were constructed in 1942 and 1943 
and are not economically repairable. Another structure consisting 
of 35,706 square feet is a converted butter-type steel hangar located 
on the flight line. The warehousing contained in this request will 
provide an increment of the warehouse requirement at Larson Air 
Force Base. 
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In addition, authorization is requested in section 304 of the bill, for 
construction of 330 units of family housing with private capital un- 
der the provisions of title VIII of the National Housing Act as 
amended. 

Colonel Jackson. I would like to emphasize again, Mr. Chairman, 
that this is one of the B-52 conversion bases at Larson, and the items 
here are directed toward that end. 

Senator Srennis. You are going to have an entire squadron there 
and an entire air refueling squadron. 

Colonel Jackson. That is correct. 

Senator Stennis. And it only costs $1,036,000 to convert. 

Colonel Jackson. Actually, it is a little less than that because the 
warehouse was a requirement in any event, and I do not think we 
could in all fairness charge the warehouse requirement to the con- 
version problem. 

Senator Stennis. That is very good. All right, next item. 


LINCOLN AIR FORCE BASE, NEBR. 


General Dreyer. The next installation to be considered is Lincoln 
Air Force Base. It is located 4 miles west-northwest of Lincoln, 
Nebr. The planned use of this base is for a Strategic Air Command 
medium bomb mission and other Strategic Air Command activities. 
The program requested for Lincoln totals $164,000, and provides for 
four aircraft organizational maintenance shops. No permanent. fa- 
cilities now exist for this function and maintenance crews have been 
forced to utilize space in two temporary-type structures designated 
as squadron operations buildings. These buildings have deteriorated 
to the extent that wooden roof trusses have failed and are now being 
propped up to prevent complete collapse. 

Senator Stennis. That is a customary item. 

Colonel Jackson. Yes, sir. 

Senator Stennis. Next item. 


LITTLE ROCK AIR FORCE BASE, ARK. 


General Dreyer. The next location is Little Rock Air Force Base 
located 5 miles north-northwest of Jacksonville, Ark. The planned 
used of this base is for a Strategic Air Command medium bomb mis- 
sion and other Strategic Air Command activities. The program re- 
quested for Little Rock is $325,000 which provides for the installa- 
tion of a complete 3,000 feet of standard approach lighting system 
with strobeacon flashers at the south end of the primary runway. 

Senator Stennis. That is usual. 

Colonel Jackson. Approach lights. 

Senator Stennis. Page 141. 


LORING AIR FORCE BASE, LIMESTONE, MAINE 


General Dreyer. The next installation to be considered is Loring 
Air Force Base, located 4 miles northwest of Limestone, Maine. The 
planned use of this base is for a Strategic Air Command heavy bomb 
mission, an Air Defense Command fighter mission, and other Strategic 
Air Command activities. The program requested for Loring amounts 
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to $48,000 and it consists of modification of an existing maintenance 
dock to provide an aircraft weapons calibration shelter for calibrating 
the radar and missile guidance systems on Air Defense Command 
fighter interceptor aircraft. 

On this base, sir, we have no Capehart housing programed, but we 
have received approval of 114 units which we would like to insert in 
our housing program for this base. 

Senator Stennis. All right, next item. 


MacDILL AIR FORCE BASE, TAMPA, FLA. 


General Dreyer. The next installation to be considered is MacDill 
Air Force Base. It issituated in Tampa, Fla. The planned use of this 
base is for a Strategic Air Command medium bomb mission, an Air 
Defense Command weapons employment center, and other Air Defense 
Command and Strategic Air Command activities. The program re- 
quested for MacDill totals $866,000 and include two items: 

The first item is an aircraft weapons calibration shelter to provide 
a facility for calibrating the radar and missile guidance systems on 
fighter interceptor aircraft. 

The second item provides for construction of a base warehouse to 
alleviate a deficiency and replace existing unusable structures. 

Colonel Jackson. Requesting two items here, Mr. Chairman. One 
is aircraft weapons calibration shelter, of which we have spoken so 
extensively in the past. The other is a base warehouse. 

Senator Stennis. Why do you need the warehouse ? 

Colonel Jackson. Sir, they require 185,000 square feet. They have 
147,000 square feet, but of that, 115,000 are of the wood-frame-type 
structure, and at MacDill they have suffered pretty severe termite 
damage due to the climate. 

This facility we are requesting here will go a long way toward 
alleviating the warehouse problem. 

Senator Stennis. What are you using that warehouse for? 

Colonel Jackson. At the present time ? 

Senator Stennis. Yes. 

Colonel Jackson. It is being used as warehouse space now, sir. 

Senator Stennis. I mean what do you put in this warehouse? 

Colonel Jackson. It would be torn down, the amount that we could 
tear down. 

Senator Stennis. What commodities?, Are you going to store sup- 
plies of various kinds? 

Colonel Jackson. Yes; any types of supplies that are needed on the 
base from supplies that are necessary to maintain the personnel to the 
spare parts for aircraft. 

Senator Stennis. I do not know exactly where MacDill is or where 
Hillsboro is. 

Colonel Jackson. Tampa, Fla. 

Senator Srennis. We have so many military installations around 
some of those places it looks to me like you could get warehouse stor- 
age in some houses that are not otherwise used. 

Colonel Jackson. This is an extremely critical item down at Mac- 
Dill. It is as good a warehouse requirement as we have right now. 

Senator Stennis. You mean there is a strong need ? 
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Colonel Jackson. Yes, sir. 
Senator Stennis. All right, next item. 


MALMSTROM AIR FORCE BASE, GREAT FALLS, MONT, 


General Dreyer. The next installation to be considered is Malm- 
strom Air Force Base. It is located 5 miles east of Great Falls 
Mont. The planned use of this base is for a Strategic Air Comman 
tanker mission, an Air Defense Command fighter mission, and other 
Strategic Air Command and Air Defense Command activities. The 
total program requested for Malmstrom amounts to $1,066,000 and 
includes the following items: 

The first item is an aircraft weapons calibration shelter to provide 
a facility for calibrating the radar and missile guidance system on 
the fighter interceptor aircraft. 

The next item is an aircraft engine inspection and repair shop which 
will replace a substandard frame maintenance building constructed 
in 1948. 

The next item will provide an armament and electronic repair shop 
for maintenance and repair of electronic equipment and accessories 
used in the Air Defense fighter aircraft. 

The next item provides for construction of a parachute and dinghy 
shop. The existing substandard wood frame shop constructed in 
1942 is too small to provide space for work on dinghys and the drying 
tower is not tall enough to accommodate aircraft drag chutes. ' 

This bill also amends Public Law 85-685 to provide an additional 
$350,000 in authorization to correct increased costs on projects ap- 
proved by that law. 

In addition, authorization is requested in section 304 of the bill, 
for construction of 400 units of family housing with private capital 
under the provisions of title VIII of the National Housing Act, 
as amended. 

Senator Srennis. Go over that a little bit. That is the place I 
was talking about a while ago. 

General Dreysr. Yes, sir. 

Senator Stennis. You have got a rugged institution there but there 
has not been anything done to it. You have your weapons proposi- 
tion here and yourshop. That is all you have, the shop. 

Colonel Jackson. That is correct, sir. I told you we were putting 
some dormitories in there and I was confused with Mountain Home. 
I’m sorry, Mr. Chairman, I made an error. Mountain Home is the 
facility I was talking about. 

Senator Stennis. Why do you not encourage those follows out 
there about putting in at least some new dormitories? 

Colonel Jackson. I do not recall the exact situation on dormito- 
ries at Malmstrom at the present time. 

We can certainly look that up and put it into the record. 

Senator Srennis. It is foo late now for this year. J thought they 
had a very good instaiiatioi:, but it was 2 years ago, I think 1 was out 
there, last fall. 

Colonel Jackson. Yes, sir; I think the situation has been pretty 
well corrected since then, Mr. Chairman. 
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The information we have is that they require about 2,200 spaces 
and they have pretty close to 2,100 spaces of permanent-type dormi- 
tories there. 

Senator Stennis. When did we build those? 

Colonel Jackson. They apparently were provided within the last 
year and a half to 2 years. 

Senator Stennis. I had forgotten about it. 

All right, anything else on that one? 

Next item. 


MARCH AIR FORCE BASE, RIVERSIDE, CALIF. 


General Drerer. The next location to be considered is March Air 
Force Base located approximately 8 miles southeast of Riverside, 
Calif. The planned use of this base is for a Strategic Air Command 
medium bomb mission and other Strategic Air Command activities. 
The total program being requested is $6,165,000. 

The first item provides for construction of paved deceleration areas 
at both ends of the primary runway for support of aircraft should 
they overrun the runway end or land short. 

he next item will provide a combat operations center, the nature 
of which is classified. 

I would like to make a change in that, sir, striking the words “and 
real estate” and reducing the dollar amount from $6,165,000 to 
$6,052,000. 

The third item on the page, land fee purchase should be deleted, 
sir. We have that land under lease and we can keep it under lease 
and it would be more economical to do that than to purchase it, sir. 

Colonel Jackson. Mr. Chairman, we are requesting two items at 
this installation. The first is a runway overrun which is similar to 
the other types of facilities of that nature you have seen. 

The second item is the combat operations center. This facility would 
be an underground hardened facility which would be used by SAC 
in their mission of controlling their aircraft. 

Senator Stennis. You say controlling the aircraft ? 

Colonel Jackson. Actually, it controls the strike force, is the way 
we term it. 

Now we can go into that in executive session. 

Senator Stennis. How have you been getting along without this 
one? You have your battle plan; have you not? 

Colonel Jackson. We have just been taking a risk that nothing 
would happen. At the present time they are operating in an un- 
hardened, unprotected facility. We feel that this is one of the most 
urgent requirements we have in this program. 

General Dreyer. I think we might be able to cover that a little 
more in closed session. 

Colonel Jackson. When we go into closed session, Mr. Chairman, I 
think we can give you considerably more detail on that particular 
item. 

Seantor Enetr. Mr. Chairman, may I ask about this proposed land 
acquisition which is stricken out ? 

General Dreyer. Yes, sir. 

Senator Enetr. I see here that the land proposed for acquisition is 
currently under lease at the annual rental of $3,885,000. 
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Colonel Jackson. Senator, that is a misprint in the book, it should 
be “$3,000.” 

General Dreyer. That is why we decided to change our minds, sir, 
It would take some 30 years to amortize the procurement in fee so 
we decided it would be more economical to leave it under lease, 

Senator Enete. Thank you very much, Mr. Chairman. 

General Dreyer. I am not surprised at your consternation. 

Senator Stennis. All right, next item. 


McCONNELL AIR FORCE BASE, WICHITA, KANS. 


General Dreyer. McConnell Air Force Base is the next installation 
to be considered and it is located 5 miles south-southeast of Wichita, 
Kans. Its planned use is for aircraft crew training. The program 
requested for McConnell totals $1,039,000 and includes three items ag 
follows: 

The first item provides for construction of paved overrun areas at 
each end of the primary instrument runway for support of aircraft 
which undershoot or overrun the ends of the runway on landing or 
abort on takeoff. 

The next item is for the modernization of 1,500 feet of existing 
approach lights at the south end of the primary runway and addition 
of 1,500 feet to provide a standard 3,000-foot system with strobeacon 
flashers. 

The third item, an annex to the 300-seat chapel, will provide the 
necessary space for religious education, and religious social gather- 
ings for base personnel and their families. 

Colonel Jackson. Here we are requesting three items, Mr. Chair- 
man, runway overruns again, approach lights, and a chapel annex. 

Senator Stennts. All right, let us go on. 


McCOY AIR FORCE BASE, ORLANDO, FLA 


General Dreyer. The next location to be considered is McCoy Air 
Force Base situated approximately 8 miles southeast of Orlando, Fla. 
The planned use of the base is for a Strategic Air Command heavy 
bomb mission, an Air Defense Command fighter interceptor mission, 
and other Strategic Air Command activities. The program requested 
for McCoy totals $8,402,000 and consists of the following items: 

The first item is for strengthening and widening the runway to ac- 
commodate operation of the heavy bomber aircraft now scheduled for 
McCoy. 

The second item will provide paved overrun areas at each end of 
the primary runway to support aircraft should they undershoot or 
overrun the runway while landing. 

The next two items are for strengthening sections of apron and run- 
way access taxiway which will be subjected to continuous heavy bom- 
ber aircraft traffic. 

The fifth item provides jet blast deflectors which will be constructed 
behind heavy bomber and tanker parking positions to protect. per- 
sonnel and equipment from damage by high temperature and high 
velocity jet blasts. 

The next item is for relocation of an ILS glide slope facility toa 
new location in compliance with runway safety clearance regulations 
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The next item for relocation of airfield lighting is necessitated by 
the runway widening and taxiway work previously listed. 

The next item is for modernizing 1,500 feet of substandard runway 
approach lighting and adding 1,500 feet to provide a standard 3,000- 
foot system with strobeacon flashers. 

The next item will provide an alert hangar to accommodate four 
air defense fighter aircraft on alert status. 

The next item, an aircraft weapons calibration shelter, is required 
for calibration of radar and missile guidance systems on the fighter 
interceptors. 

The next item will provide a structure for assembly, checkout and 
live storage of ammunition for the Air Defense Command fighter mis- 
sion at McCoy. 

The last two items will furnish electrical utilities in the Air De- 
fense Command field maintenance and organizational hangars, on the 
fighter ramp, and in the Air Defense Command alert hangar. These 
utilities are required for maintenance of century series aircraft. 

Colonel Jackson. Mr. Chairman, this is another one of the bases 
that we are converting to B-52 capability through this program. 

Although the base total indicates $8.4 million, only approximately 
two-thirds of that could be chargeable to the SAC conversion. 

The balance of the items are for the Air Defense Command fighter 
mission that is assigned to that installation. The type of work that 
we are doing here as far as the B-52 conversion is concerned is very 
similar to the type of work we described at Homestead. That is, we 
are putting a keel down the center of the runway, concrete ends on 
the runway and widening it from 200 to 300 feet. 

Senator Stennis. What about this hangar alert, $868,000. What is 
a hangar alert ? 

Colonel Jackson. Sir, that is as we term it, a four-pocket alert 
hangar for the Air Defense Command that sits down close to the 
end of the runway, and by four pockets we mean it can accommodate 
four aircraft. So you would have four aircraft sitting relatively close 
to the end of the runway, of course, back far enough so that they 
are not a flying safety hazard, so that when the bell rings, they can 
immediately take off and investigate whatever the problem might be. 

General Dreyer. Quick-opening doors on the hangar, sir, and a 
high-speed taxiway approach to the runways so they can open the 
doors in a hurry and get the aircraft out into the air in a minimum 
time. 

Senator Srennis. What is the advantage of keeping it in the 
hangar ? 

Colonel Jackson. To protect it from the elements primarily, Mr. 
Chairman. 

In this particular climate down here you get a considerable amount 
of moisture. In addition, you get a lot of hot sunshine, and these 
aircraft, unless they are protected in some way, the skin temperature 
on them gets so hot that the pilot just could not stand it. 

Senator Stennis. You have them on the alert there. You want 
everything in top condition at all times. 

Colonel Jackson. Absolutely ; yes, sir. 

Senator Eneie. They have hail down there as big as eggs, too, they 
tell me. 
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Colonel Jackson. I am not familiar with that. 

Senator Stennis. Where is this, Orlando, Fla.? All right, any. 
thing else in this item, in this setup you want to emphasize? 

Colonel Jackson. No, sir; I think that pretty well covers it. 

Senator Enerzn. Mr. Chairman, may I inquire in the classified 
briefing, you will explain why we get a 30-yard handicap in a 100- 
yard race over the pole, will you, on this installation ? 

Colonel Jackson. Yes, sir; we will attempt to do that. 

Senator Eneie. Thank you. I will be very interested. 

Senator Stennis. Next item. 


MOUNTAIN HOME AIR FORCE BASE, IDAHO 


General Dreyer. The next location to be considered is Mountain 
Home Air Force Base situated approximately 10 miles southwest of 
Mountain Home, Idaho. The planned use of this base is for a Strate- 

ic Air Command medium bomb mission and other Strategic Air 

ommand activities. The program request consists of two items and 
totals $1,361,000. 

The first item will provide a standard 3,000-foot system of runway 
approach lights by modification of and addition to the 1,500-foot 
substandard system existing at the northwest end of the primary run- 
way. 

The other item will provide for construction of three dormitories 
to house 399 men. 

The requirement of this base is for 2,626 spaces. Present standard 
accommodations existing or now under construction consist of 1,787 
spaces. Also existing are 23 tarpaper-covered theater of operations- 
type buildings consisting of 1,008 spaces. These substandard build- 
ings are entirely inadequate, due to their type of construction, age, 
obsolete design, and high maintenance costs. 

In addition, authorization is requested in section 304 of the bi 
for construction of 550 units of family housing with private capi 
under the provisions of title VIII of the National Housing Act as 
amended. 

Colonel Jackson. Mr. Chairman, we are asking two items here, 
the approach lights and the dormitories. Now the dormitories we 
are requesting here are actually replacement, but they would replace 
the tarpaper siding type of a dormitory. I have a picture here of 
the type of dormitories, if you are interested in seeing it. 

Senator Stennis. This is Idaho? 

Colonel Jackson. Yes, sir. 

Senator Stennis. How many men are you going to take care of 
here? 

Colonel Jackson. The requirement is for 2,600 men, that is to house 
2,600 men. 

Senator Stennis. 2,529. 

Colone] Jacxson. Yes, sir, the requirement is 2,626. They have 
2,529 actually existing. Of that 2,529, 1,787 are permanent type. We 
are proposing here 399 to bring them up to something close to what 
they actually require, so we can get the people out of this type of 
dormitory here. 

Senator Enetr. Are you referring to these (indicating) ? 

Colonel Jackson. Yes, sir. 
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Senator Encue. I agree they ought to be gotten out. 

Senator STenNIs. This one will take care of your 399, this $800,000 
item. 

Colonel Jackson. Yes, sir. 

Senator Stennis. All right, next item ? 


OFFUTT AIR FORCE BASE, OMAHA, NEBR. 


General Dreyer. The next location to be considered is Offutt Air 
Force Base. This installation is situated 1 mile southwest of Bellevue, 
Nebr. The planned use for this base is for headquarters of the Stra- 
tegic Air Command, a Strategic Air Command tanker mission and 
other Strategic Air Command service activities. The program re- 
quest at. Offutt is $1,802,000. The items are as follows: 

The first item is a runway access taxiway which will enable aircraft 
to reach a takeoff position at the northwest end of the runway without 
taxiing up the runway as they must do under present circumstances. 
The taxiway will also provide access from the alert apron to the north- 
west end of the runway. 

The next item is a warmup-holding pad at the northwest end of 
the primary runway. At present, there is no usable holding-pad or 
taxiway connections at the northwest end. 

The next item is an addition to the global communications receiver 
facility near Elkhorn, Nebr., 30 miles from Offutt Air Force Base. 
This facility will contain additional space for equipment, storage, 
technical supplies, dormitory spaces, and recreation to support the 68 
personnel assigned. 

The next item will provide for complete standard 3,000 feet of ap- 
proach lighting with Strobeacon flashers at the southwest end of 
the primary runway. The existing 1,500 feet of approach lighting 
is substandard. 

; The next item will furnish major utilities to the readiness crew 
acility. 

The next item will alleviate a deficiency in water supply at this base. 

This bill amends Public Law 85-685 to provide an additional 
$625,000 in authorization to correct increased costs on projects ap- 
proved by that law. 

In addition, authorization is requested in section 304 of the bill, for 
construction of 300 units of family housing with private capital under 
the provisions of title VIII of the National Housing Act as amended. 

olonel Jackson. Sir, at this particular installation we are re- 
questing authority for seven line items. They involve a taxiway run- 
way access, a warmup pad, Globcom receiver, approach lights, re- 
fueling shop, utilities and water supply. The taxiway runway access, 
Mr. Chairman, provides access from the alert apron to the runway end, 
that is for the tankers that are on alert. The warmup pad is similar 
to the type we described previously. 

The Globcom receiver is actually in addition to a Globcom receiver 
building which is located some 30 miles off base. Then the balance 
of the items are of the types that we have discussed previously. 

Senator Stennis. This item here, line 17, says: “Inventory total, 
June 30, 1958, $56 million.” 

The next item, “Authorization not in inventory, $47 million.” 
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Colonel Jackson. Yes, sir. 

Senator Srennis. That includes items that are in process of con- 
struction ¢ 

Colonel Jackson. Yes, sir, in one form or another. 

Senator Stennis. Items that you do not even have money for. 

Colonel Jackson. Out of this $47 million, of course, I haven’t got 
here in front of me a rundown on it, but out of that $47 million, there 
could very possibly be some authorization that for one reason or an- 
other are not to be funded or have gone bad. 

Senator Stennis. In other words, that line does not really mean 
much because it is so uncertain as to what it may include as to any 
particular item. 3 

I thought once that that meant authorization that would soon come 
into inventory. 

Colonel Jackson. By and large in many, many cases it means just 
that. 

Senator Stennis. It does. 

Colonel Jackson. Yes, Mr. Chairman. 

General Dreyer. Actually, sir, much of this might already have 
been completed in construction, but not yet transferred to the Air 
Force books from the construction agency, sir. 

Senator Stennis. That is a fairly recent day anyway, June 30, 
1958. That gives usa pretty good line on it. 

Colonel Jackson. Yes. 

Senator Stennis. All right, next item. 


PEASE AIR FORCE BASE, PORTSMOUTH, N.H. 


General Dreyer. The next installation to be considered is Pease Air 
Force Base, located 3 miles west-northwest of Portsmouth, N.H. 
Planned use of this installation is for a Strategic Air Command 
medium-bomber mission and other Strategic Air Command activi- 
ties. The total program requested for Pease amounts to $542,000 
and consists of 2 items. 

The first item provides for modification of the existing 1,500 fee 
of substandard approach lighting at the southeast end of the primary 
runway and addition of 1,500 feet to provide a standard 3,000-foot 
system with strobeacon flashers. 

The second item is a refueling vehicle shop. Nothing exists at this 
base for accomplishing this function, and vehicles are maintained 
outdoors. 

Colonel Jackson. We are asking two items here, Mr. Chairman. 
This is one of our medium bomber installations. The items are ap- 
proach lights and a refueling vehicle shop. 

Senator Stennis. Why does the lighting cost so much ? 

Colonel Jackson. You are actually entering into a high-cost area, 
Mr. Chairman. This is a cold climate and whenever you go into that 
type of climate it is going to cost you a little bit more than a more 
temperate climate. 

Senator Srennis. On the lighting? 

Colonel Jackson. On any type of work. That is the only explana- 
tion I have here at my fingertips on it. Wecan give you a detailed 
analysis and a cost breakdown on it, if you would like it for the 
record. 
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Senator Stennis. That is all right. I thought it was a special 
kind of lighting. 

Colonel Jackson. No, sir; it is the normal 3,000-foot-type approach 
lighting. 

Senator Srennis. Next item. 


PLATTSBURGH AIR FORCE BASE, N.Y. 


General Dreyer. Plattsburgh Air Force Base is the next installa- 
tion to be considered. This base is located at Plattsburgh, N.Y. Its 
planned use is for a Strategic Air Command medium bomber mission 
and other SAC activities. The program requested for Plattsburgh 
amounts to $1,134,000 and it consists of three items. 

The first item provides for paved overruns at each end of the pri- 
mary runway to support aircraft in the event of aborted takeoffs, 
short landings, or landings where braking action is poor due to rain, 
snow, and sleet. 

The second item is for modification of existing substandard 1,500- 
foot approach lighting at the northwest instrument approach end of 
the primary runway and addition of 1,500 feet to provide a standard 
3,000-foot system with strobeacon flashers. 

The third item is a refueling vehicle shop. Lack of adequate fa- 
cility has forced the use of a portion of the installation engineer 
storage shed in violation of safety criteria. 

Colonel Jackson. Here we have similar-type items, Mr. Chairman, 
medium bomb base again. We are asking for runway overruns, ap- 
proach lights, refueling vehicle shop. 

Senator Stennis. Usual items. 

Colonel Jackson. Yes, sir. 

Senator Stennis. All right, next item. 


RICHARD BONG AIR FORCE BASE, KANSASVILLE, 
WIS. 


General Dreyer. The next installation to be considered is Richard 
Bong Air Force Base. It is located 17 miles west of Racine, Wis. 
The intended use of this base is for Strategic Air Command medium 
bomber mission and other SAC activities. 

The first increment of facilities for this virgin site was funded 
through the fiscal year 1958 construction program and additional 
long leadtime items were programed in fiscal year 1959. The total 
amount being requested in this program is $21,533,000. All facilities 
contained in this request are deficiencies which must be constructed 
prior to activation of the units scheduled to operate from Richard 
Bong. The items are: Three aviation fuel truck fill stands; an addi- 
tion to the base communications building; a communication transmit- 
ter; an ultrahigh frequency direction finding facility; a ground-con- 
trolled approach system; an instrument landing system; a Rapcon 
center facility; a medium-power radio beacon; a UHF-omnidirec- 
tional range; an eight-stall combination fire station; an addition to 
the base operations facility; a readiness alert crew building; a base 
photographic laboratory; a squadrons operations building; an opera- 
tional mission training facility; a target intelligence training build- 
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ing; an organizational maintenance hangar; an aircraft field main- 
tenance shop; an aircraft engine inspection and repair shop; four 
large aircraft maintenance docks; an auto maintenance facility; a re- 
fasling vehicle shop; a ground-powered equipment shop for 375 pieces 
of equipment; a parachute and dinghy shop; an installation engineer 
administration and maintenance shop; a storage facility for diese] 
fuel; a segregated magazine for storage of conventional ammo; an 
ammo storage facility for bomb pods; a cold storage facility for per- 
ishable subsistence; a base warehouse; a base open storage facility; a 
base supply administration facility; a wing maintenance control ad- 
ministration facility; a base unit air police headquarters; a group 
airbase headquarters; a squadron and wing headquarters; a dormitory 
for airmen; a dining hall for airmen; a base chapel with annex; a 
commissary store; an exchange facility; a noncommissioned officers’ 
open mess; a base theater; major utilities to support the items in this 
program ; and an access road. 

This bill also amends Public Law 85-685 to provide an additional 
$1,103,000 in authorization to provide for increased costs on projects 
approved by that law. 

Colonel Jackson. Mr. Chairman, the situation at Richard Bong 
I am sure you are very familiar with. We began the bulk of the au- 
thorization for this particular facility in the fiscal year 1958 military 
construction program. In that year there was $23.8 million author- 
ized to begin this construction program. 

In fiscal year 1959, a second increment was provided in the amount 
of $18,522,000. 

These previous increments have provided for a heavy duty runway, 
taxiway, apron, the alert stubs, and the refueling capability. This in- 
crement that you see before you today are essentially the behind-the- 
line facilities; in other words, the living facilities and community 
facilities. In effect, they are short leadtime type of items, items that 
do not take quite so long to build as some of the items I mentioned 
previously. 

Some of the items involved or some of the major items, if I can do 
it that way, are the ILS facility, which is an instrument landing facil- 
ity, a Rapcon facility, a fire station, a base operations facility, a ready 
crew facility, which will provide for the alert crews, a squadron opera- 
tions building, an organizational maintenance hangar, aircraft main- 
tenance docks, storage ammunition bomb pods, base warehouse, head- 
quarters group airbase, airman dormitories, dining hall, chapel, an 
open mess for noncommissioned officers, a theater, and a rather lar 
utility item which of course would provide the outside utilities in 
area development for the facilities which are in this program. 

This will be a B-58 installation, Mr. Chairman. 

Senator Srennis. B-58’s? 

Colonel Jackson. Yes, sir. 

Senator Stennis. And this is a new installation ? 

Colonel Jackson. Yes, sir; brandnew. 

Senator Srennis. Why was it located at this place, particularly ? 

Colonel Darsy. With respect to the location of the B-58’s, Mr. 
Chairman, the Strategic Air Command examined bases from which 
they could satisfactorily operate this aircraft. The aircraft is shorter 
legged than some of the other ones, and there is an arc that they drew 
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across the United States. I do not remember just the parallels that 
are involved, but Bunker Hill is well within this parallel which gives 
them an effective profile to the target. 

I cannot say very much more about it than that. They are effective 
from this base. We were able to convert it to medium bombers very 
cheaply from the tactical fighter mission that was there. 

Colonel Jackson. We are talking about Richard Bong. 

Senator STennis. This one that we are on now is this B—58 for the 
Richard Bong Airport. 

Colonel Darsy. Yes, sir. The same thing I said about the profile 
missions about Bunker Hill would apply to Bong as well. They are 
very effective at being able to fight there. 

You have to take into consideration in their location the relatively 
fast speed of that aircraft as opposed to the speed of other aircraft 
when you get involved in penetration matters. 

Senator Stennis. Thank you, sir. This 4,732 acres land, cost zero, 
is that some national forest land or something ? 

General Dreyer. I think they will have the answer in a moment 
on that, sir. 

Senator Stennis. While they are looking, we will go on to some- 
thing else. 

Senator Eneir. May I ask a question, Mr. Chairman ? 

With all the airbases they have around this country built during 
the war, sitting out there, with grass growing up around them, you 
could not find one that would fit the requirements of this operation ? 

As I read this you are already committed on this up to about $40 
million; are you not ? 

Colonel Jackson. Yes, sir; that is right. 

Senator Enoue. It kind of makes you sick to your stomach to ride 
around like you do, say, in Florida. Now I would not recommend 
this kind of an operation in Florida, but I have seen these airports 
sitting there with just nothing. Was there not anyplace that would 
fit ? 

Colonel Jackson. Unfortunately—you are right, there are a num- 
ber of airports all over the country but you will find relatively few 
of them with the expansion capability to accommodate the modern 
high-performance, high-speed type aircraft which require extremely 
long runways and soil conditions that just are not found in their 
particular location. 

General Dreyer. Other than the land, sir, you do not make your- 
self a great deal of money in putting in a heavy-bomber or a medium- 
bomber base in a World War II type of facility, because the runways 
were too short. 

The pavement was too weak. It had to be reoriented. So you 
started out from scratch actually, anyway. You did save yourself 
perhaps a few structures and the land itself and that is about the 
maximum advantage you gained by moving into one of the World 
War II bases. Usually the structures you did get were the mobiliza- 
tion or T/O-type and they required high maintenance and normally 
replacement in the not too distant future. So the criterion that 
Colonel Darby indicated as to the location of this base did limit 
ne number that we had to choose from even if we elected to do it 
that way. 
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But as I say, even if we did find one of the World War IT bases, 
we probably would not have saved ourselves a great deal of money 
in building a base for this type of operation. 

Senator Enete. Is this going to be the last? Is this winding it up} 
You have what, $23 million here? 

Colonel Jackson. Twenty-one and a half. 

Senator Enete. It will be up around $60 million on this. 

Colonel Jackson. Yes, sir; that is just about what a medium-bomber 
base costs. 

Senator Enexe. We are so far in we could not get out anyway. 

Senator Srennis. I suspect that is right. 

All right; anything else on this, gentlemen ? 

General Dreyer. I think maybe we have the answer on the last 
question, sir. 

Colonel Yarsrs. The cost of the land is $1,948,600. 

General Dreyer. Then this record is not correct. 

Senator Stennis. This information is wrong. 

Colonel Epmonps. They have that figure shown under improve- 
ments. 

General Dreyer. That is right, sir; we have it under improvements, 
The land is not indicated as having cost any money. The improve- 
ments are $1,413,000. 

Colonel Jackson. The next column over, Mr. Chairman. 

Colonel Epmonps. It was put in the wrong column. 

Senator Stennis. All right, if there is nothing further—that is 
one of your large items now in base construction in the bill. 

Colonel Jackson. Yes, sir; it certainly is. 

Senator Stennis. Next item. 


SCHILLING AIR FORCE BASE, SALINA, KANS. 


General Dreyer. Schilling Air Force Base, the next location to be 
considered, is located 4 miles southwest of Salina, Kans. The planned 
use of Schilling Air Force Base is for a Strategic Air Command 
heavy bomber mission and other Strategic Air Command activities. 
The total program requested for Schilling Air Force Base amounts 
to $4,147,000 and includes the following items: 

The first item will provide replacement of distressed concrete slabs 
in various parts of the runway and taxiway systems to support the 
heavy bomber mission. 

The next item is for widening the primary runway to support the 
operation of the heavy bomber aircraft now scheduled for Schilling 
AFB. 

The next item is for widening the primary runway to support the 
existing runway access taxiway to accommodate the heavy bomber 
aircraft. 

The next item furnishes jet-blast deflectors which will be installed 
behind heavy bomber and tanker aircraft parking positions to pro- 
tect personnel and equipment from damage by high velocity jet blasts. 

The last item provides for relocation of airfield lighting which is 
necessary due to the runway widening and taxiway work to be ac- 
complished in this program. 

In addition, authorization is requested in section 304 of the bill 
for construction of 240 units of family housing with private capital 
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under the provisions of title VIII of the National Housing Act as 
amended. 

Colonel Jackson. Mr. Chairman, this is the last of the four instal- 
lations that we spoke of that are being converted to B-52 capability. 

Senator Eneie. What page are you on? 

General Dreyer. Page 254, sir. 

Colonel Jackson. Page 254. The items we are requesting are five 
in number. The first item is airfield pavement rehabilitation, the 
second is runway primary instrumentation, widening, taxiway run- 
way access shoulder stabilization, jet blast deflectors, and airfield 
lighting. 

The type of work that we are doing there, Mr. Chairman, is very 
similar to the type of work that we have done or described at the 
previous installations where we have converted to B—52 capability. 

Senator Stennis. That is clear. 


TURNER AIR FORCE BASE, ALBANY, GA. 


General Dreyer. Turner Air Force Base is the next location to be 
considered. It is located 4 miles east, northeast of Albany, Ga. Its 
intended use is for a Strategic Air Command heavy-bomber mission 
and for MTC mapping and charting activities. The program re- 
quested for Turner amounts to $1,505,000. The items involved in- 
clude the following : 

The first item is an instrument landing system facility to increase 
the all-weather capability of this base. 

The next item is a photographic laboratory facility for the MTC 
mapping and charting activities. There is no existing facility which 
can be converted to satisfy the requirement of this specialized 
function. 

The next item will provide for two small-type multi-usage aircraft 
maintenance docks for the MTC aircraft assigned to this base. There 
is a requirement for seven docks at Turner to support the MTC mis- 
sion and only two docks are presently available. 

The next item is a ground-powered equipment shop. At the present 
time a 6,813 square foot maintenance dock is being used. This dock is 
required to support the MTC mission. There are no other facilities 
existing which could be used for this function. 

The last item, an annex to the 300-seat chapel, will provide the 
necessary space for religious education and religious social gatherings 
for base personnel and their families. There are no adequate facilities 
that can fulfill this requirement. 

Colonel Jackson. Mr. Chairman, we are requesting here five items. 
The first is an instrument landing facility. The next is a photo lab. 
The next is a maintenance dock, medium aircraft, a shop, ground- 
powered equipment, and a chapel annex. 

Senator Stennis. How have you been making out all this time with- 
out these ? 

You have a large installation down there. 

Colonel Jackson. Yes, sir. If I may try to take them one at a 
time. The ILS facility. Of course, they have a GCA unit there now. 
The GCA unit is controlled from the ground, by a ground operator. 
This ILS facility, complements the GCA with the pilot in the aircraft 
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to actually controlling his landing approach. Many times the GCA 
unit will go out and oe clouded over because of extreme rain squalls 
and things of that nature to which the ILS is not subject. The photo 
lab is not the type of photo lab that you normally think of. This ig g 
technical facility to provide space for processing of photos for the 
mapping and charting squadron that is moving into this installation, 
Tt is a new mission. 

The Maintenance docks are to provide—— 

Senator Stennis. Mapping and what, charting squadrons? 

Colonel Jackson. Yes, sir mapping and charting squadrons of 
which there are three scheduled to be assigned to Turner. 

Then the maintenance docks will provide for periodic and post- 
flight maintenance of the RB 50 type aircraft which are assigned to 
the aerial mapping and charting squadron. 

Then the ground-powered equipment shop, the function of that 
is similar to the same types that we have been discussing before. 

Now the chapel annex. They are using now an old mobilization type 
building, and what we are requesting here is only about one-half of 
the base expressed requirement. 

Senator Stennis. I Seppo you need this laboratory here for $407,- 
000 for a photo laboratory ? 

Colonel Jackson. That runs about $21.60 a square foot. I do not 
believe that that is excessive, Mr. Chairman. As I say, it is nota 
photo lab in the normal sense of the word of processing a base-type 
photograph for public relations purposes and base passes and things 
of that nature. It is actually to provide for the processing of the 
photographs and charts that the operational unit requires. 

Senator Stennis. This maintenance dock, what do you call that? 

Colonel Jackson. That is a maintenance dock to provide for main- 
tenance of the RB 50 type aircraft which go with this mapping and 
charting squadron. 

In other words, they are the organically assigned aircraft of the 
squadrons. 

Senator Stennis. I thought you had repair centers, overhaul and 
repair shops to which you sent a number of these items. 

Colonel Jackson. You do, Mr. Chairman. The major depots of 
the Air Materiel Command which we have discussed previously do 
have the capability for centralized maintenance. But the mainte- 
nance that they perform at the depot is the heavy type maintenance 
where they tear the aircraft completely down and in many cases re- 
build it. 

Senator Stennis. Overhaul it? 

Colonel Jackson. This is for the day-to-day unit maintenance that 
is performed on the base by the unit that owns and operates the aircraft. 

Senator Stennis. Allright. 

Senator Eneir. Can I ask a question, Mr. Chairman, before you 
proceed ? 

Back on Richard Bong, you referred to Rapcon, and you had all 
these other facilities besides, VHF, Omni and DIR range. Now what 
does Rapcon do for you? 

Colonel Jackson. Radar approach control. It is actually for con- 
trol of air traffic over an area basis, and as was brought out in this 
morning's testimony, it covers an area of about 80 to 100 miles, de- 
pending on the way the thing is set up technically. 
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Now as we pointed out this morning, this is a jointly operated fa- 
eility between the Air Force and the FAA. 

Senator Eneie. I read your justification, but why do you need 
that when you have these other things? 

Colonel Jackson. They perform an entirely different function, 
Senator. The instrument landing system and ground control ap- 
proach facility are strictly landing-type facilities. 

The Rapcon controls the aircraft when they are in the air prior 
to landing. 

In other words, to prevent insofar as humanly possible mid-air col- 
lisions and that sort of thing. 

General Dreyer. Senator, we are having a statement on that par- 
ticular facility prepared for insertion in the record. 

Colonel Hosken, who is here, can give you a technical explanation 
of that. 

Senator Enexr. I would like to have a copy of the statement and 
then I will ask the questions. 

Maybe after I read the statement I will not need to ask the ques- 
tions. We are getting so we are taking these pilots across the country 
by land, chaperoning them from one spot to the next and keeping 
them under surveillance all the time. All they need to is to get up 
there. ‘They do not even need a map anymore, do they ? 

Colonel Jackson. I have never seen one take off without one. 

Senator Srennis. I do not go up there without a pilot. 

Allright, next item. 


VANDENBERG AIR FORCE BASE, LOMPOC, CALIF. 


General Dreyer. The next location is Vandenberg Air Force Base. 
It is situated 8 miles south-southeast of Lompoc, Calif. The planned 
use of this base is ballistic missiles training, testing and operations. 
The projects requested for Vandenberg in this program total $147,000. 
The program includes the following items: 

The first item will permit construction of an instrument landing 
system. The logistic concept for ballistic missiles bases includes air- 
lift for technical supplies. This concept makes it necessary to have 
an all-weather capability at this base. The instrument landing sys- 
tem facility is the best and most economical navigational aid to assure 
recovery of aircraft under minimum weather conditions. 

The other item will permit the purchase of 73 acres of land. This 
land forms a point extending into the Pacific Ocean to the north of the 
missile launch area. The point presents a position from which unau- 
thorized persons can make visual and photographic observations of 
preparations for missile launches. Purchase of this land is required 
to give the Air Force a degree of security control. 

In addition, authorization is requested in section 304 of the bill, for 
construction of 400 units of family housing with private capital under 
the provisions of title VIII of the National Housing Act as amended. 

Colonel Jackson. Mr. Chairman, we are asking for two items here: 
One is the instrument landing facility and the other is a land fee 
purchase item. 

Senator STENNIS. You need more land out there? 

Colonel Jackson. This is actually involved in security, Senator. 
The Air Force, the Defense Department and others have been ex- 
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tremely concerned about the fact that Vandenberg is completely open 
to observation from anybody anywhere they w ant to go to have a look 
at what is going on. 

General Dreyer. This has recently been declared a maximum se- 
curity area as you were advised when the Navy brought in their 
presentation on the Pacific Missile Range recently. 

This parcel of land is one in which anyone could have very good 
observation of practically the whole installation, and it is a small 
amount of land which we feel we could purchase and eliminate that 
possibility in compliance with the maximum security area criteria. 

Senator STennNis. 73 acres? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Mr. Nease says that is a public park. 

Colonel Jackson. Yes, sir. 

Senator Stennis. All right, anything further on this item? 

Next? 


WALKER AIR FORCE BASE, ROSWELL, N. MEX. 


General Dreyer. Walker Air Force Base is the next installation to 
be considered. It is located approximately 6 miles south of Roswell, 
N. Mex. The planned use of this base is for a SAC heavy- bomber 
mission, an ADC fighter mission, and activities. The total program 
requested for Walker Air Force Base amounts to $942,000 and con- 
tains three items. 

The first item will provide paved overruns at each end of the pri- 
mary runway. 

The second item is for modification of existing substandard ap- 
proach lighting at the northeast instrument approach end of the 
primary runway and addition of 1,500 feet to provide a standard 
3,000-foot system with strobeacon fl: ishers. 

The third item is for removal of hazards at both ends of the primary 
runway. 

Colonel Jackson. Mr. Chairman, we are requesting three items here, 
runway overrun, approach lights, and hazard removal. These items 
are all similar to the items we have discussed previously at other bases. 

Senator Stennis. Next item. 


WHITEMAN AIR FORCE BASE, KNOBNOSTER, MO. 


General Dreyer. Whiteman Air Force Base is the next Zone of 
Interior Strategic Air Command base to be considered. It is located 
2 miles south of Knobnoster, Mo. The planned use of this base is for 
a SAC medium-bomber mission and other SAC activities. The pro- 
gram requested for Whiteman Air Force Base totals $2,406,000 and 
it includes the following items: 

The first item will provide for the modification of 1,000 feet of exist- 
ing substandard approach lighting at the south instrument approach 
end of the primary runway and addition of 2,000 feet to provide a 
standard 3,000-foot system with strobeacon flashers. 

The next item will furnish four large multiusage aircraft mainte- 


nance docks. Nothing exists at this base which will meet this require- 
ment. 
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The next item is a refueling-vehicle shop. Nothing exists at pres- 
ent for this function and the 20 refueling vehicles are being main- 
tained outdoors. 

The next. item will provide modification of the ammo maintenance 
and inspection shop by removal of partitions to furnish adequate space 
for disassembling and reassembling of warheads used in the bomb pods. 

The last two items will provide ‘adequi ite and sufficient ammunition 
storage magazines for the Strategic Air Command mission. 

In addition, authorization is requested in section 304 of the bill for 
construction of 350 units of family housing with private capital under 
the provisions of title VIII of the National Housing Act, as amended. 

Colonel Jackson. Mr. Chairman, the items we are requesting here 
are approach lights, maintenance docks, refueling-vehicle shop, shop 
maintenance and inspection, storage ammunition bomb pods, and 
storage igloo. I might point out, ‘Mr. Chairman, that this base is 
scheduled to get B-58’s. 

Senator STENNIS. You need this to get ready for that ? 

Colonel Jackson. Yes, sir. That is the primary reason for the pro- 
graming of these items, 

Senator Srennis. I was just looking at this second item here, 
maintenance docks, again. 

Colonel Jackson. Yes, sir. This will provide for four docks for 
the—— 

Senator Srennis. What do you mean when you say “dock” now, 
four docks? That is for four vehicles to be put in there ? 

Colonel Jackson. Four aircraft. 

Senator Srennis. To be worked on ? 

Colonel Jackson. Yes, sir; four aircraft, and it covers the entire 
aircraft except for the t: ail section. 

The tail sticks out. It is a considerably cheaper type of structure 
than a hangar. 

It has been found to be the most efficient and economical way for 
the maintenance of these particularly large SAC type airplanes. 

Senator Stennis. All right, if there is nothing further, we will go 
to the next one. 


WURTSMITH AIR FORCE BASE, OSCODA, MICH. 


General Dreyer. The next location to be considered is Wurtsmith 
Air Force Base which is located approximately 3 miles north-north- 
west of Oscoda, Mich. The planned use of this base is for a Strategic 
Air Command heavy bomber mission and an Air Defense C ommand 
fighter mission. The total program being requested for Wurtsmith 
amounts to $2,800,000 and it includes the follow’ ing items: 

The first item is for a radar approach control center fac ility which 
is necessary to provide air traffic control under all weather conditions. 

The next item will provide for a squadron operation facility to sup- 
port the tanker mission at this base. 

The next item is for a photographic laboratory facility. A 1,350- 
square foot unusable mobilization-type building which houses this 
facility at the present time is scheduled for demolition, to allow con- 
struction of a fire station authorized in a previous program. 

The next item provides for a 960-square foot prefabricated-type 
building to accommodate one diesel driven LOX generating plant 
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which is required for the assigned aircraft and mission. No other 
facility is available for this purpose. 

The next item will provide an addition to the aircraft field mainte- 
nance shop. The requirement for this facility is 48,000 square feet. 
There is presently existing and under construction 33,700 square feet. 
The facility requested here will fill the aircraft maintenance shop 
deficiency. 

The next item is for an addition to the aircraft engine inspection 
and repair shop presently under construction. Nothing exists at this 
base for this activity and the requested facility will fill the require- 
ment to support the SAC and ADC missions. 

The next item will provide storage facilities for avfuel. There is 
existing or under construction 46.270 barrels of avfuel storage. This 
request will substantially satisfy the requirement for this facility. 

The next item will furnish additional ammunition storage capabil- 
ity required for the Strategic Air Command unit. 

The next item will provide for a cold-storage facility for perishable 
subsistence. The existing 2,280 square feet semipermanent coldstor- 
age building must be removed to allow construction of the central 
heating plant railroad spur. Provision of this request will satisfy the 
requirement. 

The next item is a base warehouse. The requirement for warehous- 
ing is 127,490 square feet. Existing standard facilities consist of 
62,657 square feet. The existing five substandard mobilization type 
buildings consisting of 13,974 square feet will be demolished to tee 
room for new construction. This requested 20,000 square feet will 
provide an increment toward satisfying the requirement. 

The next item is for utility extensions to service the new facilities in 
this program. 

The last item will furnish an addition to the heating plant now 
under construction. This addition is required to support the SAC 
mission facilities proposed for this base. 

In addition, authorization is requested in section 304 of the bill, for 
construction of 390 units of family housing with private capital under 
the provisions of title VIII of the National Housing Act, as amended. 

Colonel Jackson. Mr. Chairman, Wurtsmith is again a B—52 base. 
We were given the authorization in the 1958 supplemental to proceed 
with the conversion of it to B-52 capability. The items which we are 
requesting here are largely in support of that mission. They involve 
a Rapcon center which is the same type of thing we discussed previ- 
ously, squadron operations building, a lab, 2 LOX generator shop, an 
aircraft field maintenance shop, an engine buildup shop, storage base 
aviation fuel, the storage multicubicle magazine facility, a cold stor- 
age food base, a warehouse, utilities, and a heating plant. 

Senator Stennis. This isan old setup that started back in 1926. 

Colonel Jackson. Yes, sir; but the type of facilities that exist up 
there have very largely deteriorated. Most of them are extremely 
substandard, of course, except those that have been provided in recent 
programs. 

Senator Stennis. The land costs $41,000 here. 

Colonel Jackson. You will notice over in the improvements column 
it is $19,479,000 I believe it is. 


Senator Stennis. You have another one of these photo laboratories 
here. 
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Colonel Jackson. Yes, sir; this isthe base photo type of facility. 

Senator Srennts. It costs only $109,000 though. 

Colonel Jackson. Considerably smaller than the other one that we 
discussed at Turner. They have there now a facility of about 1,350 
square feet and a World War II type structure. It is in particularly 
poor condition and is scheduled for early destruction. 

Their requirement is around 2,800 square feet, and this facility 
here that we are requesting we feel will satisfy that deficiency. 

Senator Srennis. What do the utilities include? 

Colonel Jackson. They provide for extension of the heat, light, 
water, power and so forth to support the items which you see in this 
program, Mr. Chairman. 

Senator Stennis. Why do you have to have a heating plant? 

Colonel Jackson. This actu: lly provides a 13- horsepow er addition 
to the existing heating plant. It is required because of the expansion 
of the base to accept the mission. 

Senator Stennis. That is one of the troubles about all of these 

rograms. When you put in some additional construction, then you 
have to expand all your heating and lighting. 

Colonel Jackson. That’s right, sir. 

Senator Srennis. And other items of supply. All right, unless 
there is some inquiry, go to the next item. 

General Dreyer. That completes SAC, sir, and the next command 
isthe Tactical Air Command. 


TACTICAL AIR COMMAND 


The mission of the Tactical Air Command is to organize, equip, 
train, and administer the forces assigned or attached, to participate in 
tactical air operations, including light and tactical bombardment, day 
fighter, fighter bomber, tactical missiles, troop carrier, reconnaissance 
and support units; maintenance of liaison with Continental Army 
Command and the determination of the amount of Tactical Air Com- 
mand resources to allocate for the training of Air Force and Army 
personnel and units in air-ground operations; and maintenance of a 
capability and dev elopment of plans for the deployment of mobile 
atomic strike forces for use in tactical air operations in any area of 
the world independent of or in concert with other land, air, naval 
and/or amphibious forces. This program contains a request for 
$14,306,000 for Tactical Air Command and provides facilities at 11 
locations. 

Included within the Tactical Air Command total program are 
facilities for operational and base support items totaling $12,118,000 
and ADC missions at four bases costing $2,188,000. 


CANNON AIR FORCE BASE, CLOVIS, N. MEX 


General Dreyer. The first Tactical Air Command installation to 
be considered is Cannon Air Force Base located 7 miles southwest of 
Clovis, N. Mex. The planned use of this base is for a Tactical Air 
Command fighter mission. The program requested for Cannon 
amounts to $800,000 and consists of two items. 

The first item will provide for replacement and addition of the 
aircraft engine inspection and repair shop. The total requirement 
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for this facility is 48,000 square feet. The structure presently being 
used is a 9,600 square foot building constructed in 1942. This build. 
ing is inadequate both in structural quality and space requirement 
and will be disposed of upon completion of this project. This re 
quest will provide approximately one-half of the total space required 
for all mission aircraft. 

The second item is a partial replacement of substandard arm: nent 
and electronics shops. The total requirement for this facility is 25,100 
square feet. Seven substandard temporary buildings, totaling 36°363 
square feet are currently being utilized for this maintenance function, 
These buildings are uneconomical to maintain and will be disposed of. 
This request will provide approximately one-half of the standard 
facilities needed for the base mission. — 

The next command is the Tactical Air Command. The first item 
is on page 295, Cannon Air Force Base, Clovis, N. Mex. 

Colonel Jackson. Mr. Chairman, we are requesting two items here, 
an engine inspection and repair shop, similar items to those we have 
discussed before. 

Senator Stennis. It may be a trite question to you, but here you 
have been running all the time with these bomber wings. You have 
had them in there a good while. Why do you have to have nearly 
a million dollars worth of shops to keep going ¢ 

Colonel Jackson. Mr. Chairman, Cannon is probably one of our 
famous bases for having bad facilities. At Cannon, for instance, for 
their engine inspection repair shop they require some 48,000 square 
feet. They only have 9,600, and it is in the tar paper shack type of 
facility. 

Now the armament and electronics shop. It is being accommodated 
in a T/Q-type facility and is scattered through seven buildings. This 
facility we are requesting here is really only about half of the stated 
requirements. 

Senator Stennis. All right, we will go ahead then. 


ENGLAND AIR FORCE BASE, ALEXANDRIA, LA. 


General Dreyer. The next installation to be considered is England 
Air Force Base. This installation is located 5 miles west of Alexan- 
dria, La. The planned use for this base is for a Tactical Air Com- 
mand fighter mission, a Tactical Air Command tanker mission, and an 
air defense sector of the Air Defense Command. The program re- 
quested for England amounts to $2,468,000 and consists of six items as 
follows: 

The first item will provide an instrument landing system for the 
instrument runway. 

The next item is an alert hangar for the Air Defense Command 
fighter unit. 

The next item will provide an ammunition maintenance shop for 
processing and maintaining ammunition and expionves for the base 
mission. The requirement. for this facility is 2,400 square feet and 
there are no existing structures adequate for this purpose. 

The next item will provide a replacement for the substandard arma- 
ment and electronics shop. The requirement for this facility is 12,400 
square feet. At present, five temporary structures amounting to 7,322 
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buildings cannot be economically rehabilitated to a satisfactory condi- 
tion. 

The next item will provide the structures required for storage and 
processing of ammunition and weapons of the Air Defense Command 
fighter unit. There are no existing structures that can be utilized for 
this function. 

The last item will provide the ramp and maintenance hangar elec- 
trical outlets required to supply power to maintain the Air “Defense 
Command fighter unit on an alert status. 

Colonel Jackson. Mr. Chairman, we are requesting six items here. 
The first is an instrument landing’ system. Next is an alert hangar 
for the Air Defense Command, an ammunition shop for processing, 
maintenance, and salvage of ammunition and explosives. 

Then the next is an armament electronics shop similar to the same 
type of facility we have discussed before. 

Then a storage ammo air defense for the Air Defense Command and 
electrical aire ‘aft outlets. Now that last item is the provision of 
power in the ramp similar to the same type of item we discussed at 
Kelly this morning. 

Senator Srennis. Just let me ask a question. You have this fighter 
bomber wing in the air refueling squadron ? 

Colonel Jackson. Yes, sir. 

Senator STENNis. W hat are these facilities for, the first to the last? 

Colonel Jackson. There is a mission which is left off of your book. 
It was an omission in printing, it should read “also a fighter inter- 
ceptor squadron of the Air Defense Command.” Now the alert hangar 
is for that particular mission. 

The storage ammo air defense is for that mission, and likewise the 

ramp power or electrical aircraft outlets. 

Senator Srennis. Storage ammunition air defense is for that fighter 
squadron. 

Colonel Jackson. Yes, sir. For the fighter squadron. 

Senator Stennis. Your fighter bomber now, that is the group you 
really are going to discontinue; aren’t you? 

Colonel Jackson. Well, it should be titled as a TAC fighter wing. 
Again that is a misprint in the book, Mr. Chairman. 

The mission should read “TAC fighter wing and fighter interceptor 
squadron.” 

The printing of our books just did not catch up with our change in 
nomencl: ature. 

Senator Srennis. As a matter of fact, they are both going out; 
aren’t they ? 

Colonel Darsy. No, sir. The tactical fighter we show in our in- 
ventory projected as far as we anticipate. The type of fighter that is 
at England is our modern fighters, F-100. It is a part of the com- 
posite air strike force that I described yesterday. 

Senator Stennis. I won't argue with you for two reasons. First, 
[ don’t know anything about it really myself. But you ought to hear 
the way some of these boys talk that handle your Bomare. They say 
they are going to put all the rest. of them out of business, that they are 
the coming group. I haven't been talking to the officers. I was talk- 
ing tothe sergeants. 

Colonel Darpy. These fighters are a different type of fighter. 
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Senator Stennis. I know. But I just didn’t want to keep on build. 
ing items that are really weakening in this picture. I had understood 
for a long time that your fighter bomber wing is going out and you 
don’t seem to disagree with that much except you change the name, 

Colonel Darsy. No, sir. I think we have taken our big reductions 
in this category already. As I recall, we have come down from some 
30 wings to about 17 wings, and this is as far as is anticipated from the 
standpoint of any further reductions in the tactical fighter category, 

They serve a very useful purpose for air strikes as well as their 
future capability against very substantial targets. These are the 
types of aircraft that are in place in the theaters and a big portion of 
the force is committed to NATO and we can’t go below that 
requirement. 

Senator Eneiz. May I ask a question, Mr. Chairman? How long 
has this outfit been here ? 

Colonel Jackson. The TAC fighter ’ 

Senator Enaue. Yes. 

Colonel Jackson. Of course, the base has been occupied since 1942, 
Specifically how long this particular wing has been there, Colonel 
Darby, do you know that ? 

Senator Enexie. The reason I asked is because I notice that repeat- 
edly in these justifications you are asking for the ILS system, and on 
the bases that have been long established and long occupied. Now 
why the urgency right now to get these? 

rs JACKSON. Senator, we have any number of facilities that we 
are requesting this year that we would like to have had maybe 3 or 4 
or 5 years ago, but we are trying to phase the things out. We recog- 
nize and have recognized from the beginning that we certainly can’t get 
and don’t expect to get everything all in 1 year. 

It is a good question. 

Senator Eneie. How have they been flying in and out of there 
without an ILS system ? 

General Dreyer. I think Colonel Hosken could probably give you 
an answer to that, sir. 

Colonel Hosken. We have had a mobile type of ILS equipment on 
wheels that was built in the last part of World War II for the slower 
type aircraft that we were using then, and it is completely unsatis- 
factory for a jet operation. 

It is not sufficiently rigid, well set, and its beams are not oriented 
as effectively or satisfactory enough for jet-type operations. 

You will find throughout the program, a requirement to bring in 
fixed ILS equipment to replace the first one outmoded, certainly inade- 
quate even if it is working properly, mobile equipment of the ILS 
category for all jet-type bases. 

Senator Ene. I have observed that throughout these justifications, 
and it just intrigued me that you were flying at these airports all the 
time. 

Why you come along now and ask for ILS when heretofore you did 
not need it—— 
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Colonel HosKen. We just completed the development of the ILS 
fixed cme as of last year, and our first hardware procurement was 
phased so that the first time construction comes along, this con- 
struction will take care of the delivery of the first of the hardware 
equipment, electronic equipment. 

Senator Stennis. All right, next item ? 


GEORGE AIR FORCE BASE, VICTORVILLE, CALIF. 


General Dreyer. The next installation to be considered is George 
Air Force Base located 1 mile east of Adelanto, Calif. The planned 
use of this base is for a Tactical Air Command fighter mission. The 
program requested for George amounts to $2,222,000 and consists of 
one item. 

This item will provide a 50-bed hospital, with a flight surgeon clinic 
and 10 dental operating rooms. The 29,112 square feet existing facil- 
ity consists of substandard mobilization type construction erected in 
1941. Existing hospital plant has deteriorated beyond economical 
repair and is deficient in square foot area. Adequate medical facilities 
are necessary due to the remote location from the nearest center of 
population at Victorville, approximately 45 miles, where medical facil- 
ities are available. 

Colonel Jackson. Mr. Chairman, on this, the only item that we are 
requesting at this base is a hospital, and it is a 50-bed hospital. Exist- 
ing facility has deteriorated. It is the cantonment type which we 
have at so many of our installations. 

I am sure you would be interested in a rundown on the availability 
of other medical facilities. 

Senator STennIs. Yes. 

Colonel Jackson. Norton Air Force Base would be the closest 
military hospital, some 55 miles distant. ‘ 

The VA hospital at Long Beach would be the closest Federal hos- 
pital, and that 1s 114 miles distant. 

San Bernardino would be the closest civilian hospital, and that is 
some 55 miles distant. So we feel, too, from the standpoint of avail- 
ability of other medical facilities, this is certainly an extremely good 
project. 

Senator Srennis. What is your mission for this base? 

Colonel Jackson. Two fighter day wings and one fighter interceptor 
squadron. 

Senator Stennis. I want a package on this like we had the other 
one, if you will, Colonel, what it is going to cost to get this into 
operation. 

We talked about it, about the other one. We want to know what 
the furniture is going to cost, and so forth. 
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(The information requested is as follows :) 
The following cost estimate represents total funds required to provide an oper- 
ational hospital facility at George Air Force Base: 
1. Scope 
Building area, hospital and dental clinic___________-___-~-- square feet__ 51, 200 


2. Construction contract cost estimate 


| 








| Hospital 12 DOR Total 
dental clinic 
ice eT scat tila nia relies aia ieee a ppapsocemnienamsanpie ema atennenensnnseet mien 
Building work, including mechanical and electrical $1, 344, 250 $255, 550 $1, 599, 800 
Contingencies _____ 70, 750 13, 450 84, 200 
Installed medical equipment .-_- 85, 000 38, 000 123, 3, 000 
saiiiathiaw seen . Ais 

Subtotal building to 5-foot line__ ’ 1, 500, 000 307, 000 1, 807, 0 000 
Utilities and site ee: 62, 700 11, 400 74, 100 
Contingencies --___ as ‘ 3, 300 600 3, 900 
Heating plant-_-_- atte spb aie ; 107, 350 20, 900 128, 250 
Contingencies____- : d : i 5, 650 1, 100 | 6, 750 
$$$} —___|_— neat 
Subtoatl estimated contract cost _- 1, 679, 000 341, 000 | 2. 020, 000 
Site inspection and overhead_------------ bon. 169, 000 33, 000 | 202, 000 
Construction cost total__.__- : 1, 848, 000 347, 000 2, 222, 000 





3. Oce rane y serene nt cost estimate 





| 
Hospital | 12DOR | Total 

| dental clinic | 

By Os i ee a eaEiiepe ts eG Yer A a t 
Noninstalled medical and dental equipment (beds, blankets, 

etc., plus a 14-day supply of medicines) - $59, 006 | $12, 022 | | $71, 028 
Noninstalled furniture and miscellaneous equipment 52, 056 | 4, 000 | 56, 056 
Operational facility cost grand total... ____- 1, 959, 062 390, 022 | 2, 349, 084 


! These costs represent initial cost of items of both new equipment purchased for this hospital and 
equipment transferred from existing supplies. 


Senator Srennis. You say 50-bed on a 50-bed chassis. Why limit 
the chassis, there ? 

Colonel Jackson. By and large, Senator, we have attempted now 
to program our hospitals on the basis of the size that is required to- 
day. It has been found that the expansion capability is probably not 
too realistic. I am sure you recall that some of those programed 
do have the expansion- capability but in those particular cases the 
design is so far along that it would be uneconomical to redesign. 

In other words, it would cost us more to redesign it than we would 
save in cutting back. 

Senator STENNIS. So you have really abandoned that idea, then? 

Colonel Jackson. In effect, yes, sir. 

Senator Stennis. It did not work out ? 

Colonel Jackson. That is correct, sir. 

Senator Stennis. That is the way to do it, just tell us why. 

All right, anything else on that ? 

Next item? 


LANGLEY AIR FORCE BASE, HAMPTON, VA. 


General Dreyer. The next installation to be considered is Langley 
Air Force Base. This installation is located 5 miles north of Hamp- 
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ton, Va. The planned use for this base is for Tactical Air Command 
Headquarters, a Tactical Air Command tanker mission, and Air 
Defense Command fighter mission and an Air Defense Command 
missile unit. The total program requested for Langley is $540,000. 
It consists of two items as follows: 

The first item will provide an aircraft weapons calibration shelter 
Air Defense Command fighter unit. No facilities now exist to per- 
form this calibration. 

The other item will provide two maintenance docks for the Tactical 
Air Command medium aircraft assigned to Langley. 

These two items are necessary to provide protection from the 
weather for the maintenance and weapons calibration of mission air- 
craft. 

Colonel Jackson. Mr. Chairman, we are requesting two items here, 
a shelter aircraft weapons calibration, and a maintenance dock me- 
dium aircraft. The mission of this installation is an air refueling 
wing for TAC, a fighter-interceptor squadron of the Air Defense 
Command, and a tow target squadron, and in addition, it will have 
stationed or satellited on this installation an air defense missile unit. 

Senator Stennis. How many are you going to take care of in this, 
this maintenance dock, two planes? 

Colonel Jackson. Yes, sir. This will have the capability for ac- 
commodating two aircraft of the KV-—50 variety. 

Senator Stennis. And that is where you take them when you want 
to keep them in shape to go up? 

Colonel Jackson. Yes, sir; to maintain them in a flyable condition. 

Senator STennis. Next item? 


LUKE AIR FORCE BASE, PHOENIX, ARIZ. 


General Dreyer. The next installation to be considered is Luke Air 
Force Base. It is located 1 mile north of Litchfield Park, Ariz. Its 
planned use is for basic jet pilot training, an air defense sector and 
division headquarters. The program requested for Luke Air Force 
Base amounts to $93,000 and consists of one item. 

This item is an addition of 10,240 square feet. to the base warehous- 
ing. The total requirement for base warehouses is 182,302 Squtare feet. 
Of the 120,455 square feet. of warehousing existing only 12,000 square 
feet can be classified as standard usable and economical to maintain. 
The remainder consists of substandard mobilization type construction 
erected in 1941. This addition will provide storage space for equip- 
ment and supplies of the SAGE air defense sector. 

Senator Stennis. Warehouse? 

Colonel Jackson. Yes, sir; one item, a warehouse. The require- 
ment is 182,000 square feet. They have 120,000 square feet, but of 
that only 12,000 is of the permanent variety. The balance is World 
War II type w arehousing. 

Senator Stennis. What specific reason now is there that you can- 
not keep on using that World War II type? 

I don’t know what you mean when you say World War II type 
actually. I know these buildings down at Gulfport, Miss., they ‘are 
far better than the average warehouse for the average business. 

Colonel Jackson. Perhaps the fact, Mr. C hairman, that it was built 
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in World War II is not descriptive enough. In most cases this type 


of facility has a very light floor-loading capability for warehouse 
purposes, and you are extremely limited in the amount of fuel supplies 
that you can put in them. 

Secondly, in this particular type of facility your design criteria was 
cut way back during the war for obvious reasons, to save and conserve 
on material, and since that time of course it is 15 or 16 years and they 
have begun to deteriorate, sag and it is just not a good type of 
facility. 

Senator Stennis. I want to know though if your testimony is that 
this has been inquired into and it has been found that the buildings 
that are there are just not usable and you have to have $93,000 worth 
of new warehouses. In that your testimony ? 

Colonel Jackson. Senator, I don’t think I could sit here and tell you 
they were not usable because they are using them. 

But we just feel that like so many of the facilities that we have, 
after this period of time and considering the condition that they 
were in when they were built, that it is time now to begin to replace 
them. 

I am not attempting to replace all of them in any one year, as you 
undoubtedly know. There are relatively few replacements in this 
program. We try to pick out those that we consider to be most 
urgent, and this one is in that particular category. 

Senator Srennis. That is a small item, of course, $93,000, but I 
just wish you were a little clearer before I voted for these items. I 
wish I were a little more convinced that they were really needed. I 
won't say absolutely essential, but that they were really needed. 

Colonel Jackson. Well, sir, perhaps we can supply to you some 
photographs of this particular facility. Maybe that would help de- 
scribe it better than I have orally, so it would give you a pictorial 
view of what these things look like. 

Senator Srennis. Let’s just put it this way: What definite proof 
can you give to show that harm is coming in what you are using now 
in the way of a loss to the Government, injury to the goods. What is 
the reason, the real reason for putting that much money into a new 
building when you already have something that you can use? 

I would like to have a new car and a lot of things and maybe you 
would like to have some new things. I don’t mean you personally, 
but we can’t have them all. If it is not needed, why I think we 
ought to defer some of these matters. 

olonel Jackson. We certainly appreciate that, Mr. Chairman, but 
again I would like to point out that their requirement is 182,000 
square feet. They have existing 120. With this 10,000 we are ask- 
ing for they are still deficient, and so we are still not going to be able 
to in effect replace any of the existing warehouses there. 

Weare going to still have to continue to use them, sir. 

Senator Stennis. When you say 120, that is their overall total re- 
quirement. 

Colonel Jackson. No, sir. The 120 is what is there now. It will 
require 182,000. So in effect they are actually about 62,000 square 
feet short. 

What I am trying to say, Senator, is that they are going to, even 
with this facility, have to continue to utilize these substandard 
facilities. 
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Senator Stennis. It would not really replace anything there at 


all ? 

Colonel Jackson. No, sir, it is not replacement in any sense of the 
word. 

Senator STENNIs. Who makes those measurements there about 
what is needed, Colonel ? 

Colonel Jackson. Well, they are based on the yardsticks that have 
been established over a period of years. It requires so many square 
feet or so many cubic feet to store facilities based on the projected 
population, based on the number of aircraft that are going to be as- 
signed to the installation, and things of that nature. 

Based on that then they come up with an overall requirement to 
provide storage to accommodate them. 

Senator Stennis. I had an experience here not long ago where they 
certified that a certain additional item was a military necessity, a mili- 
tary necessity now. That is the term that was used. It was an Air 
Force base. As I understand it, it went to SAC Headquarters and 
SAC Headquarters said yes, it was a military necessity. They turned 
it down at the Pentagon, and I asked the Secretary of the Air Force 
to look into it and he said, “I just can’t approve it.” 

I don’t know what to think of that myself, and those people involved 
certainly don’t know what to think about it. It is either a wreckless 
use of terms or a great difference of opinion. When you certify things 
in this bill like this warehouse, is it really needed and so forth? 

Iam just not quite convinced. Iam not referring to you personally. 
You don’t have any personal knowledge of this item. 

General Dreyer. These criteria 

Senator Stennis. I am not talking about this warehouse any more 
than I am about others. 

General Dreyer. These criteria that establish what their authorized 
amount is are not established at. the base or at the Command, sir. They 
are established in our headquarters. 

Senator Stennis. Yes. 

General Dreyer. And that is what they have to measure their re- 
quirements against, and that is, of course, how we edit their requests 
for facilities as well. 

Senator Stennis. You have exercised some supervision over those 
matters ? 

General Dreyer. Yes, sir. 

Senator Stennis. All right, shall we go on to the next one? 

General Dreyer. The next item is page 312, sir. 


MYRTLE BEACH AIR FORCE BASE, MYRTLE BEACH, S.C. 





General Dreyer. The next installation to be considered is Myrtle 
Beach Air Force Base. It is located 1 mile southwest of Myrtle 
Beach, S.C. Its planned use is for a tactical Air Command fighter 
unit and a supporting tanker squadron. The program requested for 
Myrtle Beach amounts to $151,000 and consists of one item. 

This item is an addition to the aircraft engine inspection and repair 
shop. The requirement for this facility is 34,153 square feet, of which 
15,968 square feet exists. The addition ‘requested for this program 
will provide an essential increment to the maintenance facility. 








544 MILITARY CONSTRUCTION AUTHORIZATION 


Colonel Jackson. This involves one item, a shop aircraft enging 
inspection repair. 

Senator Srennis. All right, similar to the ones you have been talk- 
ing about. 

Colonel Jackson. Yes, sir; it certainly is. 

Senator STennis. Next item ? 


NELLIS AIR FORCE BASE, LAS VEGAS, NEV. 


General Dreyer. Nellis Air Force Base is the next installation to 
be considered which is located 8 miles northeast of Las Vegas, Ney, 
The planned use of Nellis Air Force Base is for jet pilot training, 
combat crew training and gunnery staging for the Tactical Air Com- 
mand. The program requested for Nellis Air Force Base amounts 
to $672,000 and consists of three items, 

The first item provides for replacement of low-strength pavement 
at one end of the parallel runway to accommodate the impact and jet 
engine blast of jet aircraft. 

The next item provides for similar replacement of pavement for 
one end of the instrument runway. 

The third item will provide 5,278 square feet of maintenance space 
for ground powered equipment. The total requirement for this type 
facility is 5,278 square feet. The maintenance space for this type 
equipment presently consists of badly deteriorated temporary struc- 
tures built in 1942 for other purposes and do not have the necessary 
utility connections for shop use. 

Colonel Jackson. Mr. Chairman, we are requesting three items 
here, runway parallel replacement, runway primary instrument re- 
placement, shop ground powered equipment. I would like to set the 
record straight on those first two items. 

While it is coded replacement, it involves simply 1,000 feet on each 
end of the runways, which have begun to deteriorate, and this will 
provide for replacement of that portion of the pavement. 

Senator Stennis. Which item is that now ? 

Colonel Jackson. The first two, sir. 

Senator Stennis. All right, next item. 


SEWART AIR FORCE BASE, SMYRNA, TENN. 


General Dreyer. Sewart Air Force Base is the next installation to 
be considered and is located 1 mile north of Smyrna, Tenn. The 
planned use of Sewart is for a Tactical Air Command troop carrier 
mission and a helicopter support mission. The program requested 
at Sewart totals $3,249,000, and consists of two items as follows: 

The first item is an addition to the aircraft field maintenance shop. 
The total requirement for this facility is 50,000 square feet. Of the 
34,712 square feet of this type facility existing only 8,448 square feet 
is nlascified as usable standard. An additional 13,563 square feet of 
this facility is authorized or under construction leaving a deficiency 
of 27,989 square feet. This project will provide a portion of this 
deficiency. 

The second item will provide an additional 12 aircraft mainte- 
nance docks for medium aircraft. The requirement for this facility 
is a total of 29 docks. Seven standard usable docks and one sub- 
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standard dock exist. There is no facility at the base that can be 
utilized for this maintenance function. 

Colonel Jackson. We are requesting two items here, a shop aircraft 
maintenance field and a maintenance dock medium aircraft. The last 
item, Mr. Chairman, involves 12 maintenance docks, They are 
actually a requirement for 29 docks for the assigned C-130 type 
aircraft. 

Senator Srennis. 29 docks needed ? 

Colonel Jackson. Yes, sir. They have 8 existing and it leaves a 
requirement for 21 more. We are not requesting in this program the 
full 21. We are cutting it pretty closely in half, asking for 12 of 
the 21 requirement. 

Senator Srennis. I understand you are asking for the money in 
your appropriation bill for all of these items that you are asking for in 
the authorization. 

Colonel Jackson. That is correct. 

Senator Srennis. Subject to change, additions that might occur, 
is that correct 4 

Colonel Jackson. Yes, sir. This item is specifically scheduled for 
our appropriat ion program. 

Senator Stennis. Don’t you like that system better ? 

Colonel Jackson. Yes, sir; we certainly do. 

Senator Srennis. What about you, General ? 

General Dreyer. Yes, sir; that is a good system. 

Colonel Jackson. There is no question about it. 

Senator Srennis. I think it is much better, too. This maintenance 
dock now, you say you actually feel it is essential to the proper opera- 
tion of your installation there ? 

Colonel Jackson. Yes, sir; we certainly do. We just don’t feel 
that we can maintain any decent level of maintenance on the aircraft 
without them. 

Senator Stennis. You have just got to have them in condition, but 
how are you going to do it now w vithout this? 

Colonel Jackson. I don’t believe all the aircraft are actually there 
yet; are they ? 

Colonel Darsy. We are converting to the C—130, turboprop troop- 
varrier aircraft. 

Senator Stennis. It is not in there yet ? 

Colonel Darny. There are some in there; I don’t know whether they 
have reached their actual full load or not. I will have to check that 
and see, Mr. Chairman. But it isa new type of medium troop-carrier 
aircraft. It has a turbopropeller and it requires a different type of 
facilities than we use for the C-119 which was a much less modern 
troop-carrier type of airplane. 

Senator Srennis. That seems to be the largest one you have asked 
for. 

Colonel Jackson. For docks, that is correct ; yes, sir. 

That is the largest chunk, I believe, of docks that is in the program. 

Senator Stennis. Where does that word “dock” come in! 

Colonel Jackson. Well, I suppose it came from the old terminology 
of driving a boat up toa dock where you are actually driving the air- 
eraft up “to a dock. It has inside, the platforms where you can 
work on the aircraft. 

Senator Stennis. Kind of a drydock; is that right ? 

38060—59—— 36 
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Colonel Jackson. Similar to that; yes, sir. I presume that would 
be the derivation of the term. 

General Dreyer. I think it is primarily to distinguish it from a 
hangar, sir, which of course it really is not. 

Senator Stennis. Originally a hangar was just a place to put a 
plane to keep it away from the weather ; wasn’t it ? 

General Dreyer. You could wheel it in and close the door and it was 
completely enclosed. 

Senator STENNis. But now it is a maintenance unit itself ? 

General Dreyer. It went through some evolution. We called them 
multipurpose wing hangars at one time, and that was a different type. 
Then it was nose-wing dock, and now they just call them docks. In- 
cidentally, the design went through some evolutions at the same time, 
sir. 

Senator Stennis. Next item ? 


SEYMOUR-JOHNSON AIR FORCE BASE, GOLDSBORO, N.C. 


The next installation to be considered is Seymour-Johnson Air 
Force Base located 2 miles south-southeast of Goldsboro, N.C. The 
planned use of this base is for a Tactical Air Command fighter unit, 
an Air Defense Command fighter unit and a Strategic Air Command 
heavy bomb mission. The total program requested at Seymour- 
Johnson amounts to $3,150,000 and includes the following items: 

The first item is an addition to the base communication building to 
accommodate the increased load on telephone service. 

The next item is a special weapons training building to furnish nec- 
essary training for crews of the Strategic Air Command. There is 
no existing facility that can be used for this function. 

The next item provides an aircraft weapons calibration shelter for 
aircraft of the Air Defense Command. There is no existing shelter 
that can be used for this purpose. Aircraft must be protected from 
the elements for calibration work. 

The next item is an engine inspection and repair shop to accommo- 
date the additional missions assigned to this base. The requirement 
for this facility is 52,488 square feet. Existing facilities total 28,718 
square feet. The additional facility requested in this program will 
accommodate increased mission aircraft at this base. 

The next item provides an addition to the armament and electronics 
shop. The requirement for this facility is 37,200 square feet. There 
exists 9,989 square feet and an additional 12,400 square feet is under 
construction. 

The next item is a ground-powered equipment shop. The require- 
ment for this facility is 15,000 square feet and 5,000 square feet of 
usable facility exists. 

The next item provides storage for jet fuel. The requirement for 
this storage amounts to 93,716 barrels. There exists 5,000 barrels and 
the amount requested in this program will add a necessary increment 
to the total required storage. 

The next item provides multicubical ammunition storage. The total 
requirement for this facility is 25 cells and 12 cells are already under 
construction. The 13 additional cells in this program will provide 
for storage of large weapons. 
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The next item provides airman dormitories. The total requirement 
for this facility is 3,614 spaces. There are 2,400 spaces existing. The 
amount requested in this program will add a needed increment to 
accommodate the increase in troop strength at this base. 

The next item is an addition to the dining hall. The total require- 
ment for this facility is 62,829 square feet. There is existing 30,645 
square feet and this program will add an increment necessary to com- 

lete a 1,000-man dining hall. 

The next item will provide a 20-man officers’ quarters. The require- 
ment for this facility is 239 spaces. There are existing 98 usable stand- 
ard spaces. 

The last item in this program will provide rehabilitation of the water 
supply. Since this base was reactivated the water supply has deterior- 
ated both in quality and quantity. Four of the nine wells have been 
abandoned and the treatment plant is not capable of adequately treat- 
ing the present supply. This project is required to develop new water 
wells and provide adequate treatment in order to provide the minimum 
requirements. 

Colonel Jackson. Mr, Chairman, the mission of Seymour-Johnson 
is the fighter-day wing. It has a heavy-bomber squadron on it of the 
Strategic Air Command along with its tankers, and in addition it has 
a fighter-interceptor unit of the Air Defense Command. Now we 
are asking here a total of 12 items. The items involved, there is noth- 
ing particularly different about any of them. Most all of them are 
the same types that we have discussed previously. Regarding the 
dormitory, Mr. Chairman, they require some 3,600 spaces, 2,400 have 
been provided, and this 400 here will still require some doubling up 
in the existing dormitory, but it will alleviate the situation consid- 
erably. 

Senator Stennis. What do you call these additional items? What 
do you put in there ? 

Colonel Jackson. Seymour-Johnson, as you probably recall, Mr. 
Chairman 

Senator STENNIs. I don’t recall anything about this. 

Colonel Jackson. It was originally designed and built for a TAC 
mission which is still in there, but in addition to that we are superim- 
posing a B-52 mission on Seymour-Johnson. 

Senator Stennis. Is that what is causing the additional load ? 

Colonel Jackson. Yes, sir; it is. 

Senator ENeir. May I ask a question, Mr. Chairman ? 

Senator STENNIs. Yes, sir. 

Senator Ene. That isa very interesting statement in light of what 
I read on page 325 which states that you need this noncombustible 
aircraft weapons calibration shelter because of unfavorable weather 
conditions at this base. 

You say the required number of periodical calibrations are not 
being performed because of those weather conditions. Why do you 
want to beef up an operation where the weather is so bad you can’t 
even kept your aircraft going? 

Colonel Jackson. I don’t think that the reference to the weather 
was meant in perhaps the way that you are interpreting it. 

Senator Enete. It may be a very unfortunate reference. 
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Colonel Jackson, What they mean is this: That without this fa- 
cility they are having to do this maintenance work out on the apron 
or in the open. It doesn’t have reference, I don’t think, to the capa- 
bility for flying at this particular installation. Ac tually we consider 
that we have got pretty much of an all-weather Air Force now. 

Senator ENG LE. I know, but the worst weather you can get—here 
I notice on page 327 you refer to necessary air conditioning and 
humidity control. 

Colonel Jackson. Yes, sir. 

Senator Enexir. And every place I look through this you are fight- 
ing weather on this base. 

Colonel Jackson. For armament electronics you are going to have 
to air-condition the facility without any regard to its geographical 
location, primarily because of humidity and dust control. As we have 
discussed earlier, this particular facility is the shop in which they 
take the electronic black boxes on the ADC fighter aircraft, take them 
apart, repair them, and maintain them. In the process of taking them 
apart it is extremely injurious to the equipment if any dust or hu- 
midity gets inside of it. 

Senator Encir. What you mean is if you put this in Arizona you 
would have dust blowing on it? 

Colonel Jackson. Yes, sir. 

Senator Eneie. And having it in North Carolina you have hu- 
midity ? 

Colonel Jackson. That is correct, sir. 

Senator EnGcie. So no matter where you go, would you still have 
the same problem ? 

Colonel Jackson. That is correct. 

Senator Eneir. And, therefore, this equipment for unfavorable 
weather isn’t picking this area out as particularly unfavorable for 
this type of business? 

Colonel Jackson. No, sir; it is not intended to do that in any way. 

Senator Enetz. Thank you very much. 

Senator Srennis. What is your next item / 


SHAW AIR FORCE BASE, SUMTER, S.C. 


General Dreyer. The next location to be considered is Shaw Air 
Force Base situated 8 miles west-northwest of Sumter, S.C. The in- 
tended use of this base is for a Tactical Air Command reconnaissance 
mission and a Tactical Air Command division headquarters. The pro- 
gram requested for Shaw totals $715,000. It includes two items: 

The first item will provide for the replacement and addition of 12,- 
000 square feet aircraft engine inspection and repair shop. The total 
requirement for this facility i is 55,600 square feet. There exists 20,056 
square feet of which 16,013 is usable. The requested 12,000 square 
feet will replace a badly deteriorated structure and add needed mainte- 
nance space. 

The second will provide maintenance docks for small aircraft. The 
requirement for this facility is six docks. There are no docks existing 
and the docks included in this program will provide the first increment 
to furnish shelter for maintenance now performed on the open ramp. 

Senator Stennis. What is your page number there ? 

General Dreyer. 335, sir. 
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Colonel Jackson. Mr. Chairman, at Shaw we are requesting two 
items. One item is a shop aircraft engine inspection repair and the 
other item is aircraft maintenance docks. The docks will provide space 
for two aircraft as opposed to the particularly large number at the base 
we were discussing previously. 

The mission of this installation is for a tactical reconnaissance wing. 

Senator STENNIS. What does that mean, tactical reconnaissance 
wing ¢ 

Colonel Jackson. Yes, sir; this is a wing of the 

Senator Stennis. It goes with the fighting troops? 

Colonel Jackson. It is organized and set up for deployment to an 
overseas theater, and it provides reconnaissance support of the tactical 
force, if you will. 

Senator Srennis. All right. 

Next item ¢ 





WILLIAMS AIR FORCE BASE, CHANDLER, ARIZ. 


General Dreyer. The last Tactical Air Command base to be con- 
sidered is Williams Air Force Base located 9 miles east of Chandler, 
Ariz. The planned use of this base is for advanced flying instructor 
training, basic jet pilot training, and a fighter unit. The program 
requested for Williams Air Force Base totals $246,000 and consists of 
two items: 

The first. item will provide for replacement and addition to the base 
communications building. The requirement for this facility is 7,212 
square feet and the existing structure of 2,433 square feet is a deterio- 
rated World War II structure. 

The second item will provide for replacement and addition to the 
ground-powered equipment shop. The existing structure is a sub- 
standard, mobilization-type structure, erected in 1942. The request in 
this program will meet the total requirement for this type of facility. 

Colonel Jackson. We are requesting two items here, Mr. Chairman, 
base communications and a shop ground-powered equipment. 

Senator Stennis. All right. 

Next item ? 


AIRCRAFT CONTROL AND WARNING SYSTEM 
VARIOUS LOCATIONS 


General Dreyer. The fiscal year 1960 MCP provides facilities for 
the improvement of the air defense control and warning system in the 
United States. 

Facilities are provided to house and support new and improved elec- 
tronic equipment to increase the capability and effectiveness of the sys- 
tem. A large portion of the fiscal year 1960 aircraft control and warn- 
ing construction program is directed toward providing facilities for 
major improvements to the SAGE system. A new high capacity com- 
puter called the solid state computer (utilizing transistors rather than 
vacuum tubes) has been developed. The most effective utilization 
of this solid state computer will be obtained by installing it in hardened 
facilities. Also provided in this program are operations building addi- 
tions and communications buildings at radar sites which will enable 








550 MILITARY CONSTRUCTION AUTHORIZATION 


the sites to support the SAGE system; additional gap filler radar sta- 
tions; new operations buildings, plus necessary land and utilities. 

Facilities are also provided to improve the living conditions of the 
personnel (and their families) who man the aircra ft control and warn: 
ing sites and SAGE centers. These facilities consist of family housing, 
troop housing and messing, religious and medical facilities and utili- 
ties. General base support-type projects such as storage and shops are 
also provided as well as logistical facilities to support DEW line op. 
eration in Alaska. 

I would like to have the total changed downward to $96,837,000, 
This list of bases, sir, covers aircraft control and warning sites at 
59 locations, 19 gap fillers, and also a major item of $76.3 million 
for SAGE, and unless you would like to go through each one of these 
pages, sir, I would recommend that I read a brief statement. cover- 
ing the major items that are in this list of aircraft control and warn- 
ing stations. 

Senator Srennis. Allright. You are talking about the $97 million 
That does not cover these items beginning on page 345? 

General Dreyer. Yes, sir, it does cover the items on page 345. As 
a matter of fact, it covers as I indicated 59 locations of aircraft con- 
trol and warning sites. 

Senator Stennis. Are they filled in here and do they have a page 
in the book ? 

General Dreyer. Yes, sir. But then the 19 gap fillers don’t have a 
page each, sir. 

There is one line item of $76.3 milion for the SAGE item, and in 
order to describe briefly what is included in this overall package, I 
would like to read this statement, sir for clarification perhaps in whiat 
is included in this. It is rather brief, 214 pages if you think that will 
be helpful to you. 

Senator Stennis. What I want to straighten out now is this: Your 
statement does not purport to cover these items beginning on page 345. 

General Dreyrr. Only in a general way, what they are primarily 
composed of and what they are supposed to do, sir. 

Senator Srennis. I want to go through the items. 

Gener#l Dreyer. We can go through the line items if you prefer to 
do it that way. 

Senator Stennis. I think we are getting along pretty fast with 
them. That gives us a beter look at it then general statements. 

General Dreyer. Page 345 is the first line item, the first base. 

Senator Stennis. General, you can put your statement in the record 
at this place and then we will go to the line items. 

(The statement referred to follows :) 


Faciuities To House AND Support ELECTRONIC EQUIPMENT 


SAGE super combat centers, $76,300,000 

Provides for construction of hardened SAGE supercombat centers which will 
house solid state computers. Utilities and necessary real estate are included. 
Operations building additions (17 aircraft control and warning sites), $2,192,000 


Provides for addition to the operations building at aircraft control and warning 
sites. These additions will house the additional electronic equipment required 
to convert radar data and transmit it to SAGE direction centers. 
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SAGE ground air transmitter/receiver, buildings (35 aircraft control and, warn- 
ing sites), $7,000,000 
Provides the transmitting and receiving facilities at aircraft control and warn- 
ing sites, that will be used by SAGE centers in the control and direction of air 
defense interceptors and missiles. 


New operations buildings and related facilities (5 aircraft control and warning 
sites), $2,348,000 

The deployment of the new high-powered frequency diversity radars which 
require high radar towers has created certain problems at military airfields 
where such towers would be a hazard to flight operations. This as well as other 
problems has required the construction of new operations buildings at five sites. 
At three existing aircraft control and warning sites the location of the present 
operations area or military airfields precludes the erection of the high towers 
required for frequency diversity radar since such towers would create a hazard to 
flying operations and also interfere with certain communications operations at 
the field. At one site location of the operations area on a very steep high point of 
ground would cause construction of the large towers to be very expensive. 
Proximity to communication facilities at this particular site also is a problem. 
At the fifth site construction of a small operations building at the radar tower 
area to house the equipment necessary to transmit the radar data to SAGE 
centers will eliminate very expensive microwave relay operations that would be 
required to transmit the data to the existing operations building about 30 miles 
away. 

Necessary utilities and security facilities are included for these new operations 
area. At one site, located on a high mountain peak in a severe northern climate, 
heated auto storage and a covered walkway is also provided. 


Seaward extension communications including real estate (2 A.C. & W. sites), 
$1,635,000 

Provides facilities to house the additional equipment required to communicate 
with offshore air defense elements such as airborne early warning and control 
aircraft; picket ships and airships; warning and detection. Information from 
these offshore elements will be relayed through these communications facilities 
to SAGE centers. Present operation is conducted by utilizing limited space at 
various locations, which is not adequate for accomplishing this mission. Real 
estate for these facilities is also included. 


Gép fillers (19 sttes) , $2,280,000 


Provides 19 new unmanned automatic radar stations to provide radar coverage 
at low altitudes. Facilities at each site includes a communication building, 
fuel storage, roads, fence, utilities, and necessary real estate. 


Water supplies (5 A.C. & W. sites), $812,000 

Provides for additional water supply at 5 A.C. & W. sites to meet requirements 
generated by family housing and air conditioning for electronic equipment. 
Water storage (3 A.C. & W. sites and 1 SAGE center), $261,000 


Provides additional water storage at 3 A.C. & W. sites and 1 SAGE center 
to insure availability of adequate water in case of fire, and water for operation 
of air-conditioning equipment in case of failure of the water supply. 


Family housing (5 A.C. & W. sites), $2,295,000 
Facilities to improve living conditions and improvement of support activities 
for continuation of the program to provide adequate family housing for the 


A.C. & W. system, 27 units are included at each of 5 sites where no adequate 
housing is available for rental in the surrounding community. 


SAGE support facilities (two SAGE centers), $234,000 
SAGE and Bomarc support facilities (one SAGE center), $1,035,000 


A.C. d W. support facilities (one A.C. & W. site), $36,000 

Provides various types of base support facilities for SAGE centers and an 
A.C. & W. site. Facilities include additional troop housing and messing facili- 
ties at one SAGE center, cold-storage facilities at one SAGE center, installations 
shop space at an A.C. & W. site and a number of facilities to support SAGE 
and a Bomare mission to be activated on one SAGE center. At this combined 
SAGE-Bomare installation, facilities requested include automotive and installa- 
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tions shop, fuel storage, dispensary addition, a chapel, a squadron headquarters, 
additional airmen dormitory and dining hall space, and utilities. 
Logistical support of DEW line (two A.C. €W. sites), $479,000 

Freight and passenger terminals are provided at two DEW line stations 
under command of ADC in Alaska. Adequate facilities do not exist at these 
installations for the proper handling of passengers and perishable supplies. 
*assengers and supplies are flown to these two sites from the United States 
and then distributed laterally across the DEW line. Similar projects for other 
DEW line stations are included on the overseas portion of this Air Force 
program. 
Sewage plants (six A.C. & W. sites) , $350,000 


Provides for replacement of substandard sewage facilities which cannot be 
economically rehabilitated. Present systems cannot adequately treat the sewage 
and are a menace to health. 

General Dreyer. Adair Air Force Station, and the total amount is 
$1,035,000 which I would like to revise to $915,000 because of a change 
in the line item dormitory airmen from 200 capacity to 133, and a 
price change from $399,000 to $279,000. 

Colonel Jackson. Mr. ( ‘hairman, at this particular installation we 
are asking for a number of relatively small items. I will run down 
them very briefly. First of all, the mission of Camp Adair is the 
Portland Air Defense sector, SAGE, and, in addition, it will have an 
air defense missile unit stationed on this particular location. 

Senator Stennis. You are not talking about defending the city of 
Portland, are you ? 

Colonel Jackson. No, sir; this is just the title, as the air defense 
sector that that particular area carries. The items involved are an 
automotive maintenance shop which is in addition to existing facility, 
an installation, engineer, and maintenance shop, storage base Mo- gas, 
a small dispensary, y, headquarters squadron, dormitory : airmen, dining 
hall airmen, a base chapel, and utilities. 

Senator Stennis. And this is in connection with your SAGE and 
your Bomare / 

Colonel Jackson. That is correct, sir; supporting items for them. 

ee Srennis. Next item / 

General Dreyer. Page 356, Aiken Air Force Station, Aiken 
County, S8.C., and the amount is $124,000. 

Senator Stennis. I think we can go to the next one. That is your 
A.C. & W.? 

General Dreyer. Yes, sir. The next item page 358, Alameda Air 
Force Station, Santa Clara County, Calif., one item a ground trans- 
mitter and receiver from SAGE, $200,000. 

Colonel Jackson. This is likewise for the A.C. & W. squadron. It 
provides for ground to air transmission and receiving for the con- 
trol of missiles and fighters in the SAGE network. 

Senator Stennis. What do you have to put up there at one of these 
A.C. & W. stations? 

Review my understanding of that. 

Colonel Jackson. Essentially there is an operations building. 
There is a transmitter which you see here. We are entering into the 
frequency diversity program which will provide radar towers, high- 
powered radars which have the capability of providing different fre- 
quencies to seek out and hold. 
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Senator STENNIs. You can just pass on from the technical. Just 
mention them and then get into the support. I just want to visualize 
the complete A.C. & W. setup. 

Colonel Jackson. Yes, sir, they have the necessary dormitories and 
mess halls, a little maintenance shop normally. Automotive main- 
tenance shop and engineer maintenance shop. ‘In m: uny cases because 
of the size of that they are combined together in one fac ility. 

We have an objective of providing ‘about 27 units of family hous- 
ing at each one of these major aircraft control and warning sites. ] 
think that isthe primary item involved. 

Senator Srennis. I will tell you what I wish you would do. Just 
give us a statement on one of these installations, and A.C. & W. that 
is. the units out in the field more or less. 

Colonel Jackson. That’s correct. They are the items here near- 
est the SAGE system. 

Senator Stennis. Give us a rundown and a practice form on this 
installation, your operation building, your additions and little shop 
that you mentioned, your 27 units of family housing, and then the 
number of personnel you have, personnel and civilians / 

Colonel Jackson. In the average instance you mean ? 

Senator STennis. Yes; just the average, just X installation. 

Colonel Jackson. We will be glad to do that. 

Senator Stennis. If I can tie it definitely to some of these things 
and get it fixed in my mind—— 

Colonel Jackson. We can supply you, Mr. Chairman, with a little 
picture schematically giving a bird’s-eye view of one of these things. 

Senator Srennis. That would be very good. People ask me a lot 
of questions about these items, and I am supposed to know. 

Colonel Jackson. All right, sir, we will be glad to do that. 

(The following was subsequently furnished :) 


PERSONNEL STRENGTHS AND FACILITIES OF A TypicaLt A.C. & W. SITE IN THE 
UNITED STATES 


At A.C. & W. sites today, the total military and civilian strength averages 200 
personnel. This will decrease to about 150 personnel at the time the site begins 
to operate in the SAGE system and some of the manual type functions are replaced 
by semiautomatic operations. 


FACILITIES 


Below is a typical list of the facilities which existed at the A.C. & W. sites in 
the United States prior to the SAGE augmentation, frequency diversity radar 
and family housing programs. It is pointed out that the A.C. & W. sites have 
been constructed over a period of years, beginning about 1949. The size, shape, 
and number of buildings and the construction criteria has changed over the years 
but the facilities below generally exist in some-form at the sites. 


Existing 


OPERATIONAL FACILITIES 


Operations building. ................... 6,000 to 8,000 square feet. 
moenver Smannmuely 8 otk a 600 square feet. 
Treneeitter (manuel) 32256236... 800 square feet. 

eee aura. 2. SoA te oe ae 3 each. 


Brectrical powerplant. o.oo oo ue 200 to 1,000 kilowatts. 
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SUPPORT FACILITIES 


areecony, mere fs 80 to 200 men. 
IE and auto maintenance shop______-__- 1,757 square feet. 
MPU S15 00h te oS eo 3,252 square feet. 
Headquarters squadron_____---_--_____ 2,302 square feet. 
RS ee 3,194 square feet. 
Gacees Gunreers, Men... 8 to 19 men. 
ames Bowie Se. 0 to 9 units. 
Security control and identification______ 132 square feet. 
Recreational facility multipurpose______ 5,573 square feet. 
Utility plants and systems (water, sew- As required. 

age, heat). 


AUGMENTATION PROGRAMS UNDERWAY FOR SAGE—FREQUENCY DIVERSITY RADAR AND 
FAMILY HOUSING 


Operations building addition (SAGE)-- 1,411 square feet. 


G/A Trans/Reec (SAGE)-_------------- 3,000 square feet. 
New radar towers (to house and support 2 each (replaces 2 existing at each 
improved radar). site). 


Electrical powerplants (primary power’ 1,000 to 4,000 kilowatts. 
where commercial power not avail- 
able). 

Electrical distribution system (modifica- 2,400/4,160 volts. 
tion of existing systems). 


ee eancanigee 27 units maximum. 
Uinues —..... chenaevaseanaienntt a eek ke sine ae Expansion as required to support new 
construction. 


Senator Stennis. All right, the next item, please. 

General Dreyer. Yes, sir. 

Next item on page 360 is Antigo Air Force Station, Marathon 
County, Wis.; one item, sanitary sewage treatment and disposal plant, 
$40,000. 

Senator Stennis. Next item ? 

General Dreyer. The next item is on page 362, Baker Air Force 
Station, Baker County, Oreg., and there are four items on this totaling 
$436,000. 

Senator Stennis. You have got to have those for your A.C. & W.; 
is that right ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. All right, next item ? 

General Dreyer. On page 368, Barter Island DEW line Station, 
Barter Island, Alaska, one item, terminal air freight and passenger 
for $245,000. 

Senator Srennis. Terminal building? 

Colonel Jackson. Yes, sir. This will provide for logistic support 
of eight of the intermediate and auxiliary stations of the DEW line 
in Alaska. 

Senator Stennis. Let’s turn the page. 

General Dreyer. Page 371 is Baudette Air Force Station, Lake of 
the Woods, Minn., one item, ground air transmitter receiver for SAGE, 
$200,000. 

Senator Stennis. All right, next? 

General Dreyer. Next item, page 3 
St. Claire County, Ill., one item, san 
posal plant for $63,000. 

Senator Stennis. Next item ? 


73, Belleville Air Force Station, 
itary sewage treatment and dis- 
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General Dreyer. Next item is on page 475, Cape Charles Air Force 
Station, North Hampton County, Va. And there are four items on 
this for $809,000. 

Senator Stennis. Give mea word or two about that. 

Colonel Jackson. Sir, I will be glad to. There are four items in- 
volved. The first one is a communications receiver, the next is a 
communications transmitter, and the two land items that go with it. 

Mr. Chairman, these two items here are required to improve the 
efficiency and effectiveness of our transmission and our communica- 
tions with radar ships, picket ships, blimps off the coast; in other 
words, it is the extension of seaward extension of the SAGE system 
and the tie-in of those particular facilities out in the ocean to the 
SAGE system. 

Senator Stennis. How much land are you buying out here? 

Colonel Jackson. 77 acres in one instance and 450 acres in another 
instance. 

Senator Stennis. All right, next item ? 

General Dreyer. Next item is on page 382, Chandler Air Force 
station, Murray County, Minn., one item, ground air transmitter and 
receiver for SAGE $200,000. 

Senator Stennis. Next item? 

General Dreyer. Next item on page 384, Cherry Point Air Force 
Station, Craven County, N.C., ground transmitter and receiver for 
SAGE, $200,000. 

Senator Srennis. Next item ? 

General Dreyer. On page 386, Continental Divide, Air Force Sta- 
tion, McKinley County, N. Mex., two items, a ground air transmitter 
receiver for SAGE and an operations A.C. & W. building, total 
amount $406,000. 

Senator Stennis. All right, next item ¢ 

General Dreyer. Next item on page 389 is Cross City Air Force 
Station, Dixie County, Fla., two line items, ground air transmitter 
and receiver and family housing 27 units, total amount $659,000. 

Senator Stennis. How many of these do we have in there? 

Colonel Jackson. Five, sir. 

Senator Stennis. Family housing? 

Colonel Jackson. Yes; we are requesting 27 units at 5 locations. 

Senator Stennis. Has this program gotten along? 

Putting up family housing, that suggests the idea of permanence, 
you see, and so forth. 

Colonel Jackson. Yes, sir. 

We consider that these are permanent installations, Mr. Chairman. 
They are an integral part of the SAGE system and insofar as we 
know the SAGE system, is going to be with us for years and years 
to come, of course, the people who man these sites are, as you can well 
understand, by virtue of their technical qualifications, they can look 
forward to an assignment to one of these installations and then an- 
other assignment to a similar installation somewhere else. 

So unless they are provided with some family housing, they can 
look forward to being without their family virtually for their entire 

career, 

General Curtin. Mr. Chairman, at these sites also we are investi- 
gating the possibility where community support does exist, even 
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though it be sparsely located, of leasing housing. You know, the 
Army has a comparable program for their Nike sites, and we are 
exploring the feasibility of applying that to some of our requirements 
at these A. C. & W. sites. 

We will only mpage to the appropriated fund housing first where 
the title VIII or ape ut housing is infeasible because “of the small 
numbers and where we can't get lease housing. 

Senator STENNIS Of course, I don't know anything about this 
SAGE system, oe any of these systems are subject to such terrific 
changes in the advent of these breakthroughs of various kinds as | 
understand it. 

All right, you have five of these units of family housing and they 
all run—— 

Colonel Jackson. The price is the same on each one of them. 

Senator Srennis. You bring them within the regular limits? 

Colonel Jackson. Yes, sir. 

Senator Stennis. All right. 

Next item ? 

General Dreyer. Page 392, Crystal Springs Air Force Station, and 
: am not sure of this pronunciation, Mr. Chairman, Copiah County, 

gain 27 units of - a housing at $459,000. 

“Senator Stennis. All right. 

Next item ? 

General Dreyer. Next item, page 394 is Custer Air Force Station, 
Calhoun County, Mich., base cold storage facility $54,000. 

Senator Stennis. What is that now? Is that out on an isolated 
base, sir? 

Colonel Jackson. There is, some 150 miles away from Selfridge Air 
Force Base, which is their supply point. They have no cold storage 
facility existing there now and at. the present time they are attempt- 
ing to use the iceboxes and the little officers’ mess that they have at 
this station. 

Senator Srennis. What do you mean iceboxes, refrigerators ? 

Colonel Jackson. Yes, sir. 

Senator Srennis. Isn’t there a little town somewhere around there! 

Colonel Jackson. It is shown as Augusta, 3 miles away. I haven't 
any information as to the size of Augusta here at my fingertips; Mr. 
Markowitz, do you have any information on the size of Augusta ? 

Mr. Marxowirz. No, sir. 

Colonel Hosken. I have been there and I didn’t notice it. 

Senator Stennis. On this family housing down there at Crystal 
Springs, this is 1 mile northwest, I just don’t know of a more delight- 


ful little town in the South than Crystal Springs, little homes and | 


residences, the people, schools, children, everything else. Was there 
any survey made there ? 

Colonel Jackson. Yes, sir. According to our records, they sur- 
veyed the entire area. As you pointed out, Crystal Springs is about 
amileaway. It hasa population of around 3,500 people. 

Then there is Hazelhurst which is 9 miles away ; Jackson is 24 miles 
away and that has a population of about 120,000. 

There are several rental units available at C rystal Springs, but 
the survey indicated that for the type of facility the rentals would 
be rather high. 
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Senator Stennis. Crystal Springs is right there on U.S. Highway 
51, a 4-lane highway from Jackson down South which goes by C ‘rystal 
‘ Springs. . . 5 ai 

Colonel Jackson. That is correct, but we feel that 24 miles would 
be a fairly extensive distance. 

Senator STENNIs. I was just. ~~ out it was not a remote area. 

Colonel Jackson. Oh, no, sir, I did not intend to leave that im- 
yression. 

Senator Srennis. Assuming 24 miles is too far to go. Nine miles 
down to Hazelhurst which is the county seat ¢ 

Colonel Jackson. That is right. 

General Curttn. This requirement for 27 units for these sites only 
meets something on the order of magnitude of between 40 to 60 per- 
cent of the tot: al requirement for housing, sir. The remaining people 
that are married and will not be accommodated in these 27 will still 
have to secure housing in the local communities. 

Senator Stennis. You give me that package in a picture and that 
will give me an idea about it. That w Mn show the number of people 
you have. All right, next item ? 
~ General Dreyer. Next item on page 396 is Dauphin Island Air 
Force Station, Mobile County, Ala., again 27 units of family housing 
at $459,000. 

Senator Srennis. The same thing, isn’t it ? 

General Dreyer. Yes, sir. 

Colonel Jackson. I would like to point out here that this par- 
ticular site is on an island, Mr. Chairman. 

Senator STENNIs. Yes. 

Colonel Jackson. And it is connected to the mainland by a toll 
bridge which according to my recollection is about $1 a round trip. 
We feel this would be an extremely good place to provide some fainily 
housing. 

Senator Srennis. That certainly appeals to me on that basis. 

All right. 

Next one? 

General Dreyer. Next item on page 398 is Duncanville Air Force 
Station, Dallas County, Tex. Ground air transmitter and receiver for 
SAGE, $200,000. 

Senator Stennis. Let’s turn to this now. These are transmitters 
and housing, operational facilities, unless you have something more 
than that, w hy, just call out the names. 

Colonel Jackson. Sir, I think you will find they follow that same 
pattern all the way through here, receivers, transmitters, addition to 
the operations buildings, and the family. 

General Dreyer. Sewage disposal facilities and several others, sir. 

Colonel Jackson. Water supply in a few locations. 

General Dreyer. One at Fort Lee, on page 420, we have some dormi- 
tories and dining halls, sir. 

Senator Srennis. Fort Lee, where is that ? 

Colonel Jackson. That is right outside of I etersburg, sir. 

General Drerer. It isa quartermaster school, sir, for the Army. 

Senator STennis. This is on the regular installation there? 


Colonel Jackson. Yes, sir, but it actually is, the A.C. & W. site is 
some 3 miles distance. 
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the site? 

Colonel Jackson. Yes, sir, at the site. This is a 24-hour operation, 

Senator Stennis. Yes, how many people do you have to have there | 
at any given time? 

Colonel Jackson. The normal operating crew? This isan educated | 
guess. I would say about 120. | 

Senator Stennis. That is your total men, your total manpower? 

Colonel J Ackson. Ona shift, no, sir, the total strength of the instal. | 
lation is about 640 to 650. 

Senator Srennis. That includes your military and civilian 
employ ees? 

Colonel Jackson. Yes, sir, it includes your officer, your airman, and 
your civilian. 

Senator STENNIS. 640! 

Colonel Jackson. 640 to 650. 

General Dreyer. The next item of importance, sir—all the rest of 
them are essentially the same up to page 448, which is Lockport Air 
Force Station, at Niagara County, N.Y., and we would like to delete 
that item, sir, 

Senator STENNIs. 448 ? 

General Dreyer. Yes, sir. 

Senator Stennis. You are taking it out / 

Jolonel Jackson. Yes, sir. 

Senator Stennis. Why the change? 

Colonel Jackson. Sir, this is due to a change in the procurement 
schedule. This is all tied into the diversity program and it is a phased 
program of providing these receivers and transmitters, and based on 
the new schedule, this one can wait until next year. 

Senator Stennis. All right. 

Next item ? 

General Dreyer. The next item that I can find, sir, that is different 
again, is North Truro. I will have to find the page for you, sir. 

Colonel Jackson. Page 469. 

General Dreyer. That installation should also be deleted. There 
are three line items in that. So, for the record, it is North Truro 
Air Force Station, Barnstable County, Mass. Three line items, a 
communications receiver, communications transmitter, and land-fee 
purchase in a total amount of $826,000 that should be deleted. 

Senator Stennis. A change in plans; is that it, sir? 

Colonel Jackson. May I ‘add to that? As General Dreyer said, 
we would like to delete those items from North Truro, but we would 
like to add or change the name of it, to Otis Air Force Base, and add | 
the items communications receiver and transmitter just as they are | 
listed in the book. 

Now, the reason for that is this: We had intended to put these 
facilities at North Truro, but when we got the real estate planning 
report in, the price of the land went up so high that it just isn’t eco- 
nomically feasible to locate at that installation. 

So we feel that we can get these items located on our existing 
Government-owned land at Otis. 

Hence we would like to change the items from North Truro to Otis. 

The communication receiver and transmitter would remain in but 
they would remain in at Otis rather than North Truro. 


Senator Stennis. Where is the dormitory going to be, out here at | 
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General Dreyer. I was about to get to that, sir. Those two items 
then would run $726,000 which would be the item inserted in lieu 
of the $826,000 item deleted. 

Senator Stennis. All right, that is certainly a matter for you to 
decide. The record ought to be clear as to what you have done. 

General Dreyer. Yes, sir. 

Senator Stennis. All right. 

General Dreyer. I see no others now that are different from those 
that we have already considered. 

Senator Stennis. Here is this Point Barrow again, page 480, that 
AC&W, what do those initials stand for ? 

Colonel Jackson. Aircraft control and warning. Point Barrow, 
Mr. Chairman, is one of the DEW linestations. It provides logistical 
support from the main station out to the nine intermediate and 
auxiliary stations. 

General Dreyer. All the rest of them are identical to what you 
have been looking at before, sir, up to page 521 which is listed as 

various locations, “SAGE, SAGE supercombat centers, lump sum of 
$76,300, 000. 

Senator STENNIS. What page is that now? 

General Dreyer. On page 521, in connection with that line item, 
sir, I would like to ask consideration of this committee of a proposed 
cut inthis program by the House of $19 million. 

The $19 million was deleted by the House committee because of a 
scheduling of the need for these funds which indicated, by their con- 
sideration, that we could wait until next year for that $19 million. 

Our records show that we will need at least half of that amount, 

or $9,500,000, in this program without running too much of a risk 
in having the money ready so that we could have the facility available 
when the equipment to be installed in these structures will be 
delivered. 

Senator Srennis. How did they get the idea that you could do 
without $19 million ? 

General Dreyer. It is simply because of this, sir. In our schedul- 
ing we have shown that we need this $19 million first half of it in 
July of 1960 and the other half in September of 1960. 

I believe it was their feeling that we would be able to program in 
our 1961 military construction program the dollars to cover this and 
we would have them available in time for this construction. 

We feel that the risk on the July date is too great for our 1961 
programing, and we would like to have your consideration of at 
least $9.5 million of that restored into our program this year, sir, so 
that we will not be running that risk. 

Senator STennis. You are going to give us a written memo on these 
particular items that you direct our special attention to for restoration, 
aren't you! 

I can’t keep up with all this myself, and I don’t know if it is not 
asking ‘ee much of Mr. Nease to keep up with all of it. 

General Dreyer. I believe we can work that out with Mr. Nease, 
sir. 

Colonel Jackson. We will be glad to do that. 

Senator Srennis. Supply him with these matters and then we 

can have it in your writing and take it right on into conference if 
necessary to see just what your position is, 
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Colonel Jackson. We will be glad to do that, sir. 

Senator Stennis. All right, that finishes that book. 

General Dreyer. No, sir, unless there are some more questions 
on SAGE. The next item on page 525 covers 19 gap filler sites in the 
amount of $2,280,000. 

Senator STENNIs. Just what do you mean now? You mentioned 
that before, gap fillers. Define your terms on that. 

Colonel Jackson. Yes, sir. These are relatively small unattended 
installations which as the name implies fills a gap from an altitude 
standpoint primarily in the aircraft control and w arning network. 
It has been found that the existing aircraft control and warning 
stations as they are located of course provide full coverage at certain 
altitudes, that is at high altitudes. 

These gap fillers, as the name implies, fills a gap, an electronic gap 
if you will, ata low altitude. 

Now, there are some 19 of those proposed in this program. It is 
really another increment of the phased program that we began some 
years ago. 

Senator Stennis. Is it going to require the facilities and support 
items ¢ 

Colonel Jackson. No, sir. These are unattended. These are 
strictly technical. 

Senator STennis. Just electrical and technical ? 

Colonel Jackson. Yes, sir. 

Senator Srennis. All right. We carried some matters over here a 
while ago. 

Could we have an executive session now ? 

(Whereupon, at 5:25 p.m. the committee went into executive ses- 
sion. ) 
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MILITARY CONSTRUCTION AUTHORIZATIONS, FISCAL 
YEAR 1960 


WEDNESDAY, MARCH 25, 1959 
U.S. Senate, 


SuscoMMITTEE oN Mitirary ConsTrucTioN 
OF THE ComMiTTEE ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met, pursuant to recess, at 10:30 a.m., in room 
212, Senate Office Building. 

Present: Senators Stennis (presiding), Engle, Cannon, and Case. 

Also present: Harry Wingate, chief clerk; and Gordon A. Nease, 
of the commitee staff. 

Senator Stennis. All right, gentlemen, the committee will come 
to order, please. I have a very brief opening statement. Gentle- 
men, we will continue our hearings this morning with reference to 
title III of the military construction authorization bill which pertains 
to the Air Force and will again hear from General Dreyer with re- 
gard to the Air Force line items. 

We have now reached that portion of the bill relating to installa- 
tions outside the United States. After we complete the balance of 
the line items we will take up any amendments for deficiency authori- 
zations and follow with family housing justifications. 

Then if time permits we will consider the Air Force portion of 
— 2 which pertains to the Air Force Reserve and Air National 

uard. 

The Senate is already in session and there are some votes scheduled. 
It is uncertain as to just what time they will be, but it is certain 
that we will have some interruptions. 

General Dreyer, is there any general statement that you wish to 


make now that will cover the situation as we go into these special 
installations ? 


TESTIMONY OF BRIG. GEN. C. F. DREYER, AFOCE, HEADQUARTERS, 
USAF—Resumed 


General Dreyer. No, sir. If you would like to proceed the way 
we handled the Zone of the Interior, sir, we would hke to proceed on 
the same basis except for this one point, sir. I understand you would 
like to keep as much of this in open session as possible, but we may 
have to go into closed session for certain elements of it and we would 
like to have the privilege of indicating when that is necessary, sir. 

Senator Stennis. Of course. We will have a closed session any 
time you suggest. We won’t hesitate todo it. If you think it would 
be better just to have it all closed, we can just settle that right now. 
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General Dreyer. I don’t think it will be necessary, sir. 

Senator Stennis. Will we have to skip around if we do not have 
it closed ¢ 

General Dreyer. Only if the questions get to the point where we 
have to reveal some classified information to justify some line items 
in the overseas area, sir, and that could very well happen; yes, sir. 

Senator Srennis. Suppose we travel along until we get to one of 
those places and then we will go into executive session and stay in it 
perhaps. 

General Dreyer. I think that is wise, sir. 

Senator Stennis. All right, proceed. 

General Dreyer. Yes, sir. 


OUTSIDE THE UNITED STATES 
MILITARY AIR TRANSPORT SERVICE 


The mission of the Military Air Transport Service is to provide 
aircraft required in support of approved joint war plans; scheduled 
airlifts for the Department of Defense between and within overseas 
areas; worldwide air transport; air weather; airways and air com- 
munications; air and rescue service systems; and organization and 
training of air resupply and communications service and all elements 
thereof. This program contains a request for $2,566,000 for the Mili- 
tary Air Transport Service (overseas) and provides facilities at three 
locations to satisfy the basic mission requirements. 


VARIOUS LOCATIONS 


General Dreyer. Page 7, sir, is the list of bases in this command, 
and the item in the bill is “Various locations: Operational facilities, 
and utilities, $2,566,000,” which we would like to change to $2,249,000 
because of a price change at Langanes. 

Senator Stennis. What page is that now ? 

General Dreyer. The index is on page 7, sir, and the cost at Lan- 
ganes A.C. & W. station should be reduced from $1,619,000 to $1,302,- 
000..:The first base is Lajes Field in the Azores and the amount is 
$897,000. 

The first installation to be considered is Lajes Field. This station 
is located in the Azores. The committee has been provided with 
details of the planned mission of this base. The proposed program 
contains three items in the total amount of $897,000. 

The first two items provide shoulder stabilization for the existing 
narrow pavements of the apron and runway access taxiways to prevent 
rocks and other foreign objects being blown into jet aircraft engines. 
The last item requested for this station is needed to overcome a flying 
safety hazard in support of basic mission requirements. It provides 
an approach lighting system for the northern approach end of the 
instrument runway. 

Senator Srennis. Anyone who has landed in there at midnight or 
landed in the rain will certainly approve this item for lights. 

Colonel Jackson. Yes, sir. There are not many alternates close 
around there, Mr. Chairman. 

Senator Stennis. Next item ? 
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General Dreyer. The next station in the Military Air Transport 
Command included in this program is Langanes A.C. & W. site and 
is situated in Iceland. The committee has been provided with details 
of the planned use of this station. The-item totaling $1,302,000 re- 
quested in this program provides for the replacement of the existing 
primary power system in connection with the radar improvement 
program. There is no commercial power source available in this 
area and it must be provided at this site. The existing power system 
will not support the loads imposed, and requires immediate replace- 
ment. 

Page 12, Langanes A.C. & W. station. One item for this station, 
and I have already indicated the price reduction there, sir. 

Colonel Jackson. Mr. Chairman, this provides electric power for 
the A.C. & W. station at this particular location. It provides in- 
creased power for new and improved radars that are scheduled for 
this installation. 

Senator Stennis. What is your cost ratio there to the United 
States ? 

Colonel Jackson. Subject to correction, I believe it is around 2%. 
Colonel Edmonds, do you have something better than that? 

Colonel Epmonps. Inland? It varies from 2.5 to 3.9, depending 
on whether it is on the coast or inland, Mr. Chairman. It gets pretty 
high inland. 

General Dreyer. Some of these A.C. & W. stations are difficult to 
get to. 

Senator Stennis. Next item? 

General Dreyer. The last station to be considered in this program 
is Santa Maria Airport. This airfield is located in the Azores and 
is related to and utilized as a weather alternate to Lajes. The com- 
mittee has been provided with details of the planned mission of this 
airfield. The item requested in the program for $50,000 provides a 
fixed TACAN station, which is essential to safe air navigation. 

Colonel Jackson. This is for a TACAN station, Mr. Chairman, a 
navigation aid that would be provided at the airport. 

Senator Stennis. Next item ? 

General Dreyer. That completes MATS overseas. 


PACIFIC AIR FORCES 


The mission of the Pacific Air Forces is to conduct tactical air op- 
erations, the air defense of Japan, Ryukyus, Marianas, Hawaii, 
Korea, Wake Island, and the U.S. installations in the Philippines; 
provide air transportation for combat troops, other personnel and 
supplies in the Pacific and Far East areas. This program contains a 
request for $28,885,000 for the Pacific Air Forces and provides fa- 
cilities at two bases and 15 various locations. 

The Pacific Air Forces program includes hardening of facilities for 
a classified operational mission at one ‘location totaling $4,100,000; 
$738,000 in support of Air Force security service at one location; one 
project for $724,000 in support of the SAC mission; $5,862,000 in 
support of overseas Military Air Transport Service at one location. 
The remainder of the program totaling $17,461,000 is composed of 
items to meet the basic Pacific Air Forces mission requirements. 
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Included in the Strategic Air Command are facilities for $106,000 
at Andersen Air Force Base, Guam, in support of fighter interceptor 
aircraft at this base. 


HICKAM AIR FORCE BASE, HONOLULU, T.H. 


The first Pacific Air Force installation to be considered is Hickam 
Air Force Base. This installation is located 6 miles west of the city 
of Honolulu in Hawaii. The planned use of this base is for the 
headquarters of the Pacific Air Forces, Military Air Transport Serv: 
ice activities, and other missions for which the committee has been 
furnished details. The program requested for Hickam totals $1, 
299,000 and provides a taxiway, runway access to connect to the new 
Honolulu Air Terminal complex. This facility is for only that por- 
tion of the taxiway within Hickam Air Force Base. 

Colonel Jackson. As you probably know, Hickam and Honolulu 
International both use the same runway. In other words, the run- 
way is common to the two. Now FAA is building a taxiway up to 
the boundary of Hickam Air Force Base. This item you see here 
would be the Air Force share on Air Force property to complete that 
particular taxiway. 

a Srennis. What do you need it for, to take care of the 
traiic ¢ 

Colonel Jackson. Yes, sir. As aircraft land and come off the end 
of the runway, they have to circle over on the other side of the field, 
wind all the way back and come down to the other end of the runway. 
Then because of the high traffic conditions, they have to sit there and 
wait for a long, long time before they can get across the runway and 
back over into the parking area. 

Senator Stennis. Who are they, passengers ? 

Colonel Jackson. Yes, sir, passengers and cargo both, but of course 
the passenger loads out there are very, very heavy, as you can well 
imagine. And this taxiway that is proposed here would then elim- 
inate that problem, In other words, it would provide for direct ac- 
cess back to the parking apron and to the terminal. 

I have a print here, Mr. Chairman, which shows that a little better 
if you would like to see it. 

Senator Srennis. No. There are a lot of other places here. If 
someone has to wait a while, I don’t see where you have to have it 
particularly now. 

Colonel Jackson. Not only is it inconvenient from a personnel 
standpoint but they burn up an awful lot of fuel sitting there waiting 
to get across. It is just a much better way of running an airport than 
having to operate the way it is operated now. 

Senator Srennis. Allright. Next item? 

General Dreyer. Page 19, sir, is the next item. 


WAKE ISLAND 


The next installation to be considered is Wake Island. The com- 
mittee has been provided with details concerning the mission of this 
installation. The program requested totals $2,211,000. The first item 
involves the construction of additional aviation fuel storage tankage. 
The Air Force requirement at Wake is 365,000 barrels, There exists 
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146,400 barrels and with previously authorized and the 75,000 barrels 
requested in this program will provide approximately 70 percent of 
the storage requirement, — 

The remaining following items are required to replace facilities 
being removed to allow construction of the 2,500-foot extension to the 
present runway being accomplished by FAA. ' 

The second item provides a cold storage facility to support 400 men. 

The third and fourth items provide dormitory spaces and dining 
hall for 400 men and will provide accommodations for support per- 
sonnel assigned to this base and air crew personnel in transit through 
this base. 

The fifth item provides 80 officer spaces to accommodate officer air 
crew personnel and patients on medical evacuation aircraft transit- 
ing through this base. 

ne sixth item provides a 500-man base laundry to provide service 
for support personnel and transient personnel utilizing billeting 
facilities. 

The last item provides necessary utility facilities required to connect 
to the existing and proposed FAA utility facilities. 

We would like to change the $4,953,000 to $2,211,000 because of re- 
duction in cost estimates for every line item except the first one, sir. 

Colonel Jackson. Mr, Chairman, when we got the estimates in from 
the field on these particular items, we were extremely concerned be- 
cause it appeared that the criteria perhaps had been set a little bit too 
high. We got in touch with the field and asked them to look very 
stringently at the design that had been proposed, and based on that, 
then the costs have been reduced. 

We feel that this is more in line with the type of thing that should 
be provided out there. 

enator Stennis. What is your main operation ? 

Colonel Jackson. This is actually a MATS stopping point in the 
Pacific. There are temporary facilities which exist at Wake Island 
now, but the facilities which exist are pretty close to the end of the 
runway. Now, FAA is in the process of extending the runway. The 
runway extension will actually make untenable the very substandard 
facilities, of course, which exist there now. They are the prefab type. 
They are actually held down, are anchored to the ground which Gathes 
and that sort of thing because of typhoon problems over there. 

Senator Stennis, Let me ask you this. Will this fix you up now 
and put you in business ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. And complete your picture at Wake Island? 

Colonel Jackson. As far as we know it now, yes, sir. 

Senator Stennis. You won’t need anything else? 

Colonel Jackson. We won’t need anything substantial. 

Senator Stennis. As far as you can see it now ¢ 

Colonel Jackson. Yes, sir. 

Senator Stennis. Is that correct ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Next item? 
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VARIOUS LOCATIONS 


General Dreyer. The next item, sir, various locations: Operational 
facilities, maintenance facilities, supply facilities, hospital facilities, 
medical facilities, troop housing, community facilities, utilities, and 
ground improvements, $22,633,000. These various locations are 15 
in number, the first one being Clark Air Force Base on page 28, sir, 

The next installation to be considered is Clark Air Force Base, 
Clark Air Force Base is located in the Philippines. Details concern- 
ing its planned use have been furnished to the committee. The total 
program requested for Clark amounts to $8,973,000. This program 
contains ten items: 

The first item is an apron, loading facility which will insure a 
MATS terminal capability at Clark. Currently, apron and hard- 
stands required for their intended use are utilized as they become 
available. 

The next item will furnish Clark with a complete U.S. standard 
centerline approach lighting system. 

The next two items will-provide an alert hangar and ready crew 
building to support and maintain the century series aircraft on an 
alert status. No facilities exist to provide these requirements. 

The next item will provide an air freight terminal to support 
three MATS overseas routes. The existing facility was constructed 
of salvaged and temporary type materials and can accommodate only 
a small portion of the cargo load. 

The next two items will furnish aircraft maintenance facilities for 
the century series and troop carrier aircraft. 

The next item will furnish ammunition back up storage for missiles, 
This type facility does not exist at this base. 

The next item will provide a 200-bed hospital to replace the dis- 
persed 110 unuseable prefabricated buildings constructed in 1945 of 
makeshift available materials. 

The: last item provides necessary utilities for programed facilities 
and for related future requirements. 

Colonel Jackson. We are requesting here a number of line items. 
They consist of a loading apron for MATS, approach lights which is 
a similar item to the types of approach lights we have discussed before, 
an alert hangar which would provide a four-pocket alert capability, a 
ready crew building for the alert crews, a terminal air freight which 
would go with the apron loading for MATS, a hangar maintenance 
organizational, a shop aircraft maintenance organizational, storage 
base multicub magazine, a hospital, and utilities. 

The utilities, I might point out, involve sewage, water distribution, 
and power for the items in the program. 

Senator Stennis. This is one of your largest items, in the whole 
bill for just general filling out of something that is already existing. 

Colonel Jackson. That is correct. Of course the large portion of 
it is the hospital, as you can see. We consider this to be probably 
one of the most serious hospital problems that we have. This hos- 
pital serves the entire Far Eastern area. All U.S. personnel, including 
State Department, Army, Navy, and what have you. 

I have some pictures here, Mr. Chairman. 

Senator Stennis. A 200-bed hospital ? 

Colonel Jackson. Yes, sir. 
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Senator STENNIS. $4.9 million ? 

Colonel JACKSON. Yes, sir, that is correct. 

Senator Stennis. Let’s get the same package on that, if we may, 
as you had on the others, what it is going to cost you to get in. 

dolonel JACKSON. Yes, sir, we will be ae to do that, sir. 

Senator Stennis. You have outside utilities and so forth, but what 
I want to know is what it is going to cost. That is what we want to 
know, what it will cost to start off in business. 

Colonel Jackson. Yes, sir, the same thing we were discussing yes- 
terda 

es Srennis. Yes, whether it is outside or inside or whether it 
is utilities or whatever the name is, see how much it will cost you to 


get in business. You say you have some pictures of the old one there ? 
Colonel Jackson. Yes, sir, I do. 


(The following data was subsequently submitted :) 


The following cost estimate represents total funds required to provide an 


operational hospital facility at Clark Air Force Base, Philippine Islands. 























1. SCOPE 
| 16 DOR 
Hospital | dental Total 
clinic 
Building area (square feet).......---- Se cath ea | 118, 188 | 9,320} 127,508 
2. CONSTRUCTION COST ESTIMATE 

Building work, including mechanical and electrical__..........-...- $3, 237,600 | $256,500 | $3, 494, 100 
a a kn aaa canenineaaipginee qian Mamipenai-aiie oetincaeeere 170, 400 | 13, 500 | 183, 900 
Installed medical equipment....---.-.....-.2..--------4.--.--2-- ee 158, 000 | 50, 000 208, 000 
Wate mamma to.G-B00t Mine. oo cdc sc 8 Lk | 3, 566, 000 | 320,000 | 3, 886, 000 
Utilities and’site development...........--..-.---------.---------- | 404, 700 31, 350 | 436, 050 
EL) cen <<a Se ueebkanronenpue seb ennausakeaneemakdrs | 21, 300 | 1, 650 | 22, 950 
Ne IN oan ep Sa ee EEE bh wes) Ke bxodbdscbas 57, 000 | 4, 750 61, 750 
SN ods natnnanunge odaereniindwasaeenerepnahansedibakiags | 3, 000 | 250 | 3, 250 
me pa 
™ Total estimated contract cost (including oningeniey — | 4, 052, 000 | 358, 000 4, 410, 000 
Site inspection and overhead ..........------ oo. ne cc ccce enw cenee -| 454, 000 | 36, 000 490, 000 
hel ectieteeahl 28 ees 
NN NN HII inc cscennivnneerceonengnbdarcamchs | 4,506,000 | 394,000 | 4, 900, 000 

| 

3. OCCUPANCY EQUIPMENT COST ESTIMATE 

Noninstalled medical and dental equipment (beds, blankets, mane 
etc., and 14-day supply of medicines) - - - - eoaticad ..-| $134,627 $16,859 | !$151, 486 
Noninstalled furniture and miscellaneous e quipment-. saab adeteinersalicdip ath 210, 224 7, 000 1 217, 224 
Operational facility cost grand total_..-....-.-..-----.------..-- | 4, 850, 851 417, 859 5, 268, 710 


} | 
| | | 


! These costs represent initial cost of items of both new equipment purchased for this hospital and equip- 
ment transferred from existing supplies, 


Senator Srennis. Is that $4,900,000 project on an austere basis? 
IT assume it is. You are not building a big fine hospital out there. 

Colonel Jackson. It will be a permanent-type hospital, Mr. 
Chairman. 

Senator Stennis. But is it planned on an austere basis now ? 

Colonel Jackson. Colonel Carmichael, I think, can probably ad- 
dress himself to that better than I. 


Senator Srennis. This is the hospital here? You just call that a 
hospital ? 
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Colonel Jackson. This is the morgue, Senator. It is not even fit 


for the dead. I might point out that this particular facility has be- | nicl 
come so termite-infested that the floor in surgery fell in a year ago State 
and they had to stop surgery. detai 
Senator Stennis. What kind of title do we have to the land that Se 
this entire setup is on ¢ Base 
Colonel Exserts. We have a 99-year agreement, one of the best that Co 
we enjoy any place. for s 
Senator Stennis. You have your usual need for hangars, hangar Se 
alerts and so forth? than 
Colonel Jackson. Yes, sir, they are similar to the same type of Cx 
items we have discussed within the Zone of Interior. Se 
Senator Stennis. Your shops and what do your utilities include C 
here ? n t] 
Colonel Jackson. Sewage, water distribution and power, for the pest 
items which are in this program. Si 
Senator Srennis. Is this hospital built on the same general plan crea 
as the other hospitals in the bill ? ; 
Colonel Jackson. It would be built in accordance with the master men 


plan location. Oh, in accordance with the other hospitals? 
Senator Stennis. I don’t mean the architecture, but I mean fa- to g 
cilities and type of construction. 
Colonel Jackson. That’s right. 
Senator Stennis. Generally the same quality ? S 
Colonel Jackson. Yes, sir. G 
Senator Srennis. You certainly need some kind of facility there. S 
Is there any additional reason that you need a hospital in the Philip- C 


pines, that is, is there any particular problem connected with it? the 
Colonel Jackson. It is an area hospital, sir, and as I mentioned S 
earlier, it serves the entire Far Eastern area, not only the Air Force tha 
personnel at Clark but it also serves Army-Navy personnel, State De- d 
partment personnel, ICA personnel. ma 
Senator Stennis. For the entire hospital ? wh 
Colonel Jackson. Yes, sir. rec 
Senator Srennis. I wish you would give me a report on the area wil 
patients at the hospital at Keesler Field at Biloxi, Miss. I remember : 
when you built that it was said it as going to be an area hospital and of 
I would just like to know how many area patients there were in it for lea 
the last 12 months? ( 
Colonel Jackson. Yes. sir. | 
Senator Stennis. I haven’t checked up on this, but I understand | | 
a lot of it is vacant. I just wish you would check up on that. | as 
Colonel Jackson. We certainly will furnish that, Mr. Chairman. is | 
I have no personal knowledge of this. 
Senator Srennis. I don’t mean immediately, I don’t mean for this | te! 
bill’s consideration, but I would like to have that to answer my mail. | pa 


Colonel Jackson. Yes, sir. 
Senator Eneiz. May I ask one question, Mr. Chairman ? 
Senator Stennis. Yes, sir. 


Senator Eneir. Why is the total personnel at Clark going up? I sit 
notice that the total goes up from 10,871 to 12,415. Is there some ce 
particular reason for that? TI am looking at page 28. an 
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Colonel Jackson. The biggest part of that is in the “other” column 
which means other than Air Force personnel, that is Army, Navy, or 
State Department and indigenous personnel. I have not got the 
details available to me, Senator, on what makes that up. 

Senator Eneiz. Would they be designated as Clark Air Force 
Base ? 

Colonel Jackson. They would be assigned to Clark Air Force Base 
for support. 

Senator Enews. It just intrigued me that it was going up rather 
than down. 

Colonel Jackson. Yes, sir. 

Senator Stennis. That is a very good question, 

Colonel Jackson. There is a lot of consolidation which is going on 
in the Far East, and by virtue of consolidation increases can be ex- 
pected at some of our more permanent installations. 

Senator Stennis. Do you think that consolidation will tend to de- 
crease the cost of the operation ? 

Colonel Jackson. I think it is going to tend to decrease the require- 
ment at some of our other installations, but I don’t think that that 
would be true at Clark obviously because the strength is scheduled 
to go up. 

General Dreyer. It will probably be a reduction in U.S. cost but 
not. a reduction in Air Force cost. 

Senator Stennis. That is what I mean. 

General Dreyer. Yes, sir. 

Senator Stennis. The cost to the United States ? 

General Dreyer. I would anticipate a reduction, sir, by virtue of 
the consolidation. 

Senator Stennis. Mr. Secretary, what do you have to say about 
that ? 

Mr. Ferry. We are going to do some pullback out of Japan. Asa 
matter of fact we have in mind moving back toward Clark Field 
which will be our major center in the Far East. It will undoubtedly 
reduce the total overall cost of operation, but the costs at Clark Field 
will go up. 

Senator Srennis. I was referring to the total operation possibility 
of reduction. I am encouraged by the title you have, this long-term 
lease. You have a $68 million investment out there already ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. And it is headed for $100 million ? 

Mr. Ferry. To comment further, sir, we consider Clark Field there 
as actually our centralmost secure long-time base in the Far Kast. It 
is the center from which we radiate out. 

Senator Stennis. All right. Senator Engle, don’t hesitate to in- 
tervene with questions now. Unless you do say something, I will just 
pass on to the next one automatically, you see. 

All right, Colonel. 

Colonel Jackson. Yes, sir. 

Itazuke Air Base is the next location to be considered and it is 
situated in Japan. The committee has been furnished details con- 
cerning the intended use of this installation. The program requested 
amounts to $194,000 and consists of the following items: 

The first two items will provide urgently needed electronic navi- 
gational aids for aircraft. 
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The next item will provide a nonmetallic roof aircraft shelter to 
provide protection from the elements during calibration of the weapon 
systems. 

The next item provides power outlets for the newly assigned Century 
series aircraft for the testing of their electronic equipment. 

No facilities exist to provide the above requirements. 

Senator Stennis. That is rather modest, four items, but following 
Senator Engle’s line of thinking and observation here, you are goin 
up in your civilian employees there 2,416 to 6,000 and something? 

Colonel Jackson. That is present strength, Mr. Chairman. The 
projected strength you see is going way down. 

Senator Stennis. I was looking at the wrong column. That’s right, 
that is the total out there, 6,000. 

Colonel Jackson. At the present time. 

Senator Stennis. I don’t think I noticed. So that is a part of the 
pullback ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. That Secretary Ferry mentioned. Very good. 
Next item ? 

General Dreyer. Next item, sir, is on page 45. 

Colonel Jackson. Iwo Jima Air Base is the next installation to be 
considered. It is located on the Volcano Islands 650 miles from Tokyo, 
Japan. Details concerning the planned mission for this installation 
have been furnished to the committee. The program requested 
amounts to $2,755,000. It consists of the following items: 

The first item is a six-bed dispensary and replaces a small existing 
temporary-type facility. 

The next item will provide a 200-man airman dormitory and re- 
places 8 existing substandard quonset buildings that are considered 
unusable. 

The next item is an NCO open mess and replaces a small temporary 

uonset structure considered unusable and will be razed upon comple- 
tion of this project. 

The next two items provide a 4-lane bowling alley and a multi- 
purpose recreational facility to provide adequate diversified offduty 
recreational facilities. This project will replace an undersized quonset 
building beyond economical repair and will be razed. 

The next item provides an 81 TD sanitary sewage and treatment 
plant to provide an adequate treatment facility to handle the sewage 
of this base. 

I would like to point out in a general way, Mr. Chairman, that 
our Chief of Staff recently visited that area, and upon returning he 
made the observation that of all the places that needed somethin 
done to it, this probably is most deserving. He was highly ahead 
at the conditions under which the people in Iwo Jima are currently 
living. 

They are living in quonset-type huts and things that were actually 
built during World War II and so this is an attempt to try to do 
something for these people. 

Senator Stennis. Who are you talking about as “these people,” 
members of the Air Force ? 

Colonel Jackson. Yes, sir; I certainly am. 

Senator Srennis. All right, I didn’t understand. Anything else 
onthatone? Allright, next item. ; 
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General Dreyer. The next installation to be considered is Kadena 
Air Base. It is located on Okinawa. The committee has been fur- 
nished with details concerning the planned use of this installation. 
The total program requested for this installation amounts to $676,000. 
It will provide for the construction of three projects as follows: 

The first item provides a standard U.S. standard centerline ap- 
proach lighting system, and replaces an existing lighting system that 
is not. adequate for assigned jet aircraft. 

The next item provides a facility for the performance of mainte- 
nance on the 72 refuelers units at this base. 

The last item provides a facility for the performance of armament 
and electronics maintenance on the assigned Century series aircraft. 
Existing temporary buildings utilized as interim facilities will be 
disposed of. 

Senator Stennis. This Okinawa, what about your title there, gen- 
tlemen, to this property at Okinawa? Where are you putting this? 

Colonel Esrrrs. This is a U.S. trust territory which we hold for an 
indefinite period and which we acquired from Japan at the end of 
the war by virtue of actually taking it over by force. We expect to 
hold onto it for a long time to come because it is one of our main 
bastions of strength in the Pacific as far as redeployment. Due to its 
strategic location, the United States has no intention of giving up 
Okinawa in the foreseeable future. 

There is no specific tenure associated with it, but we intend to con- 
tinue holding it indefinitely. 

Senator Stennis. I know a few years ago there was some complaint 
from out there about taking the land. 

Colonel Enerts. That is correct. 

Senator Stennis. We had to pay some very high sums of money 
for more or less just a license to use the land. 

I know our tenure is fairly secure so far as holding the whole area, 
but still we have to buy the land, do we not ? 

Colonel Exerts. That is correct, this is due to the displacement of 
natives occasioned by the extensive use for defense purposes, of large 
amounts of tillable land on Okinawa. 

Senator Stennis. Has that cleared up and been settled on a satis- 
factory basis? 

Colonel Exerrs. It has not been completely settled yet but the 
United States is working on the problem. We foresee a solution. It 
is still now in the process of being settled by the Departments of State 
and Defense in conjunction with the U.S. Civil Administration on 
Okinawa. It is the type of thing that will continue to be a problem 
but a manageable one for sometime to come. 

Senator Stennis. Secretary Ferry, have you handled that? 

Mr. Ferry. The trouble on the thing is, sir, that when you take the 
land away from these Okinawans there just isn’t additional land that 
they can acquire, so the money that comes to them is frittered away and 
wasted and they find themselves destitute. It causes great upset in the 
island as you naturally can understand. 

So there is a move afoot, and I think the colonel can confirm more 
of this than I know in detail to attempt to take it on long-term leases 
from them so that they get an annual income from the land rather 
than a lump sum for it. 
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Senator Stennis. You mean they sell the land and blow the money 
in, is that right ? 

r. Ferry. That’sright. They just waste it. 

Senator Stennis. Well, I think that proves they have become Amer- 
icanized. 

Mr. Ferry. They can’t acquire new farmland because it is not there. 

Senator Enetz. They buy new automobiles. 

Mr. Ferry. New automobiles and beer. 

Senator Srennis. All right, I know things like that are not done 
by anyone in the Air Force. 

Next item ? 

General Dreyer. The next installation to be considered is Kume 
Shima Air Station and is located on an island in the China Sea 50 
miles off Okinawa. The committee has been furnished details con- 
cerning the intended use of this base. The program requested amounts 
to $45,000. 

The first item provides a much needed recreation workshop at this 
remote island off Oiihawa for assigned personnel. 

The last item provides water supply to furnish additional backup 
supply to insure continued operation of the radar equipment. 

senator Stennis. Recreation; is thatthe way you call it? 

Colonel Jackson. Yes, sir. 

Senator Stennis. That isa small item. Go ahead. 

General Dreyer. Page 59, sir, Kunsan Airbase. 

Colonel Jackson. The next installation to be considered is Kunsan 
Airbase, in Korea. The committee has been furnished details con- 
cerning the intended use of this base. The program requested amounts 
to $1,972,000. 

The first item provides a high-intensity runway lighting system to 
make this airfield usable for night operation of high-performance jet 
aircraft. It will replace the obsolete existing medium-intensity light- 
ing system. 

The next item provides an underground combat center command 
and communications building to support the mission of this base. 
Existing operations are housed in widely dispersed areas on the base. 

The next item will provide an aircraft maintenance shop to support 
the “quick strike” capability of Century series on alert. No usable 
facilities exist for accomplishment of this function. 

The next item will provide an adequate storage and checkout facility 
for missiles to support the rotational aircraft on this base. 

The next item will provide a cold-storage facility to replace the 
available portable refrigerator boxes that are old and obsolete. 

The next two items will provide airman dorms for 665 airmen and 
a dining hall facility for 500 airmen. They will replace unusable 
quonset structures beyond economical repair. 

The next item will provide a structure for housing 48 officers. It 
will replace Japanese bungalow-type structures beyond economical 
repair that will be razed upon completion of this project. 

The last item will provide a multipurpose recreational facility at 
this isolated area where no facilities of this type are available either 
on base or at nearby communities. 

I am sure that the chairman is well aware of the actual types of 
facilities that do exist in Korea. They are extremely substandard. I 
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am personally familiar with it. I spent a year over there. It is pretty 
abominable living conditions. This is an attempt here to try to get 
the people out of those very substandard facilities. 

Senator Stennis. Will this take care of an appreciable number of 
hem ¢ 
: Colonel Jackson. Yes, sir. There will still be, of course, additional 
deficiencies after this, but this will goa long way toward getting them 
out of the facilities. 

Senator Stennis. $2 million. What is the cost ratio there? 

Colonel Jackson. Colonel Edmonds, do you have the figure on 
that ? 

Senator Stennis. While he is looking for that, give us a general 
statement here. How do you build these items overseas generally ¢ 
Do you have negotiations, low bidders? 

olonel Jackson. No, sir; most of them are done by competitive 
bids, just as they are in the States, wherever it is possible to do that. 

Senator Stennis. I know, but, as a practical matter now, do you 
have competitive bids on Okinawa? 

Colonel Jackson. Oh, yes, sir. 

Senator Stennis. In Japan ? 

Colonel Jackson. Yes, sir; we sure do. 

Senator Stennis. On each of these items, give us something on the 
title to the land without being called on especially, on each one of 
them, on those, if the colonel over here will just give us that right off. 

Colonel Exrrts. In the case of Korea, we have an agreement, a 
mutual defense agreement, dating from 1954, which is in vogue as 
long as there is any threat to the security of either the United States 
or the Government of Korea in the Pacific, and also there is still a 
continuation of the United Nations Command and the agreements 
which were in effect during the Korean hostilities in the event of any 
renewed action out in that area, and both of these run for an indefinite 
duration. 

Senator Stennis. You base your title more on the mutual security 
pact, so called ? 

Colonel] Enerts. That’s right. 

Senator Enatn. May I ask a question, Mr. Chairman? I observe 
on page 59 you have enlisted men and officers, with reference to the 
officers 39, and then a line 59. What do you mean by that? 

— Jackson. Those are transients, not permanently stationed 
there. 

Senator Eneitr. Which ones are the transients ? 

Colonel Jackson. The transients are the ones that would be on your 
right. In other words, the 39 are the permanently assigned, the 59 
are the transients. 

Senator Enerr. Thank you. 

Colonel Jackson. The same pattern is true for enlisted men. 

Senator Stennis. That runs through your book ? 

Colonel Jackson. Yes, sir. 

Colonel Epmonps. Mr. Chairman, that cost index there averages 
between one and one and a half. : 

Senator Cannon. Mr. Chairman, I note that in a lot of these pro- 
grams you have this new lighting system. 

Colonel Jackson. Yes, sir. 
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Senator Cannon. That is going in, and a lot of these bases are 
forward combat-type bases. Iam wondering have you had any diffi- 
culty in the past? Have you had any accidents that you attribute 
directly to the lighting system or are we putting in a very elaborate 
system over here to be used in a combat-type operation or at a field 
that theoretically we won’t be using too much in the future? 

Colonel Jackson. Well, of course, I haven’t the specific informa- 
tion on how many accidents they have had at any one particular loca- 
tion, but the type of an approach light that we have throughout this 
program is the new standard which has been approved by the Air 
Coordinating Committee, and it is our objective to attempt to put 
this type of approach light on all of our installations on at least one 
end of therunway. That is the instrument end. 

It will replace in most cases the existing type which we call a type 
B. Thisisa longer approach light. The old type was normally about 
1,500 feet in length from the end of the runway. 

This will provide 3,000 feet. The new type will have a flashing 
scopecom beacon as they call it. 

Senator Cannon. I am famiilar with the type of lights. 

Colonel Jackson. I am not a rated officer, but my own feeling is that 
any investment we can make to further flying safety is a good in- 
vestment, and normally the amount of money that we have to pay 
for this type of thing is relatively small in comparison to possible 
damage to an aircraft as an example, or certainly in relationship to 
the life of the pilot or the personnel that may be in the aircraft. 

Now as to how you relate that to whether we should do it in this 
particular area or not, I feel if we save one aircraft it has more than 
paid for itself. 

General Dreyer. Senator, I think that is a good general statement. 
I don’t think, however, that it is applicable to the item that you are 
looking at here right now. What they have in being at the present 
time is not a high intensity lighting system at all. I don’t believe 
that they will put this so-called configuration A into this particular 
base. I don’t think the price tag is high enough for that. 

I think that this is actually a high intensity type lighting system so 
that they can use this particular field at night and in certain types of 
bad weather. 

Colonel Jackson. Senator, my remarks, of course, were directed at 
approach lights which we have so many of in this program. As Gen- 
eral Dreyer points out though, I would like to clear the record. The 
item we are requesting here, although it is called lighting is not ap- 
proach lights. It is actually high intensity lighting on the runway 
itself.. Now as I mentioned earlier, I spent a year in Korea and I 
do recall that one of our biggest problems over there was with the 
runway lights. 

They were put in under wartime conditions. The cables that were 
used to put in the runway lights were just laid on top of the ground. 
I was responsible at that time for maintaining them and trying to keep 
them in operation. It seemed to me like the lights were out more than 
they were on. It was an extremely bad situation. 

This particular item here will provide merely for lights on the run- 
way itself as distinguished from the approach lights that we were 
discussing previously. 
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General Dreyer. Another point that should be stressed, too, sir, 
is that the characteristics of the aircraft are getting to the hotter type 
all the time, and when they had the old F-80’s and so on they didn’t 
have quite the problem they have today with the century series air- 
craft. The higher the performance of course the more critical the 
proper type of lighting becomes. 

Senator Stennis. All right, what is your next item, gentlemen ? 

Colonel Jackson. The next installation to be considered is Misaws 
Air Base. It is located in Japan. Details concerning the intended 
use of this installation have been furnished to the committee. The 
program request totals $458,000. It will provide for the construction 
of four projects as follows: 

The first item modifies the existing alert hangars and provides ad- 
ditional space in order to adequately house the newly assigned Cen- 
tury series aircraft. Existing facilities are adequate only for pres- 
ently assigned smaller aircraft. 

The next item provides an aircraft shelter to calibrate and harmon- 
ize weapons on the Century series aircraft. This type of facility does 
not exist. 

The next item will provide the last increment for an adequate 
storage and checkout facility for missiles required to support the ro- 
tational aircraft assigned to this base. 

The last item provides electrical outlets to supply power to the newly 
assigned Century series aircraft for the maintenance of their elec- 
tronic equipment. 

Senator Stennis. All right; as I understand it then, you consider 
these items as essential for modern operations? 

Colonel Jackson. Yes, sir; we certainly do. 

Senator Stennis. At this base? 

Colonel Jackson. We certainly do. 

_ Senator Stennis. Next item ? 

Colonel Jackson. The next installation to be considered is Miyaké 
Jima Air Station located on an island in the China Sea 160 miles off 
Okinawa. Details concerning the intended use of this installation 
have been furnished to the committee. The program request. totals 
$79,000. 

The first item will provide minimum supporting structures for 
the tropospheric scatter system programed at this base. This project 
plus a similar one at Yuza Dake Air Station are required to provide a 
complete usable facility. 

The last item will provide a recreational workshop on this remote 
island where there are no recreational facilities away from the 
installation. 

Mr. Chairman, this is virtually identical to the same type of facility 
we discussed at Kume Shima. 

Senator Stennis. Aircraft control and warning squadron ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. Will this complete this and put you in operation ? 

Colonel Jackson. For all intents and purposes; yes, sir. However, 
they estimate another $41,000 for the future. 

Senator Stennis. All right, next item ? 

General Dreyer. Yes, sir. 
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Colonel Jackson. The next installation to be considered is Naha 
Air Base and it is located on Okinawa. The committee has been fur. 
nished details concerning the intended use of this base. The program 
requested amounts to $119,000 and contains two items. 

The first item will provide facilities to house the MC-10 mockup 
required to check out the “block boxes” in aircraft to determine and 
correct malfunctions in the weapons system. 

The last item provides electrical outlets to supply power to the 
Century series aircraft for the maintenance of their electronic equip- 
ment. 

Senator Stennis. That is a modest amount. You have got $10 
million more coming up though ? 

Colonel Jackson. That is the estimate against the master plan, 
overall development plan. 

Senator Srennis. Fighter interceptor squadron, and what is this? 

Colonel Jackson, Air rescue squadron, Mr. Chairman. 

Senator Stennis. All right, next item ? 

Colonel Jackson. The next installation to be considered is Okino 
Erabu Shima Air Station and is located on an island in the China Sea 
approximately 87 miles off Okinawa. Details concerning the intended 
use of this base have been furnished the committee. Total amount 
requested is $17,000. It will provide a recreational workshop for 
wholesome recreation on this remote island where no recreatienal 
opportunities of this nature are available on or off base. This is 
similar to the other stations we discussed. 

Senator Srennis. What page are you on ? 

Colonel Jackson. That is on page 81, Mr. Chairman. 

Senator Srennis. All right, next item ? 

Colonel Jackson. The next installation to be considered is the 
Okinawa “M” site and is located on Okinawa. The committee has 
been furnished details concerning the intended use of this installa- 
tion. The program requested is $4,100,000. 

Mr. Chairman, this is the facility similar to the one we discussed 
in closed session yesterday. We are prepared to give you detailed 
justification on it, but we would like to go into closed session if you 


would like. 
STRATEGIC AIR COMMAND 


The third of the overseas major commands to be reviewed is the 
Strategic Air Command. The mission of this command is to or- 
ganize, train, equip, administer, and maintain a force capable of con- 
ducting strategic air operations in accordance with directives and poli- 
cies issued by Headquarters, United States Air Force. This program 
contains a request for $8,689,000 for the Strategic Air Command and 
provides facilities at two Air Force bases and 12 various locations 
located in Canada, Great Britain, Greenland, Guam, Newfoundland, 
Puerto Rico, and Spain. 

Included within Strategic Air Command program are facilities for 
support of tenant fighter interceptor aircraft totaling $873.000, broken 
down as follows: $106,000, Pacific Air Force and $767,000, Air De- 
fense Command overseas. The remainder of the program is com- 
posed of items to satisfy the basic SAC mission requirements. In ad- 
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dition to the program outlined above, facilities to support the Stra- 
tegic Air Command are included within the Pacific Air Force program 
in the amount of $724,000. 


ANDERSEN AIR FORCE BASE, GUAM 


The first Strategic Air Command installation overseas to be con- 
sidered is Andersen Air Force Base located on the Island of Guam 
in the Mariana Islands. The committee has been provided with de- 
tails concerning the planned use of this installation, The program 
requested amounts to $374,000 and contains the following items: 

The first item is an addition to the cold-storage building. This 
item is needed to increase the existing inadequate space for holding 
and preserving perishable supplies. 

The next item is for 10 electric power outlets. This item will fur- 
nish outlets at aircraft parking spaces for the 41st Fighter Interceptor 
Squadron. These outlets will provide power for the electric motor 
driven ground power equipment and air conditioners. This equip- 
ment reduces noise levels, shortens starting and warmup time, thereby 
improving their combat effectiveness, and reduces maintenance cests. 


RAMEY AIR FORCE BASE, P.R. 


Ramey Air Force Base is the next installation to be considered, It 
is located in Puerto Rico. The committee has been furnished details 
concerning the planned use of this installation, The program request 
for Ramey Air Force Base amounts to $1,309,000. It involves the 
following items: 

The first item is for replacement of the center strip of asphaltic 
pavement with portland cement concrete on 13 stubs for heavy air- 
craft. As asphalt dissolves in jet fuel, this new pavement will negate 
this problem and will eliminate existing uneven surfaces. 

The next item is an addition to the readiness crew building. The 
existing structure provides only about 40 percent of the space re- 
quired for the activities of the alert crews in support of the base 
mission. Without this facility, the ability to maintain an alert strik- 
ing force capable of being airborne with the minimum of delay, will 
be seriously impaired. 

The last item is replacement of warehousing. This warehousing 
constitutes an latoensie serious hazard to flying on this base. These 
buildings are only 300 feet from the edge of the runway, whereas 
safety criteria prohibits any structures within 1,000 feet of the center- 
line of the runway. This dangerous condition is further magnified 
as they are located at the approach end. Furthermore, these tem- 
porary wood frame buildings are infested with termites, making them 
structurally wnsound. 


U.S. AIR FORCES IN EUROPE 


The mission of the U.S. Air Forces in Europe is to support the 
Supreme Allied Commander, Europe; U.S. Commander-in-Chief, 
Europe, and the other component commanders under USCINCEUR 
in their assigned missions; to fulfill responsibilities assigned the Joint 
Chiefs of Staff in areas not included in either the NATO or 
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USCINCEUR’s area of responsibility, and to support commanders 
operating directly under the Joint Chiefs of Staff. This program con- 
tains a request for $16,926,000 for U.S. Air Forces in Europe and pro- 
vides facilities at 21 locations. 

Included in the program are facilities to support fighter and fighter 
bomber aircraft at nine locations totaling $4,768,000; navigational aids 
at three locations totaling $121,000; fighter rotational missions at two 
locations totaling $2,356,000; facilities at three bases totaling $6 million 
in support of tactical guided missiles; communications networks at 
various locations totaling $2,620,000 ; and medical facilities at two loca- 
tions totaling $56,000. Also included are 903 family units and com- 
munity facilities at 6 locations. The remainder of the program total- 
ing $1,005,000 is composed of items to satisfy the basic USAFE mis- 
sion requirement, 


U.S. AIR FORCE SECURITY SERVICE 


The mission of the U.S. Air Force Security Service (USAFSS) 
is to provide the communications-electronics intelligence for the U.S. 
Air Force. In addition, this command is organized to perform com- 
munications security services which include the storage, distribution, 
accounting, and maintenance of cryptographic material. 

The fiscal year 1960 program provides facilities, amounting to $4,- 
908,000, for the improvement of the basic U.S. Air Force Security 
Service Mission at seven locations in the European and Mideast areas, 
Facilities to support the USAFSS requirements, amounting to $738,- 
000, in the Pacific Air Force area and $1,598,000 in the Alaskan Air 
Command area are included in the respective command portion of this 
program. 

Facilities are provided to house and support new and improved elec- 
tronic equipment which is required to increase the capability and ef- 
fectiveness of the intelligence mission. These facilities include opera- 
tional facilities, maintenance facilities, supply facilities, troop hous- 
ing, community facilities and utilities. 

Three sites, operational facilities, $1,763,000 

Provides an operations building, transmitter, and direction finding 
facilities required to enable communications and electronic intelligence 
to be made available; a transient warehouse storage facility to pro- 
vide dockside storage and preparation of bulky material for ship- 
ment; a telephone exchange building as part of the base communica- 
tions system; and a base fire station to provide adequate firefighting 
protection to lives and property. 

T'wo sites, maintenance facilities, $76,000 
Provides storage space both open and shed type for equipment and 


supplies utilized by the installation engineer in performance of his 
maintenance activities, 


Three sites, supply facilities, $93,000 
Provides open storage and maintenance paved areas for assigned ad- 
ministrative vehicles; and an underground storage tank for diesel 


fuel required for electronic equipment and generator plant and for 
heating those facilities requiring diesel fuel. 
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Three sites, troop housing, $345,000 
Provides one dining hall and two officers quarters, men buildings, 
required to provide adequate dining and officer quarters facilities. 


Five sites, commodity facilities, $1,633,000 

Provides facilities to house community and recreational activities. 
These facilities are very important in upholding the welfare and 
morale of assigned personnel at these isolated sites. 


Four sites, utilities, $998,000 
Provides necessary utilities for items included in this program at 
these sites. 


Three sites, family housing 

In addition to the above projects, authorization is requested to con- 
struct 333 family housing units and community facilities at three loca- 
tions under the surplus commodity program. 


SPECIAL FACILITIES 


This section covers special facilities at an overseas location totaling 
$105,000. 

The requirement for this facility is dictated by the progress of tech- 
nical developments pertinent to the accomplishment of the mission. 
This facility is required to replace a World War II prefabricated build- 
ing that cannot be economically rehabilitated. 


AIRCRAFT CONTROL AND WARNING SYSTEM 


Facilities are provided for improvement of the A.C. & W. system 
in Canada to move the Air Defense Combat Zone northward. The 
major part of the fiscal year 1960 A.C. & W. program in Canada is 
for electric power projects which will replace small wornout electric 
generators and also provide the additional power and electric distri- 
bution system to support the demands of new improved electronic 
equipment. Also included in the program are operations building 
additions to house improved electronic equipment; a recreational fa- 
cility ; utility projects; a project for reimbursing the Canadian Gov- 
ernment for work accomplished at the five American financed, Cana- 
dian manned Pinetree sites and facilities required for logistical sup- 
port of the DEW line. Additional information concerning these 
is as follows: 


Electric power projects (18 A.C. & W. sites) , $12,982,000 


Provides for replacement of small wornout generators with new 
heavy duty, larger capacity units and enlargement of power build- 
ings. Also provides a higher capacity distribution system. The 
electrical plants and systems thus provided will insure the availability 
of the electric power required to operate the electronic equipment 
presently planned for installation. The powerplants thus provided 
by being composed of larger capacity units will form the nucleus of 
the ultimate plant needed to support future frequency diversity radar. 
At the time of implementation of frequency diversity radar ad- 
ditional generating units can be added without retrofitting the elec- 
trical sy stem. 
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Eight A.C. & W. sites, $450,000 

Provides for additional heating capacity at A.C. & W. sites in severe 
climates. Additional heating capacity will suport projects in the 
fiscal year 1959 MCP and fiscal year 1960 MCP. 


Canadian reimbursement (various locations) , $625,000 


Provides for reimursing the Canadian Government as per agree. 
ment with the United States, for correcting certain facility deficiencies 
at the five Pinetree radar sites in Canada which were originally fund- 
ed and constructed by the United States. 


Water distribution mains (one A.C. & W. site), $60,000 


Provides a source of water supply to a remote operations area and 
will eliminate the need to haul water daily by truck. 


Logistical support by DEW line (five sites), $2,360,000 

Provides airfreight and passenger terminals at four DEW line 
stations and an organization maintenance hangar at one DEW line 
station. Adequate facilities do not exist at the four stations for 
proper handling of pasengers and perishable cargo. Passengers and 
supplies are flown to these stations from the United States and then 
distributed laterally across the DEW line. A hangar is required 
at one site to provide maintenance for the many aircraft used in DEW 
line support. 


Recreation facility (A.C. & W. site), $160,000 

Provides a very urgently required multipurpose recreational fa- 
cility at an isolated A.C. & W. site where no such facility exists. 
Operations building additions (two A.C. & W. sites), $350,000 


Provides for operations building additions to house electronic 
equipment that will considerably increase the manual capability of 


these radar sites. 
SECTION 302 


The $443.541 million for establishing or developing military instal- 
lations and facilities for ballistic, strategic, and defense missiles and 
ballistic missile detection is to be applied as follows: 

Ballistic missiles, $374.085 million.—This provides authorization for 
construction of new operational Atlas facilities and support facili- 
ties for previously programed Atlas sites. It also includes author- 
ization for the construction of hardened facilities for Titan ICBM 
sites. In addition, it provides for construction of test facilities for 
the ICBM at Edwards Air Force Base and Patrick Air Force Base. 
The fiscal year 1960 construction continues the program for provision 
of ballistic missile facilities which was begun by earlier construction 
programs. 

Strategic missiles, $10.0 million.—This provides authorization for 
construction of facilities for strategic missiles, other than the ballis- 
tic type and provides a second increment of facilities for the Hound 
Dog and the Quail air-to-surface missiles carried by the Strategic Air 
Command B-52 bombers to provide them with greater penetration 
capeuuty. 

omarc, $26.0, million.—This amount is required to provide addi- 
tional Bomarc sites in the United States in support of the Air Defense 
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weapons system. These sites constitute an augmentation to the previ- 
ously programed sites. 

BMEWS, $33.456 million—tThis amount for the Ballistic Missiles 
Early Warning System (BMEWS) is required to provide the second 
increment of technical and support facilities to implement the ballis- 
tie missile early warning system. It will provide warnings of 
ICBM attacks in time to alert NORAD and SAC retaliatory forces. 

Senator Stennis. Let’s start our closed session then now. 

(Whereupon, at 11:04 a.m., the committee proceeded into executive 
session. ) 

(The executive session of the committee having been concluded the 
committee continued in open session. ) 

Senator Stennis. Do you have something else in the book ? 

Colonel Jackson. Yes, sir; we do. 

Senator Stennis. All right. 

General Dreyer. Sir, on page 342 is our unforeseen construction at 
various facilities, $17.5 million, sir, and I believe we have discussed 
that at some length before. 

Senator Stennis. Yes. 

General Dreyer. And we are preparing a writeup for the commit- 
tee on this. 

I do not know how much additional discussion you would like at 
this particular point, but I would like again to reemphasize the fact 
that we understand that the House has cut this back to $5 million, and 
again I appeal to this committee to assist us in restoring this to the 
$17.5 million which we think we can fully support with the informa- 
tion which we will furnish, and which we have already entered into 
the record. 

Senator Stennis. All right; we have covered it with the additional 
information coming in. 

The next item. 

Colonel Jackson. Mr. Chairman, the next item you desired to cover 
were the amendments to the bill prior to getting into the family 
housing. 

Senator Stennis. Well, our next item here on page 345 is this 

Colonel Jackson. On 345. 

Mr. Chairman, the way we set up our books this year, volumes 1 and 
2, you may recall are for official use only. 

Now, we tried to keep the classification down on the books this year. 
Where we ran into cases in the Zone of the Interior where the justifi- 
cation information was classified, we pulled them out and put them 
in our classified volume. So these justification sheets you see here are 
on items which we have previously covered, and contain the classified 
items—the information on those items which we previously covered. 

The next section that you run into, of course, is the family housing, 
but I understood it was your desire to skip that for a moment and 
cover the amendments in the bill, the deficiency authorization. 

Senator Srennis. Yes. Let us get that. I believe we can set those 
up now. 

Colonel Jackson. All right. 

Senator Srennis. Just describe what you mean by deficiency 
authorization. 
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Colonel Jackson. Mr. Chairman, in previous years the committees 
and the Congress have authorized us certain line items at certain bases 
to be constructed. 

In the process of building those line items, Mr. Chairman, we found 
that primarily due to cost overruns it is necessary to come back now 
and ask for additional authorization on certain of those bases in order 
to completely finish the program which was initially authorized. 

Senator Stennis. Just give an illustration now. If you run under, 
that is, if you do not have enough authorization, you have to come 
back for more. If you get a bid that is $50,000 less than your estimate 
and what you have appropriated, that would fall back into the hopper 
and you can use it on the other items. 

Colonel Jackson. Only at that base, Mr. Chairman. 

Senator Srennis. I just wanted to review and get it all in mind 
as to just what the situation is. 

Colonel Jackson. Yes, sir. 

Before I get into specifics, I would like to mention this: Although 
we dislike very much having to ask for the deficiency authorizations, 
we are rather proud this year that the amount is so low. In 1958 you 
may recall the deficiency authorization was way up in the amount of 
$115 million. Last year it dropped down to about $14 million. 

This year it is just a little over $2 million, to be exact a total of 
$2,343,000 is the amount of the deficiency authorization requested. 

Now, going into—— 

Senator Srennis. We commend you for such an improvement per- 
centagewise. Now we will get into details and find out how much you 
are to be commended. This is section 305 of the bill. 

Colonel Jackson. All right, sir. 

Going to the first one, which is the Alaskan Air Command, we are 
requesting amendment of Public Law 85-241; and the base specif- 
ically is Ladd Air Force Base. 

The items which were authorized were base chapel, the chapel edu- 
cation wing, and a recreation fieldhouse. 

Now, Mr. Chairman, the amount of total authority which was 
granted was $1,630,000. 

Due to increases in prices and the bids which were actually received, 
the amount we need now to complete that authorization which was 
previously granted is $1,895,000. 

Senator Stennis. You mean an increase ? 

Colonel Jackson. Yes, a total increase in this particular case of 
$265,000. 

Senator Stennis. Well, your estimate was too low ? 

Colonel Jackson. Yes, sir; in its simplest form that is exactly 
what happened. 

So that you can see there in front of you, Mr. Chairman, in the 
green book how the prices have changed from the way it was orig- 
mally authorized. We will run into some later where you can see 
under the various items some of them have actually gone down, some 
of them have gone up, however the net result is that there is a re- 
quirement for an increase in the station total. 

Senator Stennis. All right. Go ahead. 

Colonel Jackson. Going to the next one, Mr. Chairman, is Malm- 
strom Air Force Base, Public Law 85-685. 
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Senator Stennis. What page are you now in the green book? 

Colonel Jackson. That is page 6 of the green book, Mr. Chairman. 

In that particular public law we were granted authority to build 
a runway overrun, an ILS facility, approach lights, refueling ve- 
hicle shop, ground-powered equipment shop, storage base. av-gas, 
dining hall, and an electric distribution and transmission facility. 

The total authorization granted was $1,832,000. 

Due to increased prices, and so forth, the amount we now need to 
actually complete that is $2,182,000, or a total increase of $350,000. 

Senator Stennis. This is one in Montana ? 

Colonel Jackson. Yes, sir. 

Senator Stennis. So you have not let any contracts for these? 

Colonel Jackson. Oh, yes, sir. A lot of these are actually under 
construction, but we cannot complete them all until we get the 

Senator Srennis. How are you going to arrange for the money ? 

-Colonel Jackson. Well, actually what is happening here in. the 
articular case of Malmstrom, Mr. Chairman, is that all of the items, 
with the exception of one, are being funded under previous appro- 
priations. — 

The ILS facility, as an example, is in our 1960 funding plan, and 
we are proposing to ask appropriations to fund that in the fiscal year 
1960 program. 

Senator Stennis. Well, you have it listed here as the same amount. 

Colonel Jackson. On that one the price has held steady, Mr. Chair- 
man, but you see there have been increases on some of the other items 
which are now either out for contract or for bid. For instance, the 
runway overrun went from $341,000 to $497,000. 

Senator Stennis. Is this just a bookkeeping matter of putting that 
ILS back in there ? 

Colonel Jackson. Well, it is not a bookkeeping matter, sir. We 
feel that the item is urgently needed and we want to go ahead and 
complete it. But without this deficiency authorization, we would ex- 
ceed the amount of authorization you previously authorized, and so 
we could not put it to contract without this authorization. 

Senator Stennis. I still do not. see why you have to run the ILS 
in there though because you run it into the same amount. 

Colonel Jackson. Yes, sir; but if you will notice how the prices have 
varied on some of the other items, if you total all of those up then 
you would find that that, along with the ILS, the total amount is over 
the authorizations previously granted. 

Senator Stennis. Allright. Is there any question on that one? 

Senator Cannon. I have one, Mr. Chairman. 

How do you account for such a discrepancy in that item on the din- 
ing hall? How can you be so far off in an estimate on an item like 
that ? 

Colonel Jackson. Well, offhand, I haven’t got the information as to 
why we were so badly off on that particular estimate, Senator, but it 
has been my experience that this estimating business is pretty tenuous 
at best. 

We attempt to come up with an estimate which is our honest ap- 
praisal of what the item will cost, but when the item comes back in 
from bids we find in many cases we are way off. We have probably 
In other portions of this same bill cases where you may have items that 


we were just as far under on. 
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Senator Cannon. Generally construction costs in an area are pretty 
well known before you commenice construction as to so much a square 
foot for a certain type of construction, and this is a difference of $8 a 
square foot, if my figures are correct. 

Colonel Jackson. Yes, sir; it is. This is percentagewise, pretty 
far off ; but contractors, in actually bidding on an item for instance— 
and they are the people who make their living at this sort of busi- 
ness—will provide a spread from the high bid to the low bid of as 
much as 50 percent. RS it really is surprising to me that in many 
cases our estimates hit the acutal costs as closely as they do. 

Senator Srennis. Take a look at Offutt Air Force Base, on the next 
page, in connection with Senator Cannon’s question. You have run- 
ways side by side and apparently one is way over and the other is way 
under. 

Colonel Jackson. Yes, sir. 

Senator Srennis. Percentagewise it was a considerable difference, 

Colonel Jackson. Well, sir, you see the scope on the apron has been 
cut back under the present proposal. 

Senator Cannon. It has been cut in half. 

Senator Srennis. Oh, yes. 

Colonel Epmonps. Construction at Malmstrom costs us on an aver- 
age of 15 percent higher than the general average in the United 
States. 

Senator Stennis. You have had a variation in bids, you are getting 
better bids? 

Colonel Jackson. We are. 

Senator Stennis. Are you still doing that ? 

Colonel Jackson. Yes, sir; better than we were getting a year and 
a half, 2 years ago. 

Senator Srennis. Well, you commenced getting better bids when 
the recession started, didn’t you ? 

Colonel Jackson. Sir? 

Senator Stennis. When the recession started, that is when you 
started getting better bids? 

Colonel Jackson. Well, I personally would not know whether that 
was the answer or whether our estimates were better; I really do not 
know which is the answer. I think probably the recession had a 
great deal to do with some of the contractors sharpening their pencils 
a lot more than they have been doing. 

General Curtin. I think the accepted indexes of construction costs, 
speaking across the United States as a whole, in material components 
only, did take a dip in the spring and early summer of last year. 
They have recovered since then, however. 

Senator Stennis. Allright. Next item. 

Colonel Jackson. Sir, we were talking about Offutt; whether you 
want to discuss that any more, that is an amendment to Public Law 
685 of the 85th Congress, and it involves an increase in authorization 
of the base total of $625,000. 

It involves the items which you see, the runway primary instru- 
ment extension, operational apron, storage base jet fuel, and land 
easement. 

Senator Stennis. All right. Next item. 
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Colonel Jackson. The next one, Mr. Chairman, is Richard Bong 
Air Base, which involves an amendment to Public Law 685 of the 
85th Congress, which was last year’s law. 

There is a total increase in station total of $1,103,000. The old 
total was $15,552,000; the new total is $16,655,000. 

The price have varied, as you can see them listed. 

Senator Srennis. All right. It there anything else on that? 

Colonel Jackson. No, sir. That would complete, then, the amend- 
ments to the previous authorization amounting to a total of $2 million. 

Senator Stennis. Allright. What is your next item? 

General Dreyer. Our next item, sir,is our family housing, which 
is in volume 4. This involves authorization for construction or ac- 
quisition by lease or otherwise of family housing for occupancy as 
public quarters, community facilities at the locations indicated, by 
utilizing foreign currencies acquired pursuant to the provisions of 
the Agricultural Trade Development and Assistance Act of 1954 or 
through other commodity transactions of the Commodity Credit 
Corporation. 

General Curtin will be prepared to discuss the individual bases, sir, 
that make up 

Senator _ ell Is there any suggestion now as to which ones you 
want to take up first ? 

General Curtin. Mr. Chairman, may I first enter into the record 
the answers to the questions which the committee submitted to us? 

Senator Srennis. Yes. 

We won't stop to look at them now, General, but we will make a 
study of those and let you put in your supplemental program. 

(The document referred to follows :) 

Question. Will you give us a statement as to just what your ground rules are 
in determining the need for housing units at any given locality? 

Answer. The following is the general approach to the determination of the 
need for family housing at a given Air Force base: 

(a) The programed personnel strengths to support the assigned missions 
are used as the basic data. In the case of the fiscal year 1960 program now 


being considered the missions and strengths used are those projected for the 
end of fiscal year 1962. 

(0) To determine the projected requirement for family housing, marriage 
factors based on current experience are applied. Currently in the Air Force a 
factor of 80 percent is used for officers. To determine the projected need for 
senior airmen, a factor of 32 percent is applied to total airmen strength. These 
factors are applied to the applicable military strength figures and to the re- 
sultant military requirements are added the very limited requirements for key 
civilian personnel. This addition provides the overall gross requirement for a 
given base. 

(c) To arrive at a maximum programing requirement, this gross requirement 
is first reduced by 10 percent for bases within the United States and by 20 
percent for bases overseas. The programing requirement is next reduced by all 
existing and anticipated adequate family housing assets, both Government 
owned and private. The resultant deficiency is the stated need for family 
housing units at this given base. 

Question. What are your total assets insofar as housing units are concerned 
and what are your requirements both in the United States and overseas? 
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Answer. The family housing requirements and assets of the Air Force, both 
in the United States and overseas, are as follows: 


ee gr er eS ee 





























United 
States 
(including | Overseas | ‘Total 
Territories 
and posses- 
sions) 
Requirement: 
eh ae Ee a re ke 85, 700 18, 500 104, 200 
Senior airmen..._-- A debts btn ddl bd dg acta sR he boon oct bbomsae 176, 600 | 52, 100 | 228, 700 
Key civilians and others..-...........----.---- Sea aat ot 1 4, 630 1, 190 | 15, 829 
itiet aii sss soe eset eesti sap ice 266, 930 | 71, 790 | 338, 720 
Assets: | 
Military controlled. -....---- Lining pedkns~Stesbibshawnie aig p 110, 531 39, 902 146, 433 
Community support, adequate -__.-....-.------. Daaniometbenaat | 58, 712 | 9, 183 | 67, 845 
a 169, 243 | 45, 035 214, 278 
—— = —=S{_ 
i a 97, 687 26, 755 124, 449 
i This figure includes housing provided to other service personnel as shown: 
DLE SULEL ELA Seb bEbL dl ddeed barb edebada dd adepeink  babkida dtm sned ddan ashinge anwanwhaes - 710 
Navy. ee ee a Ee i kbebeknnnsesemanin wean veined seen 
i SE es epee pee ee SPS WEE hdSebe pct pe hisses Seer sgset gaowey 1,370 


Question. At each base where you are requesting housing units in this _ bill 
we would like to have a breakdown showing the existing inventory of available 
units, the total estimated requirements, and the number of units you are 
requesting. The tabulation should also give a breakdown as to the allocation 
of the units between officers, noncommissioned officers, and civilians. Some 
designation should be made as to the type of housing involved, that is, Capehart, 
Commodity Credit, or appropriated funds. 

Answer. See attached tabulations, 


Title VIII housing 




















Number of units requesting, fiscal year 
Estimated | Existing 1960 program 
Base gross re- inventory | 2 4 bocca 
| quirement | | 
Officers | Airmen Civilian | Total 

Blytheville, Ark__....-- Bibeln teiel 1, 102 360 110 } Bah sche uk 470 
I 1, 905 | 930 36 DE ke ae 300 
Clinton County, Ohio_._....._....... 1,099 | 536 | 22 | ef. 150 
Clinton Sherman, Okla__.........-_-- 1,073 | 500 56 | | a eee 300 
ORNS ss ssn sgn ttitg oo gsinnd | 1, 093 480 65 B75 | cnnocmnrg 340 
a retecadidiiaeiltiaal a Raa 919 225 90 Sees ts 200 
tet Sete lh eet ence 2, 600 1,005 0 | BOP Shen tele! 250 
oe | SEE eens eee a 1, 840 530 100 | SO cai lisc 480 
Eligworth,.S. Dak. ..........<.----«-- 1, 809 1, 270 0 | M0) cepenienes 190 
ENTE. nn Sidcwenachecwencieees 1, 368 727 | 48 Sy Wicanapan sce a 300 
Grand Forks, N. Dak _---_...-------- 1, 623 744 | 100 | 370 |. Ae 471 
ae eae ae penne yar es 3, 630 1, 250 | 1‘ 990) fas.4.000 240 
Kinross, Mich. .................--..-+ 1, 395 670 | 50 | 235 |. 285 
Rn 1, 698 935 35 | 225 a 260 
auton, “Writ 5 ose ed 1, 787 1, 005 | 44 | 286 330 
ROMO, ORS - ch od. eo ence cack 1,175 505 0 | 54. usa. | 110 
DROSMMTORN: DAO... ib caccoen~-nwde-- 1, 728 716 | 36 | | REP 400 
Mather, Calif... TTT Oe 974 | 54 176 |. | 230 
as taciin ces wenn gia 1, 627 932 40 280 | ete | 320 
Mt. Home, Idaho-__...._--..-...---.--] 1, 806 802 68 ot er 550 
Offutt, Nebr....-.-.-- i epee 3, 717 1, 229 150 150 J f 300 
Schilling, Kans___.-.-._-- Re wares 1, 635 | 541 | 40 | wy rE 240 
Vance, Okla- Se ghee 880 230 | 68 | 102 | 170 
Vandenberg, Calif. ..--...------- 2 2, 501 | 1,413 | 96 284 20 400 
Whiteman, Mo-__-- cite  ticobokenat 1,612 648 92 258 | 350 
Weurwaen, Diien.................. | 1, 371 725 56 | ge eee | 390 
Ee ee 45, 693 | 19, 882 1, 457 | 6, 548 20 8, 025 
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Surplus commodity 


i aD 
Number of units requesting fiscal year 




















Estimated | Existing 1960 program 
Base grossre- | inventory peed pat 38 ee se 
quirement 
Officers | Airmen | Civilian Total 
ND itn niin cditiernywanmne 860 402 54 | 76 0 130 
Phalsbourg, France----------- 768 276 36 134 0 170 
Aleonbury (including United King- 
dom, Molesworth) ..--_- : 738 305 42 | 161 0 203 
Bentwaters (including United King- 
¥ dom, Woodbridge) - nbd 922 474 18 169 0 187 
Burderop Park, United Kingdom. 218 20 45 107 0 152 
Croughton, United Kingdom __--__.--_- 203 51 ll 20 0 31 
Greenham Common, United King- | 
ple a eae ce SAA ages 257 71 36 99 | 0 135 
High Wycombe, United Kingdom__. 390 | 159 | 33 | 103 0 136 
Lakenheath (including United King- 
dom, Mildenhall) ___.....-.......... 784 150 | 122 346 0 |} 468 
Sculthorpe, United Kingdom_________| 886 325 | 0 | 61 0 61 
Welford, U nited Kingdom..._-------- 65 21 8 23 | 0 31 
Classified locations: 
TE COD iene Roce fo rp epinenithny 262 | 0 30 | 70 0 100 
NN cr ata ece east nats an 204 0 40 93 | 0 133 
MR Project Sandbag --_----.-..-.--..-- 246 0 30 | 70 | 0 | 100 
S enquennee — ou = = a I pete EEE 
i ate ee lak ic aati 6, 803 2, 2! 054 | 505 | 1, 532 0 2, 037 
| 














MCP appropriated funds 





Number of units requesting, fiscal year 




















Estimated | Existing 1960 program 
Base grossre- | inventory 
quirement 
| Officers |. Airmen a | Civilian | Total 
oe a eee epee | 27 0 8 ol 19 0 27 
Orystal Springs, Fla. ........-.-<.-.-- 27 0 8 } 19 0 27 
Dauphin Island, Ala_........-----.-.--- 27 0 & 19 0 27 
0” ea REST WET RTS a 27 | 0 8 19 | 0 27 
UTI, BIR... ccc cncsccccan close 27 0 8 we 19 0 27 
em Sp Al Ssu, 135 0} 40 | 95 0 | 135 


| 
| 





Question. What is your inventory of rental-guaranty housing. How many 
additional units are you requesting and what liability have you incurred since 
the inception of this program? 

Answer. The current assets of the Air Force in “rental guarantee” family 
housing is 3,386 units. These are located in France (2,686 units) and Morocco 
(700 units). The incurred liability of the Air Force since the inception of this 
program is $475,000. This is in connection with the 132 units at Bordeaux, 
France. 

(The bill does not contain a request for any specific number of rental-guar- 
antee family housing units. In lieu thereof sec. 408 of the proposed bill would 
exempt rental guarantee housing from the present requirement that it be in- 
cluded in a military construction authorization bill.) 

Question. The committee has long been concerned over the family housing 
program, feeling that it is programed without proper coordination with long- 
range defense plans and troop strengths. You are requesting some 10,197 units 
of family housing in this bill. Just what kind of a review is made of the 
housing program? ’ 

Answer. The family housing authorization requested by the Air Force in this 
bill is only an increment of that required at each base. These requirements are 
based on January 380, 1962, projected strengths. Reviews of requirements are 
accomplished at five levels: Base; major command; Headquarters, U.S. Air 
Force ; Office, Secretary of Defense ; and the Bureau of the Budget. 

These reviews generally take the following form: 

(a) Base.—At base level the following major steps take place: 

(1) Current and projected future family housing requirements’ are 
determined. 
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(2) The inventory of existing adequate on-base housing is verified. 

(3) Family housing provided in adjacent local communities is surveyed to 
determine the adequate assets which may reasonably be relied upon. 

(4) The projected ability of the local communities to provide additiong) 
adequate family housing is evaluated. 

(5) Military needs are assured in terms of time-distance factors. 

(6) Project size and composition is developed and verified. 

(b) Major command.—At each major command level the following major steps 
steps take place: 

(1) Projected mission requirements and strengths are reviewed and 
verified against long-range plans. 

(2) Military needs generated by the nature of the mission are evaluated 
and time-distance factors reviewed and verified. 

(3) Relative isolation of the base under consideration is related to that 
of other bases so that reasonable equity is maintained in the proposed dis. 
tribution of resources. 

(4) Project size and composition is verified or adjusted and submitted to 
Headquarters U.S. Air Force. 

(c) Headquarters, U.S. Air Force—At Air Force level the following major 
steps take place: 

(1) Mission requirements and strengths used as a basis for the projected 
base requirement are checked, validated, or adjusted in light of long-range 
plans and programs. 

(2) The relative urgency of the military needs and base isolation are con- 
sidered so that reasonable program equity may be maintained. 

(3) Requirements relating to title VIII are further validated by the 
Office, Secretary of the Air Force, and submitted to the local field office 
director, FHA, for review and validation. 

(4) Estimates of adequate community assets, current and projected, are 
reviewed and the estimates submited are spot checked by means of field 
visits to each installation. 

(5) Revised program together with supporting data is prepared and sub- 
mitted to Office, Secretary of Defense (Properties and Installations). 

(ad) Office, Secretary of Defense and Bureau of the Budget.—Review and 
validate projected missions and strengths in light of the problems of long-range 
programing; evaluate community support, current and projected: and possible 
impact of military housing on the community. 

Question. What was the original request for housing units submitted by the 
various Air Force commands as compared to the number of units actually 
requested in the bill? 

Answer. The various Air Force major commands submitted requests for some 
84,960 units to Headquarters, U.S. Air Force. As a consequence of Air Force 
review and requirements validation, this total was reduced to a total of 26,370 
units. This total was submitted to the Office, Secretary of Defense (Properties 
and Installations), for consideration. A total of 10,197 units remain in the 
bill. However, subsequently the Office, Secretary of Defense, and Bureau of 
the Budget have authorized the Department of the Air Force to request inelu- 
sion of the following: 

Increase : 

Bunker Hill Air Force Base, Ind. : 800 to 400. 

Classified location overseas: 100 to 110. 

Insert : 

Travis Air Force Base, Calif. : 600. 

Loring Air Force Base, Maine: 114. 

A request to amend the bill under consideration to include these additional 
units is respectfully made. Approval of this request would revise the Air 
Force total to 11,021 units. 

Question. How many Wherry housing units has the Air Force acquired? 
What has been the cost? 

Answer. The Air Force has acquired 31,380 units of Wherry housing. These 
units are located in 48 different projects and constitute about 85 percent of 
the total program. The total cost for owners equity has been about $51,- 
180,000 to date. In additional, principal and interest outstanding have to be 
liquidated. 

Question. What is your estimate of the cost of housing units proposed in the 
bill, both the initial and eventual cost? 
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Answer. In the current bill under consideration are 10,197 units of family 
nousing for the Air Force. The total initial cost associated with these 10,197 
ynits is estimated to be $173,502,000, and the eventual cost about $264 million. 


_  r- -  - 














| Initial Eventual 
————— eee } 
Appropriated fund I ticked bevahe <ccsieatseiindgubimaiu ais Wome kk ae | $2, 295, 000 $2, 295, 000 
Surplus commodity, 2,087 units ooo eee | 35,607,000 | _35, 607, 000 
Pitle VIII, 8,025 units..........-....-------.- pewce--eecee---e-n----| 135, 600,000 | 226, 028, 865 
Houses and onsite.....----- onSsnhonasneehaanen sees eeeenayens sass lnseerky 128, 400, 000 218, 828, 865 
EMME CONE. -0----2--nn- ono -mnennonan not tae, AA eel eae eke de 7, 200,000 | 7, 0, 


a age es, See 178,602,000 | 268, , 865 





Question. When it is necessary to acquire land on which to construct Cape 
hart units, is the price of the land included in the overall limitation of $16,500 

r unit? 
inant. The price of land is not included in the overall limitation of $16,500. 

Question. Section 408 of the general provisions proposes to exempt rental 
guarantee housing from the present requirement that it be included in the mili- 
tary construction authorization bill. Why is this desired and what effect will 
it have on the Air Force? 

Answer. Rental guarantee housing does not fall in the same classification as 
military construction; and represents only a contingent liability of the Gov- 
ernment. Rental guarantee projects are constructed with foreign capital and 
are maintained and operated by foreign owners. In order to encourage foreign 
investors to construct such housing and to reserve it for U.S. personnel, the 
oWhers are guaranteed a certain level of rental income and occupancy for a 
limited period of time. The rental guarantee program is now planned for use 
only in areas where it is infeasible to build family housing projects with foreign 
currencies generated by the sale of surplus agricultural commodities. Because 
of the many complexities involved in both programs, it is not possible to 
anticipate where the latter might fail and the former succeed; but a degree of 
administrative flexibility is necessary in the development of programs in foreign 
countries. 

The exemption of listing proposed rental guarantee projects by locations and 
numbers of units will provide the greater degree of administrative flexibility 
required to carry out a program of this type as an alternate to the surplus 
commodity program. Rental guarantee projects are customarily cleared with the 
House and Senate Armed Services Committees in advance. 

The Air Force has several locations at which there are critical housing needs 
which may be partially met through rental guarantee. It is impossible to esti- 
mate how many of these units could ultimately be provided in this manner; 
however, failure to fully explore this approach could well deny the Air Force 
urgently needed housing. 


General Curtin. This book is divided into two sections, Mr. Chair- 
man. The first section is covered by the surplus commodity transac- 
tions which General Dreyer has just referred to, and the second is the 
title 8 housing. 

Senator Stennis. Cover that one first. 

General Curtin. Which one is that, sir? 

Senator Stennis. I mean the commodities. 

General Curtin. Surplus commodities ; yes, sir. 


LAON AIRBASE, FRANCE 


General Curtin. In this book, in a summary fashion, we have 2,047 
units of surplus commodity housing, plus community facilities. These 
are at 2 locations in France, 12 locations in the United Kingdom, 
and at 3 classified locations. 
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The first one on page 3 of the book is Laon Airbase in Franee, it js 
a request for 130 units of family housing. 

There we have a gross requirement of 860 units, an availability of 
302 units, and a net deficiency of 558 units against which these 130 
units would apply and partially satisfy. 

As a matter of general comment for this base and the one that fol- 
lows, the housing situation, as you may know from your trips in 
France, is extremely critical not only for our troops but for the local 
population as well. There has been no new housing on any large 
scale built in the country for several years. 

Senator Stennis. Well, General, what commodities are they now 
that you are going to use with reference to these in France? 

General Curtin. Well, I cannot answer that specifically, Mr. Chair. 
man. Maybe I could give you a little—— 

. aaa Srennis. Anyway, it is those we have in great surplus 
ere? 

General Curtin. They are surplus commodities, yes, sir; and what 
we are hoping is that working through the Department of Agricul- 
ture and through the State Department we may get any surplus funds, 
that are generated by the sale of these surplus commodities, earmarked 
for this family housing to be constructed in these countries. 

Senator Stennis. Let me ask you a specific question right there? 

General Curtin. Yes, sir. 

Senator Stennis. We do not want any of them wasted, but they are 
in existence and something is going to be done with them. Why did 
they cut you back on the number of houses you needed? You asked 
for more than this. Why couldn’t you go on and at least have what 
you need if the commodities are available, and I assume they are? 

General Curtin. Well, that is a part of the problem, sir. The ex- 
tent to which the surplus commodity funds would be available and 
applicable to this program is an unresolved question at this time. , 

enator SrenNis. Is it unresolved—you do not lack statutory 
authority, do you? 

General Curtin. I do not believe—no, sir; we do not lack any statu- 
tory authority. 

Senator Stennis. You have authority here? 

General Curtin. It is just a question of the funds being generated 
by the Government level agreements and the transactions 

Senator Srennis. Wait a minute. Is it because the country does 
not want to absorb any more or take any more this way, like France, 
or is it because the State Department will not approve of your using 
more? You may not know about that. 

General Curtrn. I man answer this is a general way, sir, that the 
State Department and the Department of Agriculture have assisted 
us in all cases, at least to my knowledge, to the greatest extent. 

Generally, the reluctance is on the part of the recipient country on 
the other end. 

Senator Stennis. Well, can’t you answer specifically as to these 
items here now as to what was it that held these down in France, 
was it that France did not want to absorb any more of these commodi- 
ties under this system or did the State Department or the Department 
of Defense curtail it ? 
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General Curtin. Well, I would answer it this way, sir, that it has 
been a curtailment really within the Department of Defense in keeping 
with the anticipated availability of these currencies. 

Authorization for a total of 1,185 surplus commodity family housing 
units were requested for bases in France. OSD approved 300 units 
for inclusion in the fiscal year 60 MCAP. This figure was based on 
the maximum amount of French currency, available through the sur- 
plus commodity program, that could be made available for - Air Force 
family housing i in France. 

As I have tried to indicate, perhaps poorly, it is relatively uncer- 
tain as your project through the years how much of this currency 
will be available for this purpose. 

We come to this committee and seek scailieniaeiiioen to devote the 
currencies that do become available to this purpose when and if they 
become available. 

Therefore, instead of authorizing a large increment of the housing 
for which funds may not become available, it has been considered 
more prudent to go along in relatively conservative increments. 

Senator STENNIs. Just aminute. There is no reason why this should 
not be an open session, is there, all this about the housing? 

General Dreyer. We have three classified sites here in this listing, 
sir, but we can cover this in open session, if it is satisfactory. 

Senator Stennis. Let us make it an open session from the time we 
started with the green book. 

I want to know, I am not trying to criticize any department or 
anyone, but these programs, you have this need there, it is not going 
to require dollars to meet those needs, we have a commodity here 
that is in excess, we are willing to use it to authorize the use of it, 
why hasn’t it been used more, that is the question. If you do not 
know, just say you do not know. 

General Curtin. Well, I do not know except to this extent, sir. 

The availability of commodities in the excess of the program that 
we have before us has not been indicated to the Department of Defense, 
tomy knowledge. In other words, our program that we are pr ojecting 
here, we hope, is in keeping with the commodities that we can antici- 
pate ‘might be sold over the next few years. 

Senator Stennis. Mr. Ferry, could you shed any light on that 
subject and the question I asked the general ? 

Mr. Ferry. It is a rather difficult question for me to express myself 
properly upon because I have relative unfamiliarity, but when surplus 
commodities are sold in Europe through the surplus commodity ex- 
change, it cuts into the normal sale of commodities that are sold in 
the commercial market. 

The Department of Agriculture has been reluctant to push the sale 
of surplus commodities because of its impact upon the normal com- 
mercial transactions on commodities. 

Senator Stennis. It disturbs the markets. 

Mr. Ferry. It disturbs the markets, and only in cases where there 
is no possibility of selling through regular commercial channels have 
they been willing to dispose of these surpluses through the commodity 
surplus. 

The answer to it is that we have not been able to generate as much 
commodity surplus money as we could have used. 
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Senator Srennis. Is it the Department of Agriculture that takes 
that position, or is it the Department of State? 

Mr. Ferry. Is is the Department of Agriculture, sir, and I think it 
also has impact through diplomatic relations with the Department of 
State. Fundamentally, it is the Department of Agriculture. 

Senator Stennis. I do not propose that we run over anybody in 
France or anywhere else, and they have their problems, I am sure. 

Is there anything else on that subject, Mr. Ferry? 

Mr. Ferry. I would say if we were to get the authorization from 
this committee and from the House to construct these, this number 
of houses that we are asking for, that it would give us a great lever 
to put pressure upon Agriculture and State to produce this amount 
of Finds for us in these amounts. 

Senator Srenwnis. All right. Why not get authority here to build 
230 or 330 family housing units? You testified you need about 500, 
I believe ? 

General Curtin. Yes,sir. The deficiency is 558, sir. 

Mr. Ferry. In the judgment of the Department of Defense review 
officials they thought that we were being extravagant in our requests, 
It is a question of judgment, sir. This is not a hard and fast thing 
as to how many houses you can actually say we must have, but in their 
judgment in comparison to ours, they thought we were being excessive, 

Senator Stennis. As to need ? 

Mr. Ferry. As to need. 

Senator Stennis. General, is there anything else you want to say, 
or that you wish to say ? 

General Curtin. No, sir; except to add to Mr. Ferry’s statement, 
that in addition to the comment that the computation of housing 
requirements, particularly 2 years in advance, is not a precise science. 
I still would like to focus the attention of this committee on the fact 
that I do feel that there has been an honest effort to keep this pro- 
gram somewhat in line with funds that we might expect the surplus 
commodity program to generate. 

Again, this is a matter of opinion. 

Senator Srennis. And it goes down to the point of what the coun- 
try is willing to absorb through this channel. 

General Curtin. An estimate of that; yes, sir. 

Senator Stennis. You get some information somewhere as to what 
you think they will take? 

General Curtin. Well, it is an extremely devious route to get 
accurate information on this. 

Senator Stennis. All right. Goto your next item here. 

Senator Cannon. Mr. Chairman, I have a question. 

Senator Stennis. All right. 

Senator Cannon. General, is there any limitation on the cost that 
you can pay per unit under this type of housing ? 

Mr. Ferry. Yes, sir. 

General Curtin. I know of no legislative limitation. We nor- 
mally apply, or try to apply, to both this and the other programs 
the general restrictions that are applicable to our appropriated fund 
housing, both as to space and dollar costs. I can doublecheck that. 

Is there any legislative or statutory 

Mr. Ferry. No statutory, but there are Department of Defense 
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regulations which limit the amount of money which can be spent 
on any housing. 

Senator Cannon. Why in the world is the cost so high under this 
articular installation, for example, $21,000 a unit for two- to four- 
edroom housing? What kind of a house are you building at that 

figure ? 
adel Curtin. Well, the cost of housing in France for a reason 
that I cannot perhaps fully explain is extremely high. 

There is very little housing built, at least to our standards, on the 
local market, and the cost index in some of these remote sites runs, I 
would guess, of the magnitude of 1.2 times that which we would 
experience here in the States. 

These houses here would probably be an average of something of 
the order of 1,400 square feet net. They are certainly not pretentious. 
It has always been our experience in the prior increments of this 
program that the cost is just about this sort of magnitude. 

Mr. Ferry. The British costs are lower, sir. 

Senator Cannon. Decidedly lower. 

General Curtin. We have been running about $10,000 a unit for 
a somewhat smaller house in England. Then, as we started to build 
a larger house to take care of the more senior personnel, it has been 
running about $13,500. The philosophy of development in England 
was first to take care of the sirmen and then later the officers. 


PHALSBOURG AIR BASE, FRANCE 


Senator Stennis. All right, next item. 

General Curtin. The next one is Phalsbourg Air Base, agair. in 
France, a requirement for a request for authorization of 170 units, with 
a requirement of 768 and a net deficiency of 492. 

Senator Stennis. What page are you on? 

General Curtin. I am on page 4. 

The situation here is essentially the same that is common through- 
out our airbase structure in France. 

Senator Stennis. This utility item, you paid for that with your sur- 
plus commodities, too, or was that a dollar matter ? 

General Curtin. No, sir. The utilities will be in this case a surplus 
commodity support. 

Senator Stennis. All right. 

General Curtin. In some cases we have to provide slight dollar 
augmentations. 


ALCONBURY RAF STATION, ENGLAND 


Senator Stennis. Allright. The next item. 

General Curtin. The next item now, and we are now switching to 
the program in the United Kingdom, the first station, on page 5, is 
RAF Station, Alconbury, 203 units. 

The deficiency there is 433 after we take into account the existing and 
programed housing, which was accomplished under prior programs. 

Alconbury itself is located in a farming district in England. Our 
personnel are presently occupying or trying to occupy large numbers 
of extremely inadequate houses. In some cases a small village might 
have as high as 75 percent of its total families, American families. 
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This is somewhat to the distress, I might say, of the local English 
population. 

In addition to that, we have the problem of getting our people nearer 
the base for operational requirements. 

Senator Stennis. Next item. 

General Curtin. The next item is a school, elementary school, in 
the community support category also, for RAF Station, Alconbury. 

This will provide a 135-pupil school to take care of the combined 
student population of Alconbury and Molesworth. Molesworth is an- 
other station being used by the U.S. Air Force and is a short distance 
from Alconbury. 

Alconbury-Molesworth are handled as a complex for family housing 
and student activities. As the families are concentrated at and 
near the base, they then have generated commissary, schools, and other 
requirements as we might expect. 

We have a school there now, and this will be just added to the 
compound. 

Senator Stennis. Where do you get your teachers for those schools? 

General Curtin. They come from the States, or are service wives 
who are in the area, and are very high caliber teachers, generally. 

Senator Stennis. I saw some of them in Germany and I was ex- 
tremely well impressed. 

General Curtin. Yes. 


BENTWATERS-WOODBRIDGE RAF STATION COMPLEX 


Senator Stennis. All right, continue. 

General Currin. The next item is RAF Station, Bentwaters-Wood- 
bridge, 187 units of family housing. 

Bentwaters-Woodbridge, as you might guess from the hyphenated 
name, is also a combination of two stations that are near each other 
and are considered as an area. 

Here we have a deficiency of 448, and applying 187 against that 
deficiency. It is also in a rural farming area in England. 

Senator Stennis. What is Bentwaters, is that the name? 

General Curtin. That is the name of one of the stations. Wood- 
bridge is the name of another station, and they are very close to each 
other, Mr. Chairman. They are both fighter stations. 

Senator Stennis. What kind of titles do you have for these build- 
ings after you get them up ? 

General Curtin. Actually, the title, you might say, goes back to our 
base rights in the country. Under the agreement we have use of the 
bases as long as we are in the country. At the termination of our use, 
which has to be mutually agreed to, the title then reverts to the British 
Government under conditions of a mutually-agreed-to financial 
arrangement. 

Senator Stennis. All right, proceed. 

General Curtin. On page 8, at Bentwaters, is what you might call 
a community facility. It is called family housing dwelling in-transit. 
Because of the remoteness of this particular complex, Bentwaters and 
Woodbridge, and the distance to nearby hotels and the difficulty to 
commute, and lack of commercial transportation in the area, extreme 
hardships have been worked on our people who are either leaving or 
arriving at the base. We are hoping, under this program, to be able 
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to provide a facility for the families when they arrive, so that they 
can be taken care of under the same conditions when they leave. 

It is extremely difficult because in arriving in En tend you do not 
have your own car, and your car is also taken away from you 2 weeks 
before you go. Both of these are times when you need it the most. So 
it is just really a question of trying to take care of these people without 
undue hardship, particularly where they have children. 

Senator Stennis. All right. Suppose you give your requirement 
and then your request, and I do not think you have to go into so much 
detail on this. 

General Curtin. All right, sir. 

Senator Stennis. The next item. 

General Curtin. The next item is an elementary school at Bent- 
waters. This would take care of about 218 students, and it is related 
again to the buildup of the family housing in the Bentwaters-Wood- 
bridge area. 

Senator Stennis. Additional facilities? 

General Curtin. Yes, sir. 


RAF STATION BENTWATERS 


Senator Stennis. Allright. Next item. 

General Curtin. The next item is an exchange sales store in Bent- 
waters. This again is tied into the family housing, and the fact that 
the communities are so far away. 

At the present time, the sales store there is in a couple of quonset 
huts which cannot be expanded and they are entirely inadequate. It 
is one of these items which is really associated with and generated by 
the concentration of the families in this area. 

Senator Stennis. All right. 

I see where you are going to get a theater, too ? 

General Curtin. Yes, sir. 

Senator Stennis. Allright. Next item. 

General Curtin. The theater at Bentwaters has been—was an old 
World War IT building, in fact, I think prior to World War LI. 
It has no expansion capability and can only show the older films. 

Senator Srennis. You have a unit cost of $18.50. What is that, 
per square foot ? 

General Curtin. Yes, sir. That is the per square foot costs for a 
theater. This is to be a rather high structure, as you know, and this 
is a very reasonable cost compared to what it would cost to build in 
the States a comparable facility. 





BURDEROP PARK HOSPITAL, UNITED KINGDOM 


Senator Srennis. All right. Next item. 

General Curtin. The next item is Burderop Park, which is a hos- 
pital—it is an area hospital in England. 

This is family housing of 152 units against a deficiency of 198 
units. 

Senator Srennis. Well, you are going to get about all you can use 
there. 

General Curtin. Very close to it. It has a very small requirement, 
as you can see. The total requirement is only 218. There are 20 
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sets available of previous programed surplus commodity, and it js 
also in a, remote area centrally located to serve several bases. 

Senator Stennis. Do you have some American nurses over there? 

General Curtin. Yes, sir. 

Senator Stennis. Are they being included in this plan? 

General Curtin. Not as far as the family housing unless they 
happen to be married. 

enator Stennis. I mean is there any housing for them? How 
do they make it ? 

General Curtin. Yes, sir. 

Colonel Jackson. Sir, in the program which we just considered as 
part of the regular program, Mr. Chairman, there is a 40-nurse offi- 
cers’ quarters. 

Senator Srennis. Only one—40? 

Colonel Jackson. For 40. 

Senator Stennis. Where, here? I remember only one in the whole 
book. 

Colonel Jackson. That was at Burderop Park. 

Senator Stennis. All right. I just happened to hit it. I did not 
remember where it was. Well, you are using appropriated dollars for 
that ? 

Colonel Jackson. Yes, sir. 

General Curtin. Yes; that would not come under the governmental 
level agreement. It only provides for family housing and community 
support. 

Colonel Jackson. I correct that; there are 24 instead of 40. 

Senator Stennis. All right, proceed. 

General Curtrn. On page 13 is a dependents school, again in sup- 
port of the family housing. That should read 111 students instead 
of 180. 

Senator Stennis. Well, are you going to have $151,000 to take care 
of 111 students? 

General Curtin. Yes, sir. This will provide classrooms and ad- 
ministrative building, and of course the heating plant. Over there the 
school complex is generally built on a cellular basis with covered 
walks and so on between. 

Senator Stennis. All right; let us move along. 

General Curtin. All right, sir. 

Burderop Park, a chapel, again following the pattern of rounding 
out our facilities. 


CROUGHTON RAF STATION, UNITED KINGDOM 


Senator Stennis. Yes. Next item. 

General Curtin. RAF Station, Croughton, 31 sets of family hous- 
ing against a requirement of 52—I mean 152. There are 51—— 

Senator Stennis. $11,000 apiece ? 

General Curtin. Yes, sir; roughly. 


m 


co 


al 


st 


it is 
rere? 


they 
How 


vhole 


d not 
rs for 


ental 
unity 


| Sup- 
stead 


B Care 


d ad- 
re the 
vered 


nding 
f 


hous- 


MILITARY CONSTRUCTION AUTHORIZATION 597 


GREENHAM COMMON RAF STATION, UNITED 
KINGDOM 


Senator Stennis. Allright. Next item. 

General Curtin. Greenham Common has programed 135 sets of 
family housing against a deficiency of 186. Gisstham Common is a 
SAC oversea base. 

This will provide for 80 percent of the people that are authorized 

uarters being on or near the base. This is the general rule that is 
applied in the United Kingdom for the operating bases. 


HIGH WYCOMBE RAF STATION , UNITED KINGDOM 


Senator Stennis. The next item. 

General Curtin. The next item is RAF Station, High Wycombe, 
136 sets of family quarters against a deficiency of 231. 

There are 159 sets either in the inventory or being constructed. 


LAKENHEATH-MILDENHALL AREA, UNITED KINGDOM 


Senator Stennis. Next item. 

General Curtin. The next item is on page 18, Lakenheath-Milden- 
hall, again another area complex in which community support, 
schools, and theaters are used jointly. 

Here is an item for 468 sets of quarters against a deficiency of 634. 
These are also two of the major operating bases in this area for the 
Strategic Air Command. 

Senator Stennis. All right. Unless we stop you, go ahead. 

General Curtin. The next item is at Lakenheath which is a hos- 
pital, a 150-bed hospital. I call attention to the fact that this is the 
largest item in this program unit costwise, as well as total dollars, 
about $3.6 million. 

This has quite a history to it. At the present time and until the 
end of this year we were using the Wimpole Park estate. This is 
a private estate being used as a hospital. We have to evacuate Wim- 
pole Park toward the end of this year. The Wimpole Park facility 
serves the East Anglia area as an area hospital. It serves about 15 
or more instalations in this area. 

There are no other hospitals except a small one at Sculthorpe about 
40 miles away, one at South Ruislip, 80 miles away, and then the 
Burderop Park one, we previously mentioned, about 140 miles away. 

This is an extremely critical item if we are going to provide proper 
medical support in this large and important area. 

We are hoping that again we can get this item under the surplus 
commodity program as opposed to appropriated funds. 

Senator Stennis. All right. 

Now, as I understand it, you have a program going over there now 
and it is to absorb what is estimated to be available in the 1959 fiscal 
year period ? 

General Curtin. That is correct, sir. 

Senator Stennis. These authorizations are expected to mature and 
start on into the 1960 
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General Curtin. We are hoping that in light of these authoriza- 
tions, if the Congress passes them, that we can then start actions and 
exert pressures to try to get the necessary funds generated to imple- 
ment the program. 

Senator Stennis. Then you will set up a priority system over there 
as to which one you build first ? 

General Curtin. That is correct, sir. 


RAF STATION, RUISLIP (WEST), ENGLAND 


Senator Stennis. All right, proceed. 

General Curtiy. RAF Station, Ruislip, this is West Ruislip, and 
that is a chapel; this is a chapel to serve the headquarters area which 
is at South Ruislip, and involves four stations. 

At the present time there are only improvised chapel facilities in 
this area. This has been an item that we have been trying to get 
built under appropriated funds for some time. 

There is a definite need. 

Senator Stennis. What is the chapel used for besides just religious 
services ? 

General Curtin. Religious education and family meetings. This 
will include a chapel wing. 

Senator Stennis. I beg pardon? 

General Curtin. This will include an educational wing to the 
chapel. 

Senator Stennis. You mean they have some church social activities 
there? 

General Curtin. Yes, sir. 

Senator Stennis. Is there room for that? 

General Curtin. And meeting; yes, sir. The big thing which has 
been strange to me is that, while I was in England, I always went to 
the local church in England. There are a lot of our people, however, 
who prefer to be with Americans. The chapel facilities that are avail- 
able are on an improvised basis and are extremely overcrowded. On 
most occasions they can only handle about 70 to 80 percent of the 
people who show up for each service. This has been a requirement 
of long standing, Mr. Chairman. 


SCULTHORPE RAF STATION, ENGLAND 


Senator Stennis. Yes. All right, next item. 

General Curtin. Sculthorpe RAF Station is 61 units of family 
housing against a deficiency of 561. 

Here we have 325 sets of private quarters, and we also have addi- 
tional adequate quarters in the community to help us meet our re- 
quirement. Therefore, the requirement here is not as high as in 
other areas. 

Senator Stennis. Relatively your utilities are higher there, are 
they not? 

General Curtin. I had not noticed that, Mr. Chairman. 

Mr. Ferry. You mean the costs? 

Senator Srennis. This $244,000. You had $671,000 for the 
primary item. 
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General Curtin. I notice you are right in that, sir. I just cannot 
explain that right off. 

Senator Stennis. Well, it is so much out of line with what you 
have been having, I donot know what it means. 

General Curtin. I do not know—I am sorry, Mr. Chairman, I can- 
not give you an answer. 

Senator Stennis. You had better send us something on that. It 
is over a third. [See Welford RAF Station, that follows. ] 

General Curtin. Yes, sir. That escaped my observation. I agree 
with you that it appears to be out of line. 

Senator Stennis. All right. Next item. 

General Curtin. The next item is a chapel education wing at 
Sculthorpe, again to go with the family housing here. 

Senator Stennis. All right. Next item. 

General Curtin. Sculthorpe, a commissary. This again supports 
the family housing. It is 4,800 square feet. 

Senator Srennis. I know you want to get a meat market over 
there. [Laughter. | 

General Curtin. They have very good meat in England, Mr. Chair- 
man. 

Senator Stennis. All right, next item. 

General Curtin. The next item is at Sculthorpe, a school, a 130- 
student school. That is also again associated with bringing in the 
families to this area. 

One of the problems is—these schools following along after the 
housing may seem questionable. However, because of the extreme 
time required to travel over the highways from one location to an- 
other in England as compared to this country, it is not uncommon, 
or wasn’t a few years back, for young children in the early elementary 
grades to have to travel an hour, an hour and fifteen minutes, each 
way back and forth to school. This is, to my mind, a little too much 
to ask of the little kids, for the older ones it 1s another thing. 

Senator Srennis. Well, I remember once when I was in England 
they told us that the town that supported a military installation there, 
had over 100,000 people in it with only one theater, and that was not 
a large theater, which showed the limitations on that type of social 
life. It certainly could not absorb them. 

General Curtin. Well, the big social life, of course, is in the pubs in 
England. 

Senator Stennis. Yes. All right. 

General Curtin. The next item on page 26, Mr. Chairman, is at 
Sculthorpe RAF Station and again is a theater, 9,275 square feet at an 
estimated cost of $207,000. The present building there is a World War 
II building of nissen huts, which is completely inadequate. We are 
hoping to replace it with this 500-seat theater. 

Benator Stennis. All right. Do you know whether you would have 
any English children which would come? To what extent would they 
be — to come? 

yeneral Curtin. No, sir; they are not permitted to come unless the 
theater be used for some special occasion sponsored by the base. As a 
general rule, the films are shown under the auspices of the Motion Pic- 
ture Service, and only for military personnel. 

Senator Stennis. Allright; I only wanted to know. 

General Curtin. Yes, sir. 
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WELFORD RAF STATION, UNITED KINGDOM 


Senator Stennis. What is your next one? 

General Curtin. The next one is Welford Station, family housing, 
31 units against a deficiency of 44. Again this is a relatively small 
station, very remote, actually south of Greenham Common. 

Senator Stennis. Again there are very high utilities there. 

General Curtin. Yes, sir. 

Well, I know Welford a little bit and I suspect that, although I do 
not have the precise answer, this is in connection with extremely 
difficult terrain at Welford. I can supply that for the record if you 
would like. 

Senator Stennis. All right, let us have a special report on that. 

(The information referred to follows :) 

The lump-sum cost indicated for utilities in surplus commodity family housing 
projects at Sculthorpe, Welford, and Sandbag includes, in addition to actual 
utility systems, all site development costs, i.e., roads, curb and gutter, sidewalks, 
parking areas, street lighting, and site preparation. An average estimated cost of 
$4,000 per unit is used for projects in the United Kingdom and $6,250 per unit in 


the Sandbag area. These are maximum figures which will be revised based on 
actual site conditions. 


WETHERSFIELD RAF STATION 


Senator Stennis. Next item. 

General Currin. The next item is a school at Wethersfield. We 
have a deficiency here of about 200 pupils. We are hoping to provide 
for that deficiency. Actually it says 180. It should be corrected to 
read 200 for this particular project, Mr. Chairman. 

Senator Stennis. Allright. Next item? 

General Curtin. The next item is also at Wethersfield, a recreation 
workshop. Wethersfield is extremely remote. This is 2,800 square 
feet. It isa facility, as the name implies, a hobby shop, auto hobby 
shop, for the men on base. 

Senator Stennis. Yes. Next item. 

General Curtiry. RAF Station Wethersfield, an exchange store. 
Again the problem of providing post exchange facilities. These are 
now housed in Nissen huts. Most of these stations have post exchange 
facilities built up on that basis. 

Senator Srennis. Next item. 

General Curtin. Wethersfield again. 

Senator Srennis. Family housing? 

General Currin. This is the same at Bentwaters, Mr. Chairman, 
a facility to take care of the families that are coming to and leaving 
this very remote base. 


WOODBRIDGE RAF STATION, UNITED KINGDOM 


Senator Srennis. Allright. Next item. 

General Curtin. The next item is Woodbridge, an exchange sales 
store. It is also connected with the family housing, 6,300 square feet, 
$120,000. 

The problem is very similar to the other stations with no local 
communities to which the people can go. 

Senator Stennis. All right; your next item. 
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General Currin. At Woodbridge a recreation work shop similar 
to the one we had at Wethersfield except in this case it 1s photo- 
graphic hobby shop, darkrooms, and studio areas. Again because of 
the remote location of the base it is required to give the men some 
onbase activities. 

(At this point the committee went into executive session, and upon 
the completion of such executive session, went into open session.) 

Senator Srennis. We filed a report last year, even though you 
decreased your requirement for military personnel by 30,000, I think 
nevertheless your school population was increased or your dependent 
population was increased. 

General Curtin. This has been a growing problem, but as near 
as I can find out, Mr. Chairman, it is not one peculiar to the military. 
It is happening right through the communities of this country today. 

On recent visits to some of our bases, and talking with the local 
school officials, I see they are faced with the same problem of how 
to handle the growing numbers of children particularly of the high 
school age. Then there seems to be a new crop of elementary school- 
children coming along also. 

Senator Stennis. Now, gentlemen, about the family housing units; 
I do not know how much in detail you want to present these. I want 
you to have all the chances that you wish to present them. 

I do not know whether any of them will be approved or not or 
whether all of them will be approved. 

Do you have a suggestion ¢ 

General Curtin. May I have just a brief comment on these, Mr. 
Chairman ? 

I would like to comment a bit about family housing and its im- 
portance to the Air Force. 

First, I think sometimes we overlook, particularly at the operational 
bases, the importance of having the housing on or near the base, near 
to the operational mission. This, I would say, has been foremost in 
the minds of the Department in sponsoring additional title VIII and 
other housing. It is really a question of how can we get our job done 
without it. 

The second point is that a particular problem exists in the United 
States at the more isolated stations where there is little or no com- 
munity support to take care of the families. Then the third one is, 
perhaps, a little more humanitarian. It is just giving our people, 
parvomerty the junior officers and lower grade airmen, a chance to 
re some adequate facilities, reasonably adequate facilities, for their 

amilies. 

Over the last 6 months I have made several trips looking into the 
family housing situation, and Colonel Lucas, who was with me, has 
done considerably more than I. Maybe I am a little soft, but it 
sure discourages me sometimes to see the conditions in which some 
of our people are living. 

I just make that as a comment, sir, and I hope that the committee 
can focus particularly on the operational aspects of it as we go 
through these bases. 

Another thing of concern is that under present ground rules, as you 
know, we are only authorized to program housing for the officers and 
senior airmen. 
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We have a large group of other airmen in the Air Force who are 
married and have to shift pretty much for themselves. 

The officers and senior airmen, because of their status and pay can 
compete for housing, sometimes very favorably, on the local market, 
But this still leaves the other airmen with their lower salary and, 
unfortunately, sometimes again a larger family, with a pretty desper- 
ate problem when they try to compete in some of these very crowded 
areas. 

In dealing with the problem of the building up of communities to 
take care of our requirements, we have tried, and I think honestly 
tried, to consider that this is a joint venture more or less by bringing 
the communities into our confidence and trying to work with them. | 
honestly say that in no case that I personally examined, and I have 
looked into a lot of them, have I felt that we were taking away or 
competing—that is taking away from the local real estate interests 
any market or really competing with them. 

There is plenty of room for local interests to meet the requirements 
for housing for the remainder of our officers and senior airmen, that 
are not provided for under the ground rules, as well as these other air- 
men that I previously mentioned. 

In most cases I am also happy to say we have had from the com- 
munities a very good understanding, and there has been a lot of help 
given tous by them. 

Senator Stennis. This program is fairly well pooled by the com- 
munities in most instances, 1s it not ? 

General Curtin. Of course, you realize in the communities there 
are different interests, depending on which side of the fence you are 
on. We have tried to get the local officials, chambers of commerce, 
and other people to understand our problems, particularly the opera- 
tional aspects of it. All of the housing requirements that are in this 
program have been certified to by the field office director of the FHA. 
This is a requirement. 

In addition, I might mention two of the views which I have covered 
in my submitted statements here. Up until the time that the hous- 
ing is actually advertised, it goes through a continuing review in 
Mr. Ferry’s office, and in the office of the Secretary of Defense to make 
sure that the requirement remains valid while the project is being 
developed. 

Senator Stennis. General, I have had some inquiries, and others 
have had inquiries from various people in their States, professional 
men, contractors, etc.; they read about this prospective construc- 
tion and they find out, as it is reported to me, that before you even 
get a project authorized, you have already selected an architect, for 
instance. 

Who selects the architects? Do you do that or the FHA ? 

General Curttn. No, sir. The Air Force does through its major 
commands. The selection of architect-engineers is undertaken as 
soon as we are reasonably sure that we have a valid requirement. 

By that I mean it is approved by the Office of the Secretary of 
Defense, signed off by the Office, Secretary of the Air Force, and 
approved by the FHA as being a requirement. 

At that point we undertake design as rapidly as we can to try to 


determine the best place to site the facility, to get a better idea of 
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cost, and mainly so that when the construction is authorized by this 
committee we are able to go into the construction phase as rapidly 
as possible and get this housing that is badly needed. 

It also applies the philosophy that is generally applied to the mili- 
tary construction program as a whole. Here projects are undertaken 
for design early, prior to authorization, in the hope that we have a 
better estimate and better information when we come before the 
committees. This was shown in some of the testimony today and 
yesterday when various cost estimates were revised downward in 
many cases as a result of these design efforts. 

Senator Srennis. It is always the question of location with ref- 
erence to any appreciable building as to what it is going to cost. Bnt 
in this case it always costs virtually the same, that is the housing. 
You average through. 

General Curtin. That is correct, sir. 

So I would stress the time element and actually in some cases, as 
you are well aware, we have to acquire real estate for these programs. 
We need the jump that we can get in determining what is the best 
piece of real estate so that we can come up again before these com- 
mittees and clear it. This is to our advantage in getting the program 
down to read, so to speak. 

Senator Srennis. All right. Is there anything else you want to 
say now ¢ 

General Dreyer. Yes, sir. I would like permission to make certain 
changes, sir, in our title 4 or Capehart housing list, sir. 

On page 39 on line 4, Bunker Hill Air Force Base, Ind., now shows 
300 units. We would like to request that be increased to 400 units, 
sir. 

After line 18—— 

Senator Cannon. Which line was that? 

General Dreyer. After line 18, sir. 

Senator Cannon. The first one? 

General Dreyer. The first one was line 4, of the bill; I am sorry. 

After line 18 I would like to have entered Loring Air Force Base, 
Maine, 114 units; and after line 24, add Travis Air Force Base, Calif., 
600 units. 

General Curtin. Those changes, Mr. Chairman, have also been ap- 
os by the Office, Secretary of Defense, and the Bureau of the 

udget. 

Mr. Nease. Did you say Loring Air Base Base, General ? 

General Dreyer. Loring. 

Senator Srennis. Couldn’t you supply those changes to the clerk 
later ? 

General Dreyer. Yes, sir. 

Senator Stennis. Give them to him. You can change those figures 
ater. 

Gentlemen, we have had certain communications here. I suppose 
where there is a need, why, you gentlemen would support any Air 
Force base installation increase, I mean your testimony is that you 
have the need. 

I noticed here the House added Charleston Air Force Base, S.C., 
350 units. 

Do you know of a need there for that many ? 
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General Curtin. Yes, sir. 

At Charleston, the requirement is 2,260. We have at the present 
time, including 600 previous title VIII units, a total of 605. 

This requirement was previously approved by the FHA, and disap. 
proved by the Office of the Secretary of Defense and the Bureau of 
the Budget. 

Senator Srennis. In some kind of a formula that was applied it 
just fell out? 

General Curtis. Yes, sir. 

Senator Srennis. Not because it did not have merit but because it 
did not have priority ; is that correct ? 

General Curtin. I would say that is a fair statement, to my knowl- 
edge, Mr, Chairman, 

Senator Srennis. You talk about it being approved by the FHA. 
Have they disapproved any ? 

General Curtin. Yes, sir. 

Senator Stennis. Have they ever disapproved any that you ap- 
proved of ? 

General Curtin. Yes, sir. I cannot recall exactly. 

Senator Stennis. Under what circumstances ? 

General Curtin. Well, you see our requirements are valid from our 
viewpoint. The FHA, however, takes into account their knowledge of 
the local real estate market, building projects that are coming up, 
and so on, and they have reduced our projects in a few cases. I do not 
nna of any that they have disapproved outright. I can check that. 

No, sir. 

Senator Stennis. Do you know of any reason why—here is one that 
was increased, Glasgow Air Force Base, Mont., 300 units to 500 
units, 

General Curtin. Glasgow Air Force Base is, perhaps, the most iso- 
lated major installation the Air Force has in this country, Mr. Chair- 
man. The community and the Air Force are going to have an ex- 
tremely difficult problem at Glasgow. 

Senator Stennis. You had approved as high as 500 units then; is 
that right? 

General Curttn. Yes, sir. As I recall we did ask for—yes, sir, we 
asked for 500 units initially at Glasgow, Mr. Chairman. It was re- 
aucnd by the Office, Secretary of Defense, and the Bureau of the 

udget. 

Senator Srennis. What was the formula applied by the Secretary 
of Defense and the Bureau of the Budget ? 

General Curtin. The formula, to my understanding, was the 
formula explained to the committee by Mr. Bryant. At the present 
time his office is restricting on-base construction to a total of 75 
percent of the requirements for officers and senior airmen. I will just 
verify that; and at Glasgow we have this peculiar problem brought 
about by the combination of 

Senator Stennis. Pardon me, I am asking you a question. What 
was the formula they used ? 

General Curtin. The 75 percent formula. In other words, the 
Office, Secretary of Defense, under the present ground rules for an 
isolated base such as Glasgow, restricts us from building on-base in 
excess of 75 percent of our requirements. 
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Senator Stennis. All right. 

Was that applied across the board then ? 

General Curttn. To isolated stations; to stations that had reason- 
able community support a figure of 55 percent was applied, Mr. 
Chairman. 

Senator Stennis. If we pull Glasgow: up, there is just as much 
reason for pulling others up that were classified as isolated, is there 
not, or is there ? 

General Curtin. You are asking me an individual question, and I 
have to answer, yes, sir. I am sure that the Office, Secretary of 
Defense and the Bureau of the Budget might take a contrary view, but 
your rationale is correct. 

Senator Stennis. My point was is there reason or is there not reason 
to give Glasgow this preference treatment over other isolated spots? 

eneral Curtin. Except that in my view it is the most isolated, if 
that be proper phraseology, of any of the major stations we have, Mr. 
Chairman. 

Senator Stennis. Allright. I will put it this way, if I may: If you 
are going to pick one station to put above 75 percent, isolated station, 
what would you pick ? 

General Curtin. Glasgow. 

Senator Stennis. All right. [Laughter. | 

Where would you put Malmstrom ? 

General Curtrxy. Malmstrom, Mr. Chairman is in a slightly differ- 
ent category. We had asked for 560 units at Malmstrom. Our calcu- 
lated need is 1,730. We have 566 Wherry units onbase. We asked 
for 560, and our request was reduced to 400. 

We have—well, I will take that back—-we have Wherry units and 
150 units of title VIII going at Malmstrom. But the problem at 
Malmstrom is one of the community having its own problems of pro- 
viding housing for a growing community. It isa little different, 1 am 
trying to point out, than the one at Glasgow. 

They are extremely short of housing to take care of their local 
needs, if I am correctly informed and, therefore, we find ourselves in 
pretty much the same boat as the community. How do we get hous- 
ing for our people who have to live in the area? 

Senator Srennis. Well now, here is Schilling Air Force Base, 
Kans., 240 units; that was stricken out, and Perrin Air Force Base, 
Tex., 260 units were added. 

General Curtin. May I take Schilling first and comment on that, 
Mr. Chairman ? 

Senator Stennis. Yes. 

General Currin. Schilling, to my mind, is an extremely critical 
case if it is to remain stricken. 

We have a need there for 1,630 units. We only have at the present 
time 541. We were seeking authority for 240 units there. 

We have reviewed this matter with the Strategic Air Command. 
The command to which the base is assigned. You are aware of the 
missions there. The command has gone through its operational re- 
quirements and has stated a need for having 1,230 families on or near 
the base to provide for their missions. 

This does not mean on the base; it means on or near the base. This 
need would be provided by the 540 units on-base, and there are 410 
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sets of quarters nearby the base that they can use to partially offset 
the needs. 

The problem there is that there is no real rental real estate market, 
as we know it. Most of the facilities that are occupied in the com- 
munity are occupied on a shared facility basis. By that I mean you 
move in and take over a couple of rooms in a converted house, and 
you share the kitchen and in some cases the toilet facilities. 

Less than 5 percent of the new construction, and I think more con- 
servatively, perhaps 2 percent is for rental. Frequently our people 
find in this area that if you go in and are fortunate to get a rental 
it is only with the condition that you can rent until the contractor—. 

Senator Strnnis. Pardon me, we just have a little time. 

Do you recommend Schilling Air Force Base units, 240 of them, 
being put back in the bill ? 

General Curtin. Yes, sir. 

Senator Stennis. All right. 

What about Perrin Air Force Base, 260 units? 

General Curtin. Perrin? 

Senator Stennis. If we put those in we have to take out some like 
number somewhere else. Would you recommend that? 

General Curtin. I would like to dodge that one, Mr. Chairman. 

Senator Srennis. All right; you need not answer that one. 

Do you think that Perrin Air Force Base has preference here for 
260 units over others that were not included in the bill ? 

General Curtin. I am afraid I would have to honestly answer no, 
I don’t, sir. 

Senator Srennis. All right. That is what I want, an honest 
answer; that is what you said when you came in here, and I am sure 
you mean it. I do not want to embarrass you and ask you to pass on 
these cases, but you are the gentleman the Air Force selected. 

General Curtin. I am trying to be helpful. 

Senator Srennis. I know you are helpful. You are the gentleman 
selected to represent the Air Force on these. 

There is a classified location over here to increase from 333 units to 
343. Ido not know that we need to go into that. 

General Curtin. We previously covered that, Mr. Chairman. 

Senator Stennis. I beg pardon? 

_ General Curtin. We previously covered that in the closed session, 
sir. 

Senator Srennis. All right. That is the one you covered? 

General Curtin. Yes, sir. 

Senator Stennis. I remember. 

All right. Now I am not treating these housing items lightly, be- 
cause the total amountof the housing runs how much, Mr. Clerk? 

Mr. Ferry. 8,025, I think. 

Senator Srew: nis. Nearly $1 billion, $800 million odd, so it rivals the 
bill itself. But I did not think it was necessary for us to go through 
all of these, because they represent a formula that was applied by the 
Air Force first, and then a more microscopic formula was put on by 
the Department of Defense and the Bureau of the Budget; is that 
correct ? 

General Curtin. Yes, Mr. Chairman. In addition, the answers to 
your questions in terms of data and policies, I think, will explain that. 
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Senator Stennis, Yes. So we have gone down a further review and 
you have supplied the answers to that. 
~ J did not see, myself, any reason why we should take much detailed 

roof. 

Senator Cannon, what do you think about that? 

Senator Cannon. No, I do not think so. 

Senator Stennis. Is there anything special that any of you want 
to say about any of these matters, these conclusions? If there is, 
why, now is your chance to say it. 

General Dreyer. The importance that General Curtin attached to 
the family housing, sir, I think expresses the only special views that 
we would like to have in the record. 

Senator Srennis. Mr. Ferry, would you want to say anything 
about it ? 

Mr. Ferry. Only to this extent, sir, that the present title I housing 
law is going to be extended, we fully expect, for another year. It is 
dubious whether it may be extended beyond the additional year ahead, 
hence we are most anxious to get all these houses approved in this 
authorization so that we can get them built while the law is standing. 

Senator Srennis. Just point out some guidelines here then as to 
what you think of the future of this program, Mr. Ferry? You think 
it will be extended? Well, it expires this calendar year, does it not? 

Mr. Ferry. It expires the 30th of June, does it not? 

Senator Stennis. This will be extended for a year if we pass this 
bill. 

Mr. Ferry. No, sir, if you pass the housing bill, because that is 
what gives us the authority to build these houses. 

Senator Stennis. Well, I mean if we pass this bill with the houses 
in it. 

Mr. Ferry. That is right. 

Senator Stennis. That means approval of the program, and I as- 
sume that part is certainly included, and will certainly be included in 
the housing bill, so you might say for all practical purposes this ap- 
proves it for this year. Are you saying this would be the last year? 

Mr. Ferry. I am fearful this will be. I am hoping it won’t, but I 
am fearful that this will be the last year. 

Senator Stennis. You go back to the appropriated funds for hous- 


ing? 

Mr. Ferry. I am fearful that will be the result. I hope not. 

Senator Stennis. You remember the old days we used to appro- 
priate straight money. I thought that was the soundest program. 

Mr. Ferry. But we have got 53,000 houses built under this other 
thing, and we never would have had them built. 

Senator Stennis. You owe for them, too. 

Mr. Ferry. I owe on my house. 

Senator Stennis. You talk about a balanced budget, though, and 
you are misleading the people. We won’t argue this here. 

Is there anything else you can say on the merit of this now for the 
inclusion of these items? 

Mr. Ferry. Nothing other than to urge favorable consideration. 

Senator Cannon. I would like to ask one question. In view of your 
anticipation that this program might end in another year, I would 
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like to ask you if you think that might have colored your thinking at 
arriving at your requirements in these figures ? 

Mr. Ferry. No, Senator, it did not. We originally set up our pro- 
ram at the beginning of this program book here for some 21,000 
ouses, which, on review were scaled down to the figure that was 

originally shown in there of 8,025. 

rankly, the formulas were applied rigidly. The result of the rigid 
application of this formula cut us back to these 8,000-odd houses, so 
it is not a colorful thing, hoping for the best. 

General Dreyer. I am sure Mr. Ferry did not mean we are giving 
up all hope of an extension of title VIII, Capehart housing. I hope 
we do have a further extension of it, sir, and I am sure he does, 

Mr. Ferry. It would be most unfortunate if we do not get another 
year. 

: Senator Stennis. Well, you mean in addition to fiscal year 1960! 

Mr. Ferry. That is right. I think we need 2 years more to com- 
plete our program. 

Senator Stennis. How many more years do you think we need, 
General Dreyer ? 

General Dreyer. Well, sir, that all depends on how much success 
we have in getting our requirements, as we see them, through the 
various reviewing echelons. We could, I think, complete it in one 
more year if we had success in that area. 

Senator Stennis. Well, I think if the military would just make a 
real hard effort, everybody just tighten up on the traces, the Marine 
Corps, Army, Navy, Air Force, just save money wherever they could 
and cut out the duplication and cut out the extra programs and all, 
we would save enough money to build all the houses you need pretty 
soon; that is what I believe. 

Mr. Ferry. I wish I could agree with you, Senator, but from a 
fairly imtimate connection with it, I am unable to agree, sir, 
respectfully. 

Senator Srennis. Well, I think these missile programs demon- 
strate that. I think a great deal of it is due to the programs which 
have been started on an individual service basis rather than on a 
purely military basis, and these things just grow and grow, and that 
runs the bill up mighty fast. 

All right, we have some general provisions in this bill and we do 
not have time to take those up. 

Could you be back tomorrow ¢ 

General Dreyer. Yes, sir. 

Senator Srennis. Senator Cannon, what about you? 

Senator Cannon. I can make it. 

Senator Srennis. Supposing we meet at 10 o’clock. Is that all 
right with you gentlemen? Suppose we adjourn now and then be 
back tomorrow at 10 o’clock. 

(Whereupon, at 5:50 o’clock p.m., the subcommittee was recessed 
to reconvene at 10 a.m. the following day, Thursday, March 26, 1959.) 


MIL 


th 


at 


do 


ull 
be 


ed 


MILITARY CONSTRUCTION AUTHORIZATIONS, FISCAL 
YEAR 1960 


THURSDAY, MARCH 26, 1959 
U.S. SENATE, 


SUBCOMMITTEE ON Minirary CoNsTRUCTION 
OF THE CoMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met, pursuant to recess, at 10 a.m., in room 212, 
Senate Office Building. 

Present: Senators Smet (presiding), Cannon, and Engle. 

Also present: Harry Wingate, chief clerk, and Gordon A. Nease, of 
the committee staff. 

Senator Stennis. I will make a very brief statement and then I 
will recognize Senator Engle for a special matter that he has. 

We will continue today, members of the committee, with hearings 
on the military construction authorization bill for fiscal year 1960, 
beginning with title IV which relates to general provisions, 

We will then take up title V, the Reserve Forces facilities portion 
of the bill, beginning with the Army Reserve. 

As each new witness testifies, it will be appreciated if you will 
properly identify yourself for the benefit of the reporter. 

e will now proceed with consideration of title IV, the general 
provisions. I understand Mr. Allen Fore, from the Office of the As- 
sistant Secretary of Defense for Properties and Installations, will be 
the leadoff witness. 

Those that expect to testify here on these general provisions of 
the bill, is there anyone in addition to Mr. Fore ? 

Mr. Fore. Sir, Mr. Arrington is here. 

Senator Stennis. You gentlemen both stand and be sworn. 

Do you solemnly swear that your testimony in this hearing will be 
the truth, the whole truth and nothing but the truth, so help you God ? 

Mr. Fore. I do. 

Mr. Harvey. I do. 

Mr. Mayer. I do. 

Mr. Arrineton. I do. 

Senator Stennis. Senator Engle? 

Senator Eneie. Mr. Chairman, I was necessarily absent yesterday 
when we had up the housing for the Air Force, and I would like to 
request the permission of the Chair to submit some inquiries in writing 
to the Air Force witnesses with respect to Travis and Vandenberg. 

Senator Srennis. Very fine, Senator. Anything you want to go 
back into that was taken up when you were away, why we will be 
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very glad to do it. If you can handle it the way you suggest, why 
that will be fine. 

Senator Enote. I will try it this way in order to avoid that. 

Senator Srennis. All right, gentleman, Senator Engle’s questions 
will be handed to you and you will get them back as soon as you 
reasonably can, please. (See appendix II, p. 794.) 

Are you ready, Mr. Fore? Proceed. 


TESTIMONY OF ALLEN W. FORE, ACCOMPANIED BY HARLOW 
HARVEY, JR., ANDREW C. MAYER, AND JOHN H. ARRINGTON, 
OFFICE OF THE ASSISTANT SECRETARY FOR DEFENSE, PROP- 
ERTIES AND INSTALLATIONS 


Mr. Fore. Mr. Chairman, going right on down through the general 
provisions, secttion 401 is the normal] authorization language. That 
is on page 41. That is the normal authorization language that cites 
the appropriate authorization statutes, and is identical to that which 
appeared in last year’s bill. Section 402 isthesame way. It is merely 
the normal citation of the amounts of auhorization for each of the 
titles in the bill. Section 403 is identical to the corresponding section 
last year which gives authority to exceed cost estimates by 5 percent 
in the Zone of Interior and 10 percent overseas. 

Senator Stennis. Explain just what that means. That exceeding— 
is it that a project may exceed itself by 5 percent ? 

Mr. Fore. That’s right, sir. However, the total amount in the act 
itself cannot be be exceeded, of course. 

Senator Srennis. In the act? You mean for that particular proj- 
ect ? 

Mr. Fore. That’s right, not for that particular base. If a base has 
10 projects, 1 or more of those projects can exceed the estimate but you 
can’t exceed the base total by more than 5 percent. 

Senator Stennis. Let me get that in my mind now. Any line item 
may be exceeded by as much as 5 percent. 

Mr. Fore. Sir, it can be exceeded by more than 5 percent, but the 
total at the base at which the project is, cannot exceed more than 5 
percent. 

Senator Srennis. Any line item then may be exceeded by any 
amount ? 

Mr. Fore. Any amount. 

Senator Stennis. So long as the total excesses for that installation 
do not exceed 5 percent for the installation. 

Mr. Fore. That is exactly right. 

Senator Stennis. Do I understand by that that an item down for 
$1 million in a $40 million installation, that particular item could go 
up as much as, say, $2 million, provided it was kept within 5 percent 
of the total authorization ? 

Mr. Fore. Provided the total for the installation itself did not ex- 
ceed that. Now that is an extreme example, sir. There are practical 
measures of controlling that within the administration and apportion- 
ment of funds. 

Sentator Stennis. Does that mean the total authorized for that in- 
stallation in prior years as well as this bill ? 

Mr. Fore. No, sir. It pertains to this act alone. 
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Senator Stennis. This act alone? 

Mr. Fore. But of course this identical provision has appeared in 

rior acts. The only change, sir, in this provision and the correspond- 
ing provision in prior years is that this year the word “Alaska” has 
been written in because it is now a State, and it still means that in 
Alaska the projects can exceed by 10 percent as has been the case pre- 
viously. 

a Srennis. The fact that it is a State, that does not make 
any difference in your situation of needing this. 

Mr. Fore. It is just the wording, that is all. The conditions with 
regard to high costs in Alaska still prevail, of course, and it is for 
that reason that we want authority to exceed by 10 percent. 

Senator Stennis. We know the costs are high but the relative posi- 
tion would be the same. Why make it different in Alaska? 

Mr. Fore. Because in overseas, sir, we don’t have—when I say over- 
seas, Alaska is. not overseas but it is a remote area and in those areas 
we have not had, in many cases, construction experience to make in 
some cases estimates as precise as we can in the United States, and 
we have found it necessary in past instances to, therefore, have a 
greater flexibility, and 10 percent is what we customarily use. Alaska 
would have been included and has always been included before. 

Senator Stennis. Why not give us a report on what has been your 
experience in Alaska? 

Mr. Fore. I would be very glad to do that. 

Senator Stennis. Then we can put that down alongside the 10 
percent. 

Mr. Fore. We will do that. 

(The report requested is as follows :) 


DEPARTMENT OF DEFENSE CONSTRUCTION Cost EXPERIENCE IN ALASKA 


The cost of military construction in Alaska can be estimated very closely for 
those installations for which master plans have been developed and experience 
factors have been determined through continuing programs over a period of 
years. However, the cost of construction at remote locations in Alaska, such as 
Nike installations, White Alice communication sites, aircraft control and warn- 
ing radar stations, signal installations, and air defense detection installations, is 
difficult to predict accurately, and it has been found that a 10-percent flexibility 
is necessary. 

These remote locations are not served by normal transportation and communi- 
cation systems, and because of the lack of previous experience in these areas, 
there are many unkowns which make reasonably accurate cost estimating 
difficult. Unforeseen subgrade conditions at these remote locations could easily 
necessitate the removal of thousands of cubic yards of additional excavation 
in muskeg or permafrost areas, thus increasing the cost. 

Inclement weather in Alaska could easily result in an early freeze which 
would prevent transportation of critical construction materials by land, thereby 
necessitating airlift operations or delaying completion of construction until an- 
other construction season. 

Any of the above factors would result in an increase in the cost of con- 
struction above the estimates submitted to the Congress. For these reasons, 
a 403 should remain unchanged in the fiscal year 1960 military construction 


Senator Stennis. Next item ? 
Mr. Fore. Next item is section 404 which also corresponds to the 


equivalent section in last year’s act, and that is merely a citation of 
. . Vie 
the proper code which allows a requirement for auditing contracts 
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to be waived if necessary and if the President considers that it is 
necessary in overseasareas. = off 

Certain work as you know, sir, in foreign countries is done through 
government agencies there. 

Senator Srennis. Yes. 

Mr. Fore. And it can’t be administered. 

Senator Stennis. Well, now, is this an agreed plan that was worked 
out over the years; is that right ? 

Mr. Fore. That is correct. 

Senator Stennis. It is reflected now in this section 404. 

Mr. Fore. It is no different than in any of the previous acts of 
the last several years. 

Senator Stennis. Proceed. 

Mr. Fore. 405 is the normal section which requires that contracts 
under this act be awarded to the lowest responsible bidder. Now this 
is the same wording identical to that which was shown in the 1958 
act of Public Law 85-241. Itis exactly like that. 

It is not identical to the wording in last year’s act, Public Law 
85-685. The reason for that is that added to the wording last year 
was the requirement that all work be done by either the Corps of 
Engineers or the Bureau of Yards and Docks. That was a specific 
requirement. The delegation of work to the construction agencies 
within the Department of Defense is controlled by Department of 
Defense Directive 4270.5 and we felt that the specific designation of 
the construction agency was ambiguous and unnecessary and it is for 
that reason we have requested that the wording be made identical to 
that initially included in the 1958 act, which was the first year this 
provision was enacted. I believe it was added on by this committee, 

Senator StrenNis. Did the House adopt this language ? 

Mr. Fore. No, sir; they did not. The House, in their clean bill 
which they reported out, made the language the same as last year’s 
act, and did cite the Office of the Corps of Engineers and the Bureau 
of Yards and Docks as the construction agencies. 

ep nr Stennis. Is there anything else you want to say on that 
point 

Mr. Fore. No, sir. I think that is well understood, sir. 

Senator Stennis. Next item? 

Mr. Fore. 406 is the requirement which cites the customary rescis- 
sion provision which means that after 3 years, an unused authorization 
is dead. Section 406 also keeps alive certain specific projects which 
have not yet been done and which are still needed. If you would like, 
sir, I can give for the record a complete description of what each one 
is in detail. 

Senator Stennis. I wish you would. 

Mr. Fore. I will be glad to. The only difference that happened to 
this section in the House, and I know you want to be apprised of these, 
the House changed 406 only in that they added a subsection (i) which 
can be read for the record from the House clean bill which has the 
effect of protecting from rescission a previous authorization for a mili- 
tary hospital at Samp Jackson. That was the change. 

Senator Stennis. What isthe situationnow? We authorized a hos- 
pital down at Camp Jackson. You never even threatened to build it, 
did you ? 
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Mr. Fore. It was never constructed, for various reasons and circum- 
stances that prevented it and it has not yet been constructed and the 
House felt that they did not want that authorization to lapse, and so 
they have added it in as subsection (1). 

Senator Eneie. Mr. Chairman, may I comment there? 

Senator Stennis. Yes. 

Senator ENeie. Senator Thurmond has written a letter to the chair- 
man under date of March 25, 1959, of which I have a copy, and this 
is one of the matters referred to in the letter, and it is a matter which 
he discussed with me personally. He says that the hospital was not 
built because the Bureau of the Budget has been sitting on the money, 
and he asks to have the sustained language put in by the House which 
merely continues the prior authorization, 

It doesn’t add anything but it prevents the prior authorization 
from lapsing. May I ask one question ? 

Mr. Fore. Certainly, sir. 

Senator Enexe. Do you still regard this hospital as necessary ¢ 

Mr. Fort. May I ask General Seeman to respond? It is an Army 
project, Senator, and it is one which 

Senator Stennis. May we take up the individual items after we get 
through with these provisions, Senator Engle? We have accumu- 
lated quite a few of these requests, and I thought we would see how 
much there were and what categories they fell into. 

Mr. Fore. Very well, sir. 

Senator Enete. I will bring it up at that time. 

Senator Stennis. That hospital has been discussed many, many, 
many times. 

Mr. Fors. That is correct, Mr. Chairman. 

Senator Stennis. We are tabulating all those special requests, you 
see. 

Mr. Fore. Yes, sir. 

Senator Stennis. Is there anything further now, Mr. Fore? 

Mr. Fore. No, sir; not on 406; 407 is the next one and with your 
permission, Mr. Arringon will explain that provision. 

Senator Stennis. These other exceptions you made there in the bill, 
do you have any particular reason for those ? 

Mr. Fore. Oh, yes, indeed. There is a reason for each one. 

Senator Stennis. You haven’t given it? 

Mr. Fore. Not at all, but I have it in writing and I can present it for 
the record. 

Senator Stennis. I wish you would, because we need to know. 

Mr. Fore. Of course you do, and it has been tabulated here and I 
lave it. 

Senator Srennis. What is your general idea in making these 
exceptions ? 

Mr. Fore. Sir, as you know, we do not receive each year sufficient 
funds to proceed with everything that has previously been authorized. 
Therefore, necessarily certain of these authorizations do not get funded 
in the bill. 

Senator Srennis. Yes; but the general idea is just to keep the reec- 
ord clear and clear out all this, so if you want an exception made to the 
general rule, you will have to justify it. 
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Mr. Fore. Definitely so. These exceptions total a very small amount 
of money and they are only the residue of certain things which are 
very essential, and we feel that we cannot allow them to expire without 
another year going by to give us an added opportunity to get them 
built. 

Senator Stennis. Are you going to have appropriated funds for 
them? Some of them perhaps you already have appropriated funds 
for. 

Mr. Fore. No; we will have them in our funding program, sir. 

Senator Stennis. That is a very pertinent inquiry. You are going 
to have these items that you except in the bill, you are going to have 
them in the appropriation bill ? 

Mr. Fore. That was the criteria. 

Senator Stennis. Are they in there? 

Mr. Fore. Yes, sir. 

Senator Srennis. Now what about this Camp Jackson Hospital ? 

Mr. Fore. That has not been added to the funding program yet be- 
cause it was just a late add-in, and I can’t answer as to whether it will 
be in the funding program or not at this point. 

Senator Stennis. Who can answer that? 

Mr. Fore. I can say this: That is is not in there now. As to whether 
it will be added in later, I feel sure that that perhaps depends upon 
the final mortality of the item as it goes through the authorization 
process, and there again if you would like a specific response, I will 
have to call upon the Army to give it. 

Senator Stennis. We must have it. 

Mr. Fore. All right. 

Senator Stennis. That is a part of the picture. I don’t know that 
you can give it right now but we will want to know before we con- 
sider it. We have quite a few. 

Mr. Fore. May I add something on that project that is very per- 
tinent ? 

Senator Stennis. Go ahead. 

Mr. Fore. You see, that is a big money project. 

Senator Stennis. Yes. 

Mr. Fore. It was originally authorized, Mr. Chairman, at $5 mil- 
lion in Public Law 161, 84th Congress. Then it was later amended 
in Public Law 85-241 to $7.5 million. It was still not built due to 
fund inadequacies and various other reasons, then in the intervening 
time the estimate has risen until now it is in the order of magnitude 
of $10 million. 

So now in order to squeeze that item into the funding program it 
must displace a very substantial amount of other projects, $10 million. 

Now to answer just offhand that, “Yes, we will fund it,” I am 
afraid we can’t give you that information. It involves a great deal 
of adjustment in our funding program as now prepared. 

Senator Srennis. I don’t want to delay these general hearings 
here on one particular item at this time. We will fully go into that. 
I imagine General Seman will be ready to answer on that sometime 
soon. I don’t know what the subcommittee will do, gentlemen, but 
for my part I am not going to approve any more hospitals built on 
what I consider a lush basis, de luxe hospitals, until I have gotten 
more information on these matters than I have had before. I am not 
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just referring to Camp Jackson, but I think we are going overboard 
on hospitals just because it pertains to sick people. 

My approval will be on what I consider to be a fairly austere basis. 
All right, proceed on with your general provisions. 

Mr. Fore. Section 406 corresponds to the equivalent.section in last 
year’s act, No. 507, and continues in effect the established policy of 
repealing long-standing military construction authorizations that 
have not been used by the military departments. As a result, after 
July 1, 1960, only those authorizations, with certain specified excep- 
tions, which are contained in public laws enacted subsequent to Au- 
gust 31, 1957, would continue to be available. Under this section, 
unused authorization that has been in effect 3 years will be auto- 
matically rescinded. The reasons for exempting various projects from 
rescission are as follows: 

(1) and (2) These provisions exempt from rescission those projects 
which have been authorized in the general provisions of previous 
MCA acts, and those projects which have been started prior to July 
1, 1960, by obligation of funds for construction or for acquisition of 
land. 

(3) This $100 million authorization must be retained for guaran- 
teeing rentals on rental guaranty housing. This subsection is the 
same as previously included in Public Law 968, 84th Congress, Public 
Law 85-241, and Public Law 85-685. 

(4) This exempts unused authorization in the amount of $10 mil- 
lion for the development of the line of communications, France, the 
bulk of which is contemplated to be obligated during fiscal year 1960. 
Under section 507(5) of Public Law 85-685, the amount exempted 
for line of communications, France, was $30 million. 

(5) This exempts unused authorization in the amount of $6,439,000 
for the development of communications facilities originally scheduled 
for South America, but now planned for installation in Puerto Rico. 

(6) This exempts unused authorization for the construction of the 
Air Force Academy. 

(7) This exempts the authorization for projects covering con- 
struction of facilities at various locations. Due to revisions in plans, 
or site difficulties, the construction of these facilities has been delayed. 
Details covering each project are as follows: 

(a) This covers 114 units of family housing, $2,234,000, at Army 
Security Agency Site 23. 

(6) This covers a dependent school, $201,000, and a commissary, 
$168,000, at Army Security Agency Site 23. 

(c) This covers that portion of the authorization for development 
of LOC France, $5,617,000, that has been reprogramed from Ger- 
many to France, and depot facilities, $1,308,000, at Sandhofen, 
Wiesbaden, and Nahbollenbach, Germany. 

(dz) This covers the construction of the Panama sewage disposal 
system, $1,060,000, for Army, Navy, and Air Force installations at 
five locations in the Canal Zone. 

(e) This covers the final increment, $6,300,000, for construction 
at the Alternate Joint Communication Center. 

(f) This covers land acquisition and obstruction removal for flight 
clearance, $754,000, at Naval Air Station, Cecil Field, Fla. 
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(g) This covers impact range facilities, $700,000, in the Ocala 
National Forest for Naval Air Station, Jacksonville, Fla., as here- 
inafter itemized: 





Bombing and rocket -TON§ei. 60-2 ssi i tes $540, 000 
3 steel towers, 100 feet high, with bases_._._-_..._..-__.._--_-_--__- 30, 000 
Officer and crew quarters, 1,200 square feet__._.______.___--_______-_ 14, 000 
Ne nn ne nn nn edn enctiabteirsi ere manatee 80, 000 
Ree “SCERNUOI Ee haces een ee 20, 000 
16 miles fencing and warning signs.____-_____--_-_----__-_---------- 16, 000 

ak a hein emi ge relpigenghiotal 700, 000 


(A) This exempts from repeal the authorization for family housin 
at eight locations which was enacted by Public Law 85-685, but whie 
would otherwise be rescinded on July 1, 1959, by repeal of all of 
the acts cited in section 504 of Public Law 85-685. 

Section 407 is the next one and Mr. Arrington will give a brief of 
that. 

Mr. Arrincton. This would extend, Mr. Chairman, through fiscal 
year 1962 our tactical leasing authority and at the same time increase 
it from 5,000 to 7,500 units. We have been utilizing that authority 
at tactical installations such as Nike sites in order to avoid construc- 
tion of permanent housing wherever possible. 

Senator Srennis. Yes. 

Mr. Arrtneton. And in increasing it, we want to make some provi- 
sion to allow the Navy and also the Air Force to utilize this authority. 

Senator Stennis. What would they need it for ¢ 

Mr. Arrineton. The Air Force would need it for example at air- 
craft control and warning stations and also some fighter interceptor 
locations. 

Senator Stennis. Senator Engle, do you have any knowledge of 
these matters ? 

I thought maybe you had run it out in California. 

Senator Enertz. No. I ran across some of the problems connected 
with this over in Europe. 

F —— Srennis. I like the general idea. How has it worked so 
ar 

Mr. Arrtneton. It is working very well. The Army’s share of the 
presently authorized 5,000 units, I believe, amounts to some 4,850 
units, and I believe that has been virtually exhausted. 

; Senator Srennis. This has been used exclusively by the Army so 
ar. 

Mr. Arrineton. So far. There has been a small allocation to Air 
Force and to Navy. 

Senator Stennis. Let’s ask General Seeman right at this point how 
it has worked. 

General Szeman. Mr. Chairman, it is an excellent program. 

It has helped immeasurably in these remote stations or dispersed 
stations as indicated and the advantage of it is that it is an annual 
lease which you can terminate each year as you modernize and read- 
just your dispositions. 

Senator Stennis. These small installations, these A. C. & W. type, 
and Nike and others there, it seems to me that it is just commonsense. 

Mr. Arrrineton. Of course, this will not work at isolated localities, 
but the Army has found that many of their Nike sites are located 
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in populous areas, where the civilian rent level may be too high to 
permit the people to find rentals within their quarters allowances, and 
this permits us to block in leases on an annual basis as General Seeman 
has said. 

Senator STENNIS. What is that block in? 

Mr. Arrtneton. To lease a group of units. 

Senator Stennis. And you get es at a lower rate ? 

Mr. Arrtneton. No. We are authorized under this program to 
execute leases at an average rental I believe up to $150 a month. 

Senator Srennis. How has it compared with the statutory allow- 
ance for these quarters, quarters allowances ¢ 

Mr. ArrincTon. It has run above the average statutory allowance, 
but we are paying a little more, you might say, in order to avoid the 
necessity of building. 

Senator Stennis. How much is a little more percentagewise ? 

Mr. Arrineton. It has been running around $130 to $135 compared 
to your average quarters allowance of around $90. 

Senator Stennis. That is a 50-percent increase. Does it average 
through as much as a 50-percent increase ¢ 

Mr. Arrineton. So I understand, yes, sir. 

Senator Stennis. You are asking that this run through fiscal year 
1962? 

Mr. Arrineton. That is correct. 

Senator Stennis. And you want to increase from 5,000 to 7,500 the 
number of units? 

Mr. Arrtneton. That is correct. 

Senator Stennis. Do you want to say something further about it 
now, General Seeman, based on your experience with it? 

General Sreman. No, sir, I don’t believe there is anything addi- 
tional that we can add to it. It has been a very good program. 

Senator Stennis. All right. 

Next item. 

Mr. ArrrneTon. Section 408 would amend section 406 of Public 
Law 85-241 to exempt one additional category of family housing, that 
is rental guarantee housing, from the present requirement for inclu- 
sion in the annual MCA Act. The tactical leasing authority for ex- 
ample is already exempted from the line item requirement and we 
have a broad authority. Now under the rental guarantee program, 
Mr. Chairman, as you will recall, some years back we got a $100 
million authorization, and we have proceeded to develop projects in 
France, in French Moroccco, and in Spain under that $100 million 
authorization. 

It was quite successful and, of course, the main advantage of the 
rental guarantee program is that it involves a minimum liability 
im areas where the duration of the stay of our forces may be some- 
what uncertain. 

We would like a flexibility to use the rental guarantee program 
as a back stop in areas where we are not successful in developing 
projects under the surplus commodity program. 

For example, in Germany it ‘deren that we want to proceed 
with a sizable housing program, and the needs in Germany at the 
present time are very acute. It has not been possible to develop a 


surplus commodity program. The German deutschemark is so 
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strong that they can buy any commodities they want the same ag 
for dollars. The deutschemark is freely convertible. 

Senator Stennis. So they don’t have to—they can go out in the 
market. 

Mr. Arrrneton. Yes, sir. 

Senator Stennis. With their deutschemarks. All right, now you 
want this rental guarantee you say as a backstop against an alterna- 
tive you mean, is that right ? 

Mr. Arrtneton. Yes, sir. We give first priority to use of the sur- 
plus commodity program wherever feasible, and of course, we have 
run into various difficulties in implementing that program, as for 
example in Germany. 

Another example is in Great Britain, where we may possibly have 
to turn, to the rental guarantee program because of a growing short- 
age of sterling. Again the British pound has firmed up, and is 
approaching free convertibility, so that the British are increasingly 
less interested in Public Law 480 country to country commodity 
transactions. 

Senator Stennis. I have an idea you were not so well pleased with 

this rental guarantee program though as a whole, were you? 
Mr. Arrtneton. We thought it did a very good job, Mr. Chairman, 
in [pelt wr accommodations where we needed them rather rapidly 
and rather economically. The housing provided in France was some- 
what austere under the rental guarantee program, but it was a vast 
improvement over what our people had been living in on the French 
economy. 

Senator Enerr. Mr. Chairman, this is the program that I referred 
to when you were talking about the preceding section. I ran across 
this when I was over in Europe some years ago. 

Senator Srennis. Do you have any comment on this, Senator 
Engle? 

Senator Enere. I thought it was doing pretty well considering 
their difficulties over there, and they had great difficulties with 
housing, everybody, including the Air Force. 

Senator Srennis. I know some of these units that we had to buy 
our way out of didn’t work out very well, and it left a bad taste in 
my mouth. I think there is something over in the Appropriations 
Committee now about some of these, is that right ? 

Mr. Arrtneton. I believe only in two projects has there been a 
loss. I think one was a project built intended for partial use by 
personnel of the Orly Hospital. That is in France. 

Senator Stennis. Give me one good reason, assuming you are going 
to continue the program, why it should not be in the authorization 
line items? 

Mr. Arrtneton. Because frequently it is not possible for us to 
anticipate in advance just what or where we can and cannot develop 
commodity programs. I would like to mention that. the legislative 
history of the rental guarantee program requires that we clear with 
the Armed Services Committees any proposed projects prior to letting 
contacts. 

So you would still have that opportunity to review any specific 
proposed programs before we proceeded. 

Senator Srennts. Is that permanent law ? 
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Mr. Arrineron. Yes, sir. The $100 million authorization is con- 
tained in a previous general provision as an exception to the recission. 
Senator Srennis. All right, you propose then to dispense with the 
idea of line items but still have the concurrence of the committees, 
and therefore give the legislative a check? As to whether or not 
youshould proceed. Is that your proposal now ? 
" Mr. Arrrneton. Yes, sir. 

Senator Stennis. Do you have that written in this section? Is it 
clear that that will be the law if we adopt this section ? 

Mr. ArrineTon. It is not written into the statutory language, but 
it is in the legislative history of the rental guarantee authorization 
itself, and we have always complied with that. 

Senator Stennis. We want to nail it down. Why not just write it 
in here? 

Mr. Arrineton. All right, sir. 

Senator Srennis. Rewrite your section here and dispense with 
the line item but provide for the clearance. Now I know the adminis- 
tration is recommending the repeal of all of this clearance and it 
may put you in a bind in that respect. 

But if you will just give us the language if we see fit to use it 
we can use it or not. It won’t be your proposal, do you understand ? 

Mr. Arrineton. Yes, sir. 

Senator Srennis. The rewriting of this section you see with the 
provisions for clearance with the committee. 

Mr. Arrtneton. Another point, Mr. Chairman, in connection with 
the rental guarantee housing is that it is not truly military construc- 
tion as such. In other words, if our force level in the area remains 
stable so that there are tenants for the housing, we never have to pay 
any money for the construction. The people pay rents out of their 
housing allowances. 

Senator Stennis. It is military housing though. If you don’t have 
a military program over there, you would not have to have a hous- 
ing program. 

Mr. Te aneTon. That is true. This is in support of our military 
program. 

Senator Stennis. Anything else now on that section? 

Mr. Arrtnetron. No, sir. 

Senator Stennis. All right, next item, next section? 

Mr. Arrineron. On section 409 I would like to have Mr. Harvey 
speak, Mr. Chairman. 

Mr. Harvey. Senator, section 409 has to do with the inadequate 
quarters legislation. Public Law 241 of the 85th Congress authorized 
the military to make a determination that certain quarters were 
substandard and to operate them as rental 

Senator Stennis. Excuse me just 1 minute. Section 409, I have 
a memorandum here that the House has deleted this section. 

Mr. Harvey. That is correct, sir. 

Senator Stennis. And that you are not going to ask for it any 
further. 

Mr. Harvey. It was deleted at our request. 

Senator Srennis. So you want to strike it out here? 

Mr. Harvey. We would like to delete it here also, sir. 

Senator Stennis. Do you want to briefly state your reason? 
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Mr. Harvey. Yes. Since the proposed language contained in sec- 
tion 409 was developed, additional facts have come to light which 
will uire further study. To provide the time needed, we would 
like to delete the section this year and make a report on it next year, 

Senator Stennis. All right. 

Mr. Harvey. Since the program expires in 1961 we feel there is 
ample time. 

enator Stennis. Very well, Mr. Clerk, you will note that. You 
are not asking for it. 1 think you are entitled to make a record but 
that more or less ends it with our committee, I think. I remember 
the story about the colored boy on Beale Street in Memphis, Tenn., 
three or four of them going down the street. He met one of his 
friends and asked him to come on and go down with him and shoot 
some craps. He said he couldn’t go for three reasons. He said, 
“What are they?” He said, “The first reason is I don’t have any 
money.” ‘The first boy real quickly replied, “Well, you need not give 
the other reasons.” 

So if you don’t want it in the bill, that ends it with us and we will 
go on to the next one. 

Next section? 

Mr. Arrtnetron. Section 410 would amend the limitations on net 
floor areas on military family housing, which are contained in present 
legislation, to provide not more than 10 percent of the units built for 
company-grade officers may be four room units and may exceed 
present floor area limitations, which are 1,250 square feet, by an ad- 
ditional 150 square feet in order to allow space for the additional bed- 
room. This is necessary because families which are large enough to 
require four bedrooms also require additional space in living, dining 
room, and cooking areas. We had a similar provision last year with 
regard to enlisted quarters where the limitation was 1,080 square feet 
and we increased that. 

We find that the military families are continually having larger 
numbers of children, which requires more space. 

Senator Stennis. I don’t feel that I have any particular knowledge 
to pass on floor space and so forth. Will this change in any way 
your cost of the building, I mean your averages? 

Will it still average out within your present limitation ? 

Mr. Arrineton. It will not affect the cost, sir. We are not asking 
for a cost increase. 

Senator Stennis. This is just to give you more discretion in ad- 
justing to the size of your families, is that right ? 

Mr. Arrtneton. That is correct. 

Senator Stennis. That is the only point involved. 

Mr. Arrineton. That is correct, and there is a limitation of 10 
percent, so we feel that it can be absorbed. 

Senator Stennis. Ten percent of what ? 

Mr. Fore. By that we mean, sir, it applies only to 10 percent of 
the company grade housing we shall build in the future. 

Senator Stennis. All right, this is based on your experience now. 

Mr. Arrrneron. Yes, sir. 

Senator Srennis. If there is nothing further, proceed to the next 
section. You do have this applying you say now to enlisted men? 

Mr. Arrtneton. Yes, a similar provision was enacted last year. 


s 
maj 
is th 


N 
tok 
La\ 
mor 
sur 


gra 
str 
like 
< 
x 
you 


t 
4 


£01 


ac 


CO 


bs 


eC- 
ich 
uld 
ar, 


1 is 


but 
ber 
n., 
his 
00t 
id, 


ive 
rill 
net 
ant 
for 
ed 
id- 
- 
ng 
ith 
cet 


rer 


10 


of 


MILITARY CONSTRUCTION AUTHORIZATION 621 


Senator Stennis. And you want to apply it now up through 
majors ? 

Mr. Arrineron. Up through company grade officers, yes, sir. It 
is through captains. 

Senator Stennis. Next item? 

Mr. ArrineTon. Section 411 would provide that housing authorized 
to be built in foreign countries with appropriated funds under Public 
Law 85-685 for this present act may be built under the surplus com- 
modity program with foreign currencies generated by the sale of 
surplus commodities. 

here again is another step to give us flexibility in our foreign pro- 
grams. Where we have an authorization for appropriated fund con- 
struction, and we find we can get some foreign currencies, we would 
like to be able to substitute. 

Senator Stennis. How does that foreign currency come in now that 
you speak of? Would that be your counterpart funds? 

Mr. Arrtneton. No. These normally are generated by country-to- 
country sales under title I of Public Law 480. 

senator Stennis. That is another one of the laws pertaining to 
your surplus commodities ? 

Mr. Arrineron. Yes, sir. 

Senator Srennis. What did the House do with this section? 

Mr. Fore. It passed it. 

Senator Srennis. I think that appeals to me as being a sound 
provision. 

Mr. Fore. It will enable us to use commodity funds rather than 
our own hard money. 

Senator Stennis. Under this you would have appropriated funds 
or commodities or their currency, the currency of foreign countries. 

aa a Yes, sir; appropriated funds or their currencies 
actually. 

Senator Stennis. The other program would be separate, the surplus 
commodity program as such would be separate. 

Mr. ArrInGcTon. Yes, sir. 

Senator Srennis. All right, next item. 

Mr. Fore. The next one, Mr. Chairman, is section 412, which merely 
repeats the customary cost limitations on certain types of construction, 
barracks, warehouses, BOQ’s, and cold storage. 

Senator Stennis. Senator Engle, if I may call that to your special 
attention, I think that is an important section of the bill and it is 
a section to which this subcommittee over the years might have made 
some contribution. Have you reviewed these cost limitations here, 
unit cost limitations ? 

Mr. Fore. Yes, sir; we have. 

Senator Srennis. What change do you propose from last year’s 
aw ? 

Mr. Fore. These are identical to last year’s law. 

Senator Stennis. No change? 

Mr. Fore. They are very tight, they are extremely tight, but we 
are making our very utmost effort to live with them and we are rec- 
ommending no change. We join you in the wish to keep the cost on 
these items low, at a minimum level consistent with good construction 
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and suitable facilities, and we are endeavoring to do so, and that is 
what this section does. 

Senator Enetz. Mr. Chairman, may I inquire? Is there any tend- 
ency of these maximums to become he and sort of target figures? 

Mr. Fore. No, indeed. We have many, many of these projects, and 
the need to exceed these cost limitations is very definitely the excep- 
tion, and in most instances we have bids which are substantially below. 

Senator Enate. If you do have to exceed them, how do you get 
around it? 

Mr. Forr. We must have an examination of the bids and a study of 
each project which requires an exception, and we want to know why 
it is, and those instances are generally due to some—and there aren’t 
many—due to some peculiar foundation conditions where due to soil 
conditions you must set the building on piles, for example, rather than 
building it on grade. 

Senator Enere. I observe there is no per square foot target figure 
for ordinary housing, that is family housing as distinguished from 
bachelor quarters. 

Mr. Fore. That, sir, is covered by another statute which does limit 
it. 

Senator Eneir. Do you know what that figure is? 

Mr. Fore. Yes. There is a limitation on family housing. 

Senator Stennis. Per square foot? 

Mr. Arrtneton. No, by grade. There is a cost limitation by grade. 

Mr. Fore. Per house. 

Mr. Harvey. And there is also a limitation on floor area, net floor 
area, Sir. 

Senator Stennis. Lines 3, 4, 5, 6, and 7, would you file with us the 
instances where you had to get the Secretary of Defense to waive 
this section ? 


Mr. Fore. Yes, sir. 

Senator Srennis. Will you do that? Say for the last completed 
fiscal year. 

Mr. Fore. Very well. 

Senator Stennis. And this year, so far as your records show. 

Mr. Fore. Very well. 

Senator Srennis. All right, Senator Engle, go ahead. Do you 
have anything else? 

Senator Ener. Nothing further, thank you, Mr. Chairman. 

Senator Stennis. Have you ever put a unit cost check on the hos- 
pitals? It may be difficult to do but I think something has to be done. 

Mr. Forr. There has never been a legislated maximum. 

Senator Stennis. I know that, but have you run any as a practical 
matter ? 

Mr. Fore. We certainly have. There are continuous cost checks 
made on all Leypes of construction. 

Senator Stennis. Would you suggest to this committee before we 
close these hearings some formula that we can go by? 

Mr. Fore. We will be glad to examine that and make recommenda- 
tions to the committee. I will say, sir, that hospital construction is 
not one which is susceptible to a standard maximum, as are these other 
four types of projects, because these are repetitive and are of a very 
standard nature. Hospitals vary, but we will file information with 
the committee in response to your request. 
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Senator Stennis. I want you to file something that you can live 
under now, but give your reasons for your position. 

Mr. Fore. Yes, sir. 

Senator Stennis. And there will be no attempt here at any meat 
ax legislation, but I am satisfied that something ought to be done 
about this. We have got to look at some source from. you fellows to 
get us some figures that we can goby. Allright. 

What is your next item, please ? 

Mr. Fore. 413, Mr. Chairman, and that pertains to increasing the 
prior euthorization from $500,000 to $900,000 which was granted by 
Public Law 85-365 for the military to provide certain support and 
assistance to the winter Olympic games in Squaw Valley, Calif. 
That assistance consists of the loan of equipment, certain services in 
snow compaction using mechanical equipment, certain communice 
tions, and the loan of communic: ations equipment. Now, that w ork 
has gone on very well, and the services’ contributions to the Olympic 
games has been very good. However, costs have exceeded expecta- 
tions, particularly for snow compaction, and further, there is a special 
requirement that has arisen to guarantee financially the equipment 
which has been loaned to Olympic Games Committee people who 
guarantee that by a bond, and the cost of that bond requires that cer- 
tain of the money, of the $500,000 previously authorized, be placed in 
escrow. 

For that reason it is not usable. So they need more money for that 
reason. 

Senator Enete. Mr. Chairman, may I ask a question? Will you 
get part of that back? In other words, this money that is put up for 
the bond, are you going to get that back ¢ ; 

Mr. Forr. We hope to. We have a letter here from the Olympic 
Games Committee, and I would like to read it. 

We hope that they get it back tous too. They say: 

A portion of this money may be returned, but it is obvious that the commit- 
tee’s need for all of its available funds is now. 

In other words, they have got $200,000 of the $500,000 that has been 
previously authorized for them now tied up. Itis placed in an escrow 
account. 

Senator Enete. I don’t understand that. Why on earth would we 
have to put up a bond if we are going to put up equipment? 

Mr. Fore. Well, sir, it has become necessary for the Department of 
the Army, which is the coordinating agency for this support, to— 
the committee must plac e a deposit in escrow because you see the 
amount of equipment is in excess of $2 million that is being used out 
there, and to take that equipment out of military hands and place it 
in other hands requires that a bond be established for that purpose. 

Senator Enetz. Who is the beneficiary of the bond ? 

Mr. Fore. The military, the owner of the equipment, Senator. 

Senator Enete. In other words, what we are doing is we are putting 
up our own money to guarantee we will get our own equipment back, 
is that it? 

Mr. Fore. It isn’t our own money in that it is the military’s money. 
The law which this pertains to was enacted purely for the support 
of the Olympic games, and it is in this act, sir, only because of its rela- 
tion to the military. The funds for this will be : appropriated against 
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the other act, not against the Military Construction Act. They wil] 
be appropriated as provided in Public Law 85-365 which is this 
Olympic Games Support Act. 

Senator Eneie. T can’t see how there can be any question that $200, 
000 of that money would come back if it is put up. In other words 
if the equipment is redelivered to the military, it seems to me the bon 
would necessarily, except premiums on it, and when you put up bond 
you don’t have any premiums. 

Mr. Fore. The purpose of the bond is to guarantee any damage that 
may occur to the equipment. 

Senator Enexe. Can’t you put a string on that money to be sure you 
get it back minus any money for repairs to the equipment ? 

Mr. For. Of course the money can’t be spent if it is in escrow. It 
can’t be spent for anything else, and if when the equipment is returned 
that money is not used to repair it, then there is no legal—it must come 
back. It can’t be spent. 

Senator Enexz. I understand that you are using these ski troops 
and other units that are involved in high mountain training. 

Mr. Fore. Yes, sir. 

Senator Enatez. Is there some incidental benefit to the military by 
reason of their participation because of the experience they gain in 
snow packing and that kind of operation, the use of this sort of equip- 
ment and that kind of thing? 

Mr. Fore. Yes, sir; there is an incidental benefit of that sort. 

Senator Enexez. Is this equipment operated by military personnel 
or is it under the supervision of military personnel ? 

Mr. Fore. Much of it is operated by and under their supervision. 
Certain other of the equipment, however, you see there are a limited 
number of military people there, not a great many, and the rest of it is 
operated by people employed by the Olympic Games Committee. 

Senator Eneiz. Do we have some of our ski troops in there? 

Mr. Fors. They are. 

Senator Eneie. Thank you very much, Mr, Chairman. 

Senator Stennis. Do I understand that this asks for additional 
money now ? 

Mr. Fore. Additional authorization. 

Senator Stennis. I mean additional authorization. 

Mr. Fore. That’s right. 

Senator STEnnis. How much new money ? 

Mr. Fore. The money will be presumably enacted under another 
act, but this merely increases the authorization which the prior act 
provided. 

Senator Stennis. I might have missed a point too about the bond, 
but does this mean that you are asking to spend an additional sum of 
money on the Olympic games? 

Mr. Fore. We hope that this entire amount, $400,000, will not be 
spent; because, as we have explained, it will be placed—much of it will 
be used to replace funds, a corresponding amount of funds which are 
in escrow, and we hope and expect and the committee has so stated here 
but not in very definite terms, that this money will be tied up and that 
it will come back, but I don’t want to mislead the committee in that we 
have any definite assurances from the Olympic Games Committee. 
that it will, because as that activity shrinks down and equipment can 
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be pulled off and returned, presumably a corresponding amount of 
that bonding money should come back. Now, whether that will occur 
so gradually that they can meanwhile spend some of that money, I am 
afraid I cannot say. 

Senator STENNIS. Senator Engle, I never have thought much of 
the idea of the Army or any other branch of the service going in 
here. I know we had it up last year and it was kicked around back 
and forth. 

Senator Enete. You probably observed the other day they passed 
a resolution putting up some money for these pan-American games 
to be held in Chicago. I handled this legislation on the floor of the 
House, and we got into it because we think it is important for America 
to turn out a good show in California on these international winter 
Olympics, and the Congress agreed with that. 

The State of California put up about $8 million, and the Federal 
Government got into it a little bit because we had invited them over 
here, and of course we want to put on a program that reflects credit 
upon America. 

Senator Stennis. I wasn’t objecting so much to that. 

Senator Encrx. The way the military got in, Mr. Chairman, is 
because they have a snow problem up there in those high Sierras, and 
the military had to train troops and the type of equipment that can 
do the job. 

For instance, impacting snow for these runs and all of that kind 
of business and the construction of these trails, which have to be built 
up steep mountainsides with which ski troops have a special aptitude 
and training and we thought to put the two together and say to the 
Army, “All right, you have the fellows trained to do this. Now we 
will put this through in a military proposition so you can exercise 
your ski troops with their information, their knowledge and their 
equipment.” What happened is the military went in there and said, 
“We are glad to put up the equipment. Some other people are going 
to operate it and if they do we want a bond established so that we are 
sure we get the equipment back.” 

So that took $200,000 or more of the money. What I am saying is 
that there ought to be some way so that a string is put on the $200,000 
so that it does not leak away from us. If they have to use a part of 
it to restore equipment to usable condition after it is used in that pro- 
gram, that ought to come out of the funds, and any balance then 
ought to come back. 

That is the question I was asking. In other words, I don’t want 
this Winter Olympic Committee out there under the pretense of hold- 
ing a bond to lay hands on that money when it wasn’t intended that 
they should. 

I think this section ought to require some attention to be sure that 
except for the repair of the equipment to put it back in condition, 
and that would put the Army Beak then in status quo that the money 
ought to come back. With that kind of a kicker on it, I would cer- 
tainly be in favor of providing the money. 

But I think we ought to have it. I know the disposition of these 
fellows to get their hands on more money and they ought to justify 
it incidentally if they are going to do it and not go through this kind 
of a program, even if they are Californians. 


38060—_59——41 
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Senator Stennis. It would be nice if we could have this—this jg 
an international project and a State Department matter—it seems 
to me that it would be nice to handle it in such a way that it wouldn't 
be a military matter, involving these gentlemen in appropriations 
authorizations. I once tried to get the Army and the Kir Force to 
provide a bridge on a temporary basis until a State bridge could be 
built across a small stream down there close to an airport in 
Mississippi. 

It wasn’t agreed to here and anyway it wound up at that that the 
Air Force could not do it and the Army could not do it. 

It was strictly for a military purpose for a small SAC base. | 
favor the gauics and favor the ht but it seems that as a matter of 
policy we ought to keep our military services out of these matters, 

All right, is there anything further on that ? 

Mr. Fore. No, sir. I fully appreciate the views that have been ex- 
pressed, and I will be glad to file for the record the information we 
have received from the Olympic Games Committee. 

(The information is as follows :) 


EXPLANATION SHEET RE MILITARY SUPPORT, OLYMPIC WINTER GAMES 
Organizing Committee, VIII Olympic Winter Games, San Francisco, Calif. 


Public Law 85-365 provides, among other things, that the Secretary of a 
military department may, with respect to the VIII Olympic winter games— 
(1) Permit personnel of the Armed Forces under his jurisdiction to pre- 
pare courses, fields, and rinks, maintain avalanche control, and provide 
communications ; 
(2) Lend necessary equipment; and 
(3) Provide such other support as he considers appropriate. 

Section 4 of this act authorizes an appropriation not to exceed $500,000 to 
carry out the above motion. 

Early estimates of the cost of this military support, as well as the necessary 
extent of the support, have proven to be inadequate primarily because of the 
lack of complete information at the time of the enactment of Public Law 85-365. 

While the support from all of the services has been very generously and freely 
provided within the limitations of the Congress, it has become necessary for the 
Department of the Army (coordinator of the military support activities) to 
require the Organizing Committee, VIII Olympic Winter Games to guarantee the 
return and rehabilitation of the military equipment and supplies which are being 
loaned to the committee. This guarantee has had to take the form of a deposit 
in escrow, and as of this date the committee has irrevocably placed for disposi- 
tion by the 6th Army $50,000 in an escrow account. It is estimated that by the 
time of the games in February 1960 the committee will have in its possession 
$2 million worth of military equipment. On the formula that for every half- 
million dollars in equipment the committee shall deposit 10 percent, or $50,000 
in this account, this contemplates an eventual tying up of the committee’s funds 
to the extent of $200,000. A portion of this money may be returned, but it is 
obvious that the committee’s need for all of its available funds is now. The 
effect of the understandable requirement, therefore, results in a cost to the com- 
mittee of $200,000 in order that it might receive the $500,000 of military support 
which has been authorized by the Congress. This, of course, is the committee’s 
primary cause for concern. Added to this apparently necessary freezing of 
$200,000 of the committee’s badly needed operating capital is the fact that other 
contemplated types of military support, such as snow compaction, are running 
considerably in excess of the early estimates. 

It is for these reasons, coupled with the necessity to do the job right, that the 
administration now seeks authorization raising the limitation from $500,000 to 
$900,000 for this essential element of a successful Olympics’ military support. 


Senator Srennis. Section 414, did you say anything about that? 
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Mr. Fore. No, sir; we haven’t come to that. That is the next one 
and that would have the effect of striking out the present require- 
ment in the code that real property transactions 

Senator Stennis. Yes; I believe we asked you about that the other 
day. 

Mr. Fore. Yes, sir. 

Senator STENNIS. Or someone representing your Department. 

Is there anything further you want to say on this? 

Mr. Fore. The President’s message, Mr. Chairman, recommends 
the enactment of this. 

Senator Stennis. I think I will call on any of the services that have 
any special interests in any of these provisions that have been men- 
tioned. 

General Seeman, do you have something you want to point out 
about it that might help the committee ? 

General Seeman. No, sir; I don’t have anything particular to add 
except in this section 414, this requirement to come back to the 
Armed Services Committees for title VI clearance is believed to be 
redundant because of the clearance in this authorization bill. 

It not only includes coming back for acquisitions but it includes 
coming back for all transactions. 

So if we are about to dispose of property under studies which we 
make for more economical use of our utilizations we have to come back 
to the committees. I just offer that for the record. 

Senator Stennis. Does the Navy want to say anything on that or 
the Air Force? 

Captain Curw. No, sir. 

Senator Stennis. General Dreyer? 

General Dreyer. Yes, sir; I feel very much the same way as Gen- 
eral Seeman does. 

Additional administrative costs involved in reclearing these items, 
and in addition to that, of course, inherent in the system there is 
some time consumed in both acquisitions and disposals. 

While the committee has been most helpful in giving us our clear- 
ances on acquisitions so that we have not been held up on any new 
construction, we have not been hurt too badly insofar as our time is 
concerned. But on disposals, sometimes the delay in getting the 
clearance does cost us some additional funds in maintaining the fa- 
cilities until we do get that authority, and we can make that disposal. 

That is all I have to say, sir. 

Senator Stennis. We welcome more disposals. Maybe that would 
make us act a little faster if we got more disposals. All right, if there 
is nothing further on that, on those items, we will pass over to a new 
provision of the bill. Senator Cannon, did you have anything on 
these general provisions of the bill ? 

Senator Engle, do you have anything more? 

All right, what is your next item, Mr. Clerk ? 

Mr. Nrase. Title V—Reserve Forces Facilities, sir. We begin with 
the Army on the Army Reserve. 

Senator Stennis. Just rearrange yourselves at the table, gentle- 
men, and make room here now for the Army Reserves. 

All right. 
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TITLE V—RESERVE FACILITIES 


All gentlemen who may be called on in this Reserve Forces facili- 
ties for the Army, please come forward to the table. 

Those of you who have not been sworn, please stand and hold up 
your right hand. 

Do you and each of you solemnly swear that your testimony in 
this hearing will be the truth, the whole truth, and nothing but the 
truth, so help you God ? 

Mr. Dernincer. I do. 

General Seeman. I do. 

General Patuaprno. I do. 

General McGowan. I do. 

Mr. Mayer. I do. 

Senator Stennis. Mr. Clerk, give us the pages in the bill, if you 
will, so that the gentlemen may have that before them. 

Mr. Nease. Title V, gentlemen of the committee, beginning on 
page 52 and continuing on through. You follow a rather uniform 
pattern, I know. 

Senator Stennis. Do you have a general statement, Mr. Deininger? 


TESTIMONY OF W. ROBERT DEININGER, CHIEF, RESERVE FORCES 
FACILITIES DIVISION, OFFICE, ASSISTANT SECRETARY OF 
DEFENSE, PROPERTIES AND INSTALLATIONS 


Mr. Dernincer. No, sir; Mr. Bryant had included a general state- 
ment covering this. Unless there are some questions we will stand 
on that. 

Senator Stennis. How will you proceed, then? Do you want to 
call on the Army to speak ? 

Mr. Detnincer. I would suggest, sir, for your consideration that 
we might have the Army Reserve witnesses and the Army Guard 
speak to these projects. 

General Seeman. Mr. Chairman, you were very kind to include at 
the start of the hearings our overall statement, as Mr. Deininger 
has indicated, where we had charts showing the whole program. To 
tie that together for the record, I might address a few very brief 
remarks. Section 501, the proposed authorization for the Army 
Reserve, is $20,748,000 for fiscal year 1960, which would provide 62 
new Army Reserve centers and about 75 projects which are additions 
to present centers. These additions are chiefly for training and 
vehicle maintenance space essential to the training program. 

For the Army National Guard, the proposed fiscal year 1960 au- 
thorization of $8,316,000 would provide 45 new armories, 13 projects 
for conversion of present armories, and 5 nonarmory projects which 
are maintenance and supply—administrative facilities. 

The nonarmory projects comprise less than 10 percent of the total 
dollar amount of the authorization requested for the Army National 
Guard. 

Just to mention a few actions taken by the Armed Services Com- 
mittee which do not appear in this current bill before you, these ac- 
tions have been included in the final House bill H.R. 5674. They are 
as follows: 
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(1) The House committee added two projects for National Guard 
Armories at Dermott, Ark., $45,000, and Heber Springs, Ark., $90,000. 
These pacaaele = — -_ i the — proposed authorization 

uest and funding plan for fiscal year ‘ 

(2) The Army requested that the armory project for Logan, Ohio, 
be changed to authorization for a similar project at Lancaster, Ohio, 
in its stead. 

(3) The Army requested that two armory projects listed in section 
503 for rescission of authorization be stricken from this bill in order 
that the authorization will remain for these projects at Hammonton 
and Pitman, N.J. 

(4) The House committee added a new title VI to the bill which 
authorized an exchange of land at Santa Cruz, Calif., in order that the 
Army may accept a site offered by the city of Santa Cruz. This site 
has been examined by the Army and is acceptable in exchange for the 
original site for an Army Reserve center, the use of which would in- 
terfere with the city’s plans adjacent to the original site. 

Senator Stennis. So you approve that change? 

General Srpman. Yes, sir. There are two books here in detail as 
requested by the committee to give the detailed line item justifica- 
tions, and General Palladino and General McGowan are here. 

Senator STENNIS. What is the position with reference to the changes 
above Nos. 1, 2, and 3? 

General Seeman. We recommend them all. 

Senator Srennis. You recommend these changes made by the 
House ? 

General Seeman. Yes, sir. I mean there is no objection. As I men- 
tioned, the first one, the insertion of the two projects in Arkansas are 
over and — our authorization and funding request. However, we 
have no objection to it. 

> inca ~ smn You think they are sound ? 

neral SEEMAN. Yes, sir. 

Senator Srennis. In going over the authorization you think these 
items are sound; is that correct 

General Seeman. There is no objection to them. 

Senator Stennis. Of course, there are others that are sound too. 

General Sreman. Yes. The list that we have submitted contain 
those of the higher priority, and as we go down our authorizations and 
funding, we always take those of the highest priority first. 

Senator Stennis. Was there any particular reason that these should 
be selected over others that are on the priority list ? 

General Seeman. I would like to ask General McGowan about that. 

General McGowan. We do not know just what motivated this selec- 
tion, sir. I might say as the committee chairman has indicated, that 
they are sound projects and of a lower priority than some others. 


DERMOTT, ARK. ($45,000) 


One-unit armory. 

Present facility: Rented space (20 feet by 60 feet) in school build- 
ing cafeteria. This frame building space is completely inadequate; 
no locker rooms, storage space, administrative area or supply space. 
Revert to school board. 
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HEBER SPRINGS, ARK. ($90,000) 


One-unit-plus armory. 

Present facility: Leased facility which was a retail store of only 
3,800 square feet and the classrooms, supply and storage space, ad- 
ministrative and arms security area together with the toilet facilities 
and completely inadequate. Cancel lease and return to owner. 

Senator Stennis. It means though—were there some on your prior- 
ity list that you could not get in the present bill that are above Der- 
mott, Ark., and Heber Springs, Ark. ? 

General McGowan. Yes; if we were to add one or two to that 
State, the other States would inquire why were we excluded from 
additions but we have no quarrel with the projects themselves. They 
are sound. 

Senator Srennis. What about this change from Logan, Ohio, to 
Lancaster, Ohio? 

General Szeman. That was at our initiative, sir. 

Senator Stennis. Isee. The Army requested that change. 

All right, anything further, General ? 

General Szeman. No, sir. 

Senator Stennis. Are you ready, General McGowan? Weare glad 
to have you here, sir. We know your zeal and interest in your pro- 
gram and your guiding hand reaches a long way. 

General MoGowan. Thank you. I have a statement which will 
not take over 6 minutes. This will show our progress to date, in this, 
future requirements by projects and by dollars, for armories and other 
facilities. 

I will-cover the Army projects first. 

This first chart shows in red the number of units and strengths 
of the National Guard prior to World War II, in blue the postwar 
growth of the Army National Guard and in green, the guard as it 
will be organized under the pentomic concept currently underway. 

The bars on the left reflect the increase in units from 3,000 in 1939 


to 5,300 on June 30, 1958, under the post-World War II triangular | 


division organization and then in green the reduction to 4,300 un- 
der the reorganization to pentomic on or about June 30, 1959. 

As shown on the right the strength increased from 200,000 in 1939 
to a high of 434,000 in March 1957. As of June 30, 1959, the strength 
is programed at 400,000. 

The reorganization to the new pentomic structure is based on this 
400,000 strength. The growth shown on this chart was the factor 
which necessitated a federally supported Army National Guard ar- 
mory construction program. 

Testimony for the National Guard Bureau before the Senate sub- 
committee of the Committee on Armed Services on March 23, 1949, 
was that in surveying existing State-owned armories, approximately 
1,000 were then considered adequate, and 500 more required rehabili- 
tation and expansion. 

About 1,500 new armories were required to be built in a future 
armory construction program, bringing the estimated total armory 
requirements to approximately 3,000 structures. 

Further studies incident to a federally supported armory construc- 
tion program resulted in only slight modification of the initial require- 
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ment established by the early surveys. Accordingly, as shown on 
this chart, 2,780 was set as the total armory requirement with 916 
of the existing State-owned armories considered adequate, leaving as 
shown in blue, 1,864 armories to be expanded or constructed. The 
effect of this reorganization on the guard’s total requirement for 
armories can be definitely established only when all the States have 
completed their stationing plans. 

Based on the detailed plans of 38 States that we have processed in 
the National Guard Bureau, it appears that the total requirements for 
new construction, expansion, and/or modification in magnitude will 
be substantially the same because, and this is not so much maintaining 
the number of new armories needed as an increase in the number that 
will require modifications due to new type of equipment. 

The next chart is a map showing the progress we have made in our 
reorganization. This map points up that 45 States have accepted 
the new troop allotments as shown, and then as Mr. Frazier drops the 
overlay it will show in solid red that 31 States have already reor- 
ganized or are scheduled for reorganization up to May 1. 

Chart 4 shows our armory construction program, Against the re- 
quired 1,864 requirement initially established, 1,147 have been con- 
structed or will be placed under contract, leaving 717 remaining to be 
constructed. 

Of that 717, 92 have been put under contract or will be put under 
contract in this fiscal year, pardon me, leaving 1,717 to be constructed 
after this year and 92 will be taken care of in 1960. 

This shows that $128 million is the magnitude of construction meas- 
ured in dollars remaining to be provided for. The blue bar shows 
the original estimated Federal contribution of $252 million to meet 
the costs of the total armory requirement and the gray bar shows that 
money appropriated by the Congress through fiscal 1959, $124 million, 
leaving as shown by the red bar the $128 million yet to be appro- 
priated. 

This next chart shows armory construction program by dollar obli- 
gations from fiscal 1953 through fiscal 1960 under the provisions of 
the National Defense Facilities Act. 

Obligations progressed from $6 million in fiscal 1952 to $26.7 million 
in fiscal 1957. f 

Funding restrictions that took place in that year reducted the 1958 
obligations to $13.1 million. 

And for fiscal 1959 and 1960 they show a continuation of this 1958 
restricted program. 

The 1960 budget request provides for direct obligation of $13.7 
million for 92 new armories. This brings us to the construction 
authorization in S. 1086, which contains for your approval a list of 
54 armory projects at an estimated cost of $7.7 million. 


ARMY NATIONAL GUARD (ARMORY) 
AMSTERDAM, N.Y. ($55,000) 
Conversion of existing facility to accommodate armored vehicles. 


Present facility: Provides no space for armored vehicles, either 
storage or training. 
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ANCHORAGE, ALASKA ($276,000) 


One-unit and motor vehicle storage building. 

Present facility: Wood frame building on license from Department 
of Army and Department of Air Force. Insufficient classroom and 
storage space; no drill hall, no firewater system, and inadequate sani- 
tary facilities. Existing license will be terminated and facilities re- 
turned to Department of the Army. 


BALTIMORE (DUNDALK), MD. ($215,000) 


Two-unit armory and motor vehicle storage building. 

Present facility: An administrative building leased from city. Has 
inadequate storage, training, and administrative facilities. Lease 
will be terminated. 


BAYAMON, P.R. ($150,000) 


Three-unit armory. 

Present facility: Rented building which lacks space in various 
functional areas. There is no vault, rifle range, dayroom or garage. 
The classrooms, drill hall, kitchen, storage and public toilet facilities 
are inadequate. Cancel rental agreement and return to owners. 


BEEBE, ARK. ($45,000) 


One-unit-plus armory. 

Present facility: Basement area in school building. Inadequate 
supply space and secure storage area, office space, lighting, heating, 
and sanitary facilities. No classrooms. Area will revert to school. 


BELEN, N. MEX. ($57,000) 


One-unit armory. 


Present facility: Gun shed being used as armory. Inadequate in | 


area for administration, training, and supply. 


BENSON, N.C. ($105,000) 


One-unit armory. 

Present facility: Small frame building owned by American Legion 
which does not have adequate drill hall, storage area, and adminis- 
trative space. There are no classrooms, locker room, kitchen, rifle 
range, or public toilets. Due to construction, is considered to be a 
fire hazard. Release to owners. 


BIRMINGHAM, ALA. (MEDICAL CENTER) ($160,000) 


One-unit-plus and motor vehicle storage building. 

Present facility: Temporary World War II structure leased from 
city. No classrooms, lockerrooms, latrines, dayroom, kitchen, inade- 
quate office space, storage areas, assembly areas. Existing facility 
recently severely damaged by fire and not economically reparable. 
Facility will be released to city; not suitable for ARNG usage. 
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BUFFALO, N.Y. ($75,000) 


Eleven-unit armory conversion. 

Present facility: State-owned armory constructed for use by in- 
fantry units. No facilities for armored vehicles and this proposed 
alteration will provide such space. 


BUTTE, MONT. ($70,000) 


One-unit armory. 

Present facility: Leased warehouse with no security for vehicles or 
arms; too small for adequate training areas, rifle range, kitchen, and 
administrative areas. Lease will be canceled and building returned to 


owner. ri 
CAPE MAY COURTHOUSE, N.J. ($250,000) 


Two-unit-plus armory. 

Present facility: Rented buildings which lack classrooms, toilets, 
offices, storage areas, rifle range, kitchen facilities and adequate heat. 
Not economical to rehabilitate. 


COLBY, KANS. ($80,000) 


One-unit armory and motor vehicle storage building. 

Present facility : Rented facility which ‘Jacks sufficient classrooms, 
administrative and supply space, and has inadequate drill hall, heat- 
ing and lighting facilities. There is no public toilet, dayroom, vault, 
kitchen, rifle range, or garage. Cancel rental agreement and return 
to owner. 


COLVILLE, WASH. ($150,000) 


One-unit armory. 

Present facility : An exhibit building at the community fairgrounds. 
Held on a short-term lease. Building i is 12,000 square feet below cri- 
teria. Has no drill hall, classrooms, or vehicle storage. Will be 
returned to owner. 


DE WITT, ARK. ($45,000) 


One-unit armory. 

Present facility : Basement of municipal building; inadequate light, 
heat, sanitary facilities, office, classroom, and storage space; no as- 
sembly hall; will be returned to city. 


DONNA, TEX. ($99,000) 


One-unit armory. 

Present facility: Rented hangar-type metal building; inadequate 
vault and supply room; lacks classrooms, dayroom, and kitchen; in- 
adequate heating and lighting; will be returned to owner. 
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DOVER, N.J. ($250,000) 


Two-unit-plus armory. , 

Present facility: Temporary frame barrack building; lacks class. 
rooms, toilets, offices, storage, rifle range, kitchen facilities and ade- 
quate heat; too old to economically rehabilitate; will demolish build- 


ing. 
DURANT, MISS. ($54,000) 


One-unit armory. 
Present facility: Temporary store building rented from city; no 
adequate space for training, storage, or administration; will revert to 


owner. 
ELIZABETH CITY, N.C. ($105,000) 


One-unit armory. 

Present facility: Prefab metal motor storage building; inadequate 
space for drill hall, classrooms, offices, and locker room. It has no 
insulation and is hard to heat. Will be used for OMS and MVSB. 


ENOSBURG FALLS, VT. ($169,000) 


One-unit armory. 


Present facility : Rented building—former opera house; inadequate 
classroom, storage, and locker space. Will be returned to owner. 


FARMINGTON, MO. ($115,000) 


One-unit-plus armory. 

Present facility : Rented building which is only 30 percent of stand- 
ard criteria. Inadequate in all functional areas. Will revert to 
owner. 


GAINESVILLE, GA. ($90,000) 


One-unit armory. 
Present facility: Rented space in the city civic center which is 
inadequate as to size for classrooms, storage, training, and security. 


Bad lighting, heating, and ventilation, with no indoor range, vault, 
dayroom, kitchen, or public toilet. 


GREELEY, COLO. ($132,000) 


One-unit-plus and motor vehicle storage building. 

Present facility : Old armory built in 1912. Nosecure storage areas 
or kitchen. Lacks 3,100 square feet in drill hall, 600 feet classrooms, 
and 400 feet administrative space. Impossible to get equipment in 
for training purposes. Building will be demolished or sold. 


HAZEN, ARK. ($45,000) 


One-unit-plus armory. 

Present facility: State-owned motor vehicle storage building with 
no permanent partitions. Inadequate supply space, arms security 
area, sanitary facilities, and office space; no classrooms. Building 
will be used as motor vehicle storage building. 


Too 
in 


su 
he: 


co 


a” m7 


aSS- 
de- 


ild- 


ate 


ty. 
It, 


‘aS 
In 


th 
ty 
ag 


MILITARY CONSTRUCTION AUTHORIZATION 635 


IDAHO FALLS, IDAHO ($105,000) 


Two-unit-plus armory and motor vehicle storage building. 
Present facility: Is a city-owned park building which does not 
contain sufficient space for storage, administration, classrooms, and 
latrines. There is no motor vehicle storage or library. Building to 
be returned to owner. 


INMAN, S.C. ($99,000) 


One-unit armory. 

Present facility: A motor storage building, open-storage type, 
wholly unsuitable for use as armory. Will be used for storage of 
vehicles and heavy equipment. 


IUKA, MISS. ($54,000) 


One-unit armory. 

Present facility: Rented temporary facilities in American Legion 
building which lacks classrooms, supply, locker, administrative, and 
training space. Revert to American Legion. 


JOHNSTOWN, PA. ($375,000) 


Four-unit-plus armory. 

Present facility: Former factory building which has no strong- 
rooms, no locker rooms, no classrooms. Offices and supply rooms are 
in attic; no training area for tanks. 


JONESVILLE, S.C. ($99,000) 


One-unit armory. 

Present facility: A motor storage building, open storage type, un- 
suitable for use as armory. Will be used for storage of vabiden and 
heavy equipment. 


LEOMINSTER, MASS. ($200,000) 


One-unit armory. 

Present facility: Rented basement of town hall which has no class- 
rooms or training area and the storage and administrative space is 
completely inadequate. Facility will revert to town. 


LANCASTER, OHIO ($160,000) 


One-unit armory and motor vehicle storage building. 

Present facility: State-owned facility with inadequate drill hall, 
storage space, office space; no parking area, rifle range, dayroom, or 
kitchen. To be demolished by city of Lancaster. 


MILAN, TENN. ($91,000) 


One-unit armory. 

Present facility: Commercial type building, rented from private 
source. Inadequate in classrooms and overall area; no rifle range; 
building will be returned to owner. 
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MILWAUKEE (SOUTH SIDE), WIS. ($235,000) 


Two-unit-plus armory and motor vehicle storage building. 

Present facility : Leased facility with only ingress through a tavern- 
amusement hall to reach the National Guard quarters. Inadequate 
classrooms, drill hall, locker rooms, and supply room; no kitchen, day 
room, or rifle range; facility to be returned to owner. 


MOUNT OLIVE, N.C. ($105,000) 


One-unit armory. 

Present facility: Small masonry block building and wooden as- 
sembly hall owned by the city of Mt. Olive. This facility is grossly 
inadequate for equipment storage, training area, and locker room. 
The assembly hall is completely inadequate and the remainder of the 
facility is inadequate to a detrimental degree. Lease to be canceled 
and facility returned to owner. 


NEW BROCKTON, ALA. ($70,000) 


One-unit armory. 

Present facility: Leased commercial store building; lease expires 
end of 1958; no classrooms, rifle range, locker room, dayroom, or 
kitchen; inadequate office space, latrines, secure storage, assembly 
area, and outside parking area. 


OLEAN, N.Y. ($46,000) 


Conversion of existing facility to accomodate armored vehicles. 
Present facility: No space available for training and storage for 
armored vehicles; unit converted from infantry to armor. 


OMAHA, NEBR. ($450,000) 


Five-unit-plus armory and motor vehicle storage building. 

Present facility: Old Army QM depot constructed over 70 years 
ago. Lacks adequate office, storage, and classroom space. Lighting 
and heating are obsolete. Will be returned to Federal Government. 


OSWEGO, N.Y. ($52,000) 


Conversion of existing facility to accommodate armored vehicles. 
Present facility: A 1-unit armory which provides no training or 
storage space for armored vehicles when unit converted to armor. 


PLENTY WOOD, MONT. ($63,000) 


One-unit armory. 

Present facility: Leased space in civic center. Inadequate admin- 
istrative space, supply, drill hall, and classrooms. No rifle range, 
kitchen, locker room, showers, or dayroom. Will cancel lease. 
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PONCE, P.R. ($150,000) 


Two-unit-plus armory. 

Present facility: Rented building from private source, which lacks 
adequate space for military training in the various functional areas. 
There is no vault, dayroom, kitchen, rifle range, or garage. The class- 
rooms, storage, administrative area, and public toilets are most inade- 
quate. Cancel rental agreement and return to owner. 


PRINCETON, W. VA. ($60,000) 


Conversion of existing facility. 

Present facility: State-owned armory constructed for Infantry 
unit. No facilities for training or storage of tracked vehicles. Unit 
converted to Armor. Construction will provide additional space. 


QUITMAN, MISS. ($54,000) 


One-unit armory. 

Present facility: Rented store building. No classrooms or as- 
sembly area. Inadequate office space and locker room. No space for 
training. Building will revert to owner. 


RIVERDALE, N.J. ($250,000) 


Two-unit-plus armory. 

Present facility: Old frame house, entirely inadequate. Lacks 
classroom, toilets, offices, storage area, rifle range, kitchen facilities, 
and adequate heat. Too old to rehabilitate. Waull demolish build- 


ing. 
RONCEVERTE, W. VA. ($54,000) 


Conversion of existing facility to accommodate armored vehicles. 

Present facility: The present State-owned armory has no facilities 
for training, maintenance, or storage of tracked vehicles indoors, which 
is required in this area during the winter months. Unit assigned 
to this location was converted from Infantry to Armor. 


ROSWELL, N. MEX. ($200,000) 


Three-unit-plus armory. 

Present facility : State-owned one-unit armory built in 1900. Can- 
not economically be expanded due to age and small site. Inadequate 
space for administration, classrooms, supply, and maintenance. 


ST. PAUL (WEST CENTRAL), MINN. ($565,000) 


Five-unit-plus armory. 

Present facility: Rented from city, built in 1904, and is inadequate 
to a detrimental degree. The classrooms and training area are not 
satisfactory. No vehicle storage and the storage and administrative 
areas are grossly inadequate. Facility will be repossessed by the 
city. 
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SALEM, OREG. ($160,000) 


Two-unit armory. 

Present facility: Armory constructed 1912, and four quonset huts, 
Due to age, no longer economical to repair. Inadequate classrooms, 
office space, vault, and unit storage. Huts have no drill hall, inade- 
quate storage, locker rooms, offices, and public toilets. Armory will 


be demolished. 
SAN GERMAN, P.R. ($150,000) 


Two-unit armory. 

Present facility: Rented building which lacks adequate space for 
military training in the various functional areas. There are no 
vault, kitchen, rifle range, garage, or public toilets. The classrooms, 
drill hall, supply and training areas are most inadequate. Cancel 
rental agreement and return to owners. 


SAVANNAH, GA. ($600,000) 


Eight-unit-plus armory. , 

Present facility: Old warehouse-type building with no indoor rifle 
range, vault, dayroom, kitchen, or public toilet. Inadequate space 
for classrooms, office space, supply area, drill hall, heating, and light- 
ing. 

SILVER CITY, N. MEX. ($60,000) 


One-unit armory. 

Present facility: State-owned building which is totally inadequate 
as to classrooms, storage, supply, training, and administrative area. 
The facility has no dayroom, kitchen, rifle range, or public toilet. 
Building will be sold. 


TOMAHAWE, WIS. ($160,000) 


One-unit armory. 

Present facility: Leased facility which is an old office building 
without adequate classroom, locker room, drill hall, or storage 
space. No training area or rifle range. Facility has been criticized 
at all recent annual armory inspections as being entirely inadequate 
for military training. Cancel lease and return to owner. 


TROY, N.Y. ($47,000) 


Conversion to accommodate armored vehicles. 
Present facility: Provides no training or storage space for ar- 
mored vehicles when unit converted to Armor. 


WEBB, MISS. ($54,000) 


One-unit armory. 
Present facility: Rented building, wood frame construction. In- 


adequate in all respects. Training cannot be accomplished, supplies 
safely stored or maintained. 
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VARIOUS LOCATIONS: TRAINING FACILITIES, MINOR 
CONVERSIONS ($84,000) 


(The following six projects in Kentucky are contained in this line 


item :) 
BARBOURVILLE, KY. ($12,000) 


Conversion: This addition to provide maintenance and training 
areas for the unit converted from Infantry to Armor. 

Present facility: Addition to this facility consists of a maintenance 
bay and training area and retaining wall at entrance to new bay. 
Construct new pedestrian door in existing end wall, for passage into 
new addition. Unit stationed at this facility was converted from 
Infantry to Armor. 


BOWLING GREEN, KY. ($12,000) 


Conversion of existing facility. 

Present facility: Addition to this facility consists of a maintenance 
bay and training area together with the construction of a new pedes- 
trian door in existing end wall, for passage into new addition. Units 
stationed here were converted from Infantry to Armor. 


PADUCAH, KY. ($18,000) 


Conversion of existing facility. 
Present facility: A two-unit armory. Construction will provide 
additional space for storage of necessary equipment for training. 


RUSSELLVILLE, KY. ($11,000) 


Conversion of existing facility. 

Present facility: A motor vehicle storage building. Unit con- 
verted from Infantry to Armor. Facility requires an additional bay 
to accommodate armored vehicles. 


SOMERSET, KY. ($12,000) 


Conversion of existing facility. 

Present facility: One-unit armory which requires alterations to 
accommodate armored vehicles. Unit converted from Infantry to 
Armor. Present facility will remain in use. 


ST. MATTHEWS, KY. ($19,000) 


Conversion of existing facility. 

Present facility: Armory facility which requires alterations to 
accommodate heavy armored-type vehicles. Present facility will re- 
main in use. 

This request has 36 armories which are carryover consultation 
peepcte totaling $5.1 million and 18 new projects totaling $2.6 mil- 
ion. The remaining 40 armories at $6.1 million in the fiscal 1960 
budget request are presently authorized by Public Law 685 of the 
85th Congress. 
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The 18 new projects are required to balance construction between 
States and to replace those projects one deleted at the request of 
the adjutant general of the States concerned. 

Under “Nonarmory,” the program includes construction and re- 
habilitation of logistical and training facilities. The 1959 non- 
armory program consists of 21 projects costing $2 million. — 

The fiscal 1960 program has eight projects for $1.1 million and 
requires that both project authorization and appropriation of funds 
be considered. 

S. 1086 contains five projects for a total of $700,000. 


ARMY NATIONAL GUARD (NONARMORY) 
BISMARCK, N. DAK. ($57,000) 


Shop hangar. 

Space needed for maintenance of Army AC in the State. Cur- 
rently utilizing rented space at the municipal airport which is entirel 
inadequate, due to ineffective lighting, heating, and being too small. 


BUCKHANNON, W. Va. ($48,000) 


USPFO office. 

To house USPFO administrative people. Part of an old ordnance 
plant construction, now deterioriated. New structure would be at 
the geographical center of the State with the warehouse, which would 
reduce overall travel distance materially and would therefore be 
much more economical. 


BUCKHANNON, W. Va. ($158,000) 
USPFO warehouse. 


New structure would be at the geographical center of the State with 
the office, which would reduce overall travel distance materially and 
would be more economical. 


CAMP DRUM, (N.Y.), N.J. ($308,000) 


Combined field maintenance shop. 


Small, low ceiling, inadequate heat, light, and ventilation; expan- 
sion costs would be excessive. 


HAYWARD, WIS. ($52,000) 


Organizational maintenance shop. 

Old frame building, leased. Inadequate space, lighting, and heat- 
ing. Will revert to owner. Nearest similar facility 1s 101 miles 
distant. Facility will be utilized full time. 


JERSEY CITY, N.J. ($49,000) 


Organizational maintenance shop. 

Required to furnish organizational maintenance support for one 
artillery battalion currently being operated in basement of armory 
where ceiling heights are low. Lighting and ventilation bad. 
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en This map shows the location of the 54 armory and the 5 nonarmory 
of projects included in S. 1086 for authorization. This concludes the 
formal statement, Mr. Chairman. 
re- (The charts referred to follow :) 
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NATIONAL GUARD ARMORY PROJECTS 
717 ARMORIES REMAIN TO BE CONSTRUCTED 





REQUIREMENT CONSTRUCTED TO BE CONSTR. 
(52 THRU 59) (60 FORWARD) 


ARMORY CONSTRUCTION FUNDS 


128 MILLION IS THE REMAINING APPROPRIATION REQUIREMENT 





TOTAL APPROP. REMAINING 
$ REQMNT 52-59 $ REQMNT 
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ARMORY CONSTRUCTION OBLIGATIONS 





'53 '54 '55 ‘56 ‘57 '58 '59 ‘60 

Senator Srennis. Let me ask you just a few questions. I want 
to call General Palladino’s attention to these fund questions too. 
General Palladino, do you have a prepared statement ? 

General Pauiaprno. I have a prepared statement, sir, yes. 

Senator Stennis. We will take these all together as much as we 
can, but right now on the National Guard armory construction pro- 
gram, of course you have matching money available for all these that 
you are recommending. 

General McGowan. Yes, sir. 

Senator Stennis. The funds are available? 

General McGowan. Yes, sir. 

Senator Stennis. Now the money that was appropriated last year, 
General McGowan, there was some over and above the budget recom- 
inendation, wasn’t there? 

General McGowan. That is correct, sir. 

Senator Stennis. $5 million plus as I recall. 

General McGowan. That is correct, sir. 

Senator Stennis. Is that construction going along? 

General McGowan. Not as yet, sir. 

Senator Stennis. I beg your pardon. 

General McGowan. Not as yet; no, sir. 

Senator Stennis. Well, what are your expectations on that? 

General McGowan. I have some optimism that one or two of those 
projects may be authorized in the very near future for initiation of 
construction in this year. I could refer particularly to one in An- 
chorage also where it is highly essential to get the foundation work 
done in this construction year. 

Senator STennis. What we want to get at before we consider a 
new program for you, we want to know how the old one is moving 
along. 


tic 
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General McGowan. Yes, sir. 

Senator Stennis. So I go back one step further now. Those items 
that were in the budget last year and were approved and the funds 
appropriated for, is the construction moving along on those? 

eneral McGowan. Yes, sir. The funds were promptly released 
for our fiscal 1959 construction program. 

Senator Stennis. But the additional amount that was provided 
by the Congress has not yet been released for construction ? 

General McGowan. That is correct, sir. 

Senator Srennis. But, of course, it is still there and you are still 
hopeful; is that right? 

General McGowan. It is included in the $15 million construction 
program which is in the budget request for fiscal 1960. It is part 
of that program. 

Senator Stennis. So to that extent it has been adopted ? 

General McGowan. For fiscal 1960, yes. 

Senator Stennis. As the official approach for fiscal 1960 ? 

General McGowan. Yes, sir. 

Senator Stennis. Now you had some that were added over in the 
House by the House committee, I mean. You were called on by the 
House to supply an additional list? 

General McGowan. Yes, sir. 

Senator Srennis. Of projects that you would approve as meeting 
the requirements; is that correct? 

General McGowan. Yes, sir. 

Senator Stennis. And I have here in my hand, it says “Army Na- 
tional Guard, Army projects, locations, Alabama, Birmingham and 
New Brocton.” 

I believe those two are in the bill. 

General McGowan. Yes, sir. 

Senator Stennis. And then Abbeville, one unit, $70,000? 

General McGowan. That is correct, sir. 

Senator Stennis. That is on your approved list but not in the bill. 

So going on down then through the States, you had some in many 
of the States at least. You list the additional ones that you approve. 
That was in response to the request of the House. 

General McGowan. Yes, sir. I might comment that Mr. Rivers 
indicated some concern that, as is indicated on this map, the pro- 
gram—the authorization rather—is rather restrictive as to the States, 
and it was not national in coverage, and our explanation that we 
were limited in money to produce that did not satisfy him. 

He asked for a list of $23 million of projects as was the case a year 
ago, the Senator might recall, by the same House committee. 

Senator Stennis. Yes. 

General McGowan. We submitted that list from which I think the 
chairman is reading. 

Senator Stennis. This list, then, you have the same recommenda- 
tion on this list so far as the soundness of the projects concerned as 
you had before the House committee. 

General McGowan. They are still sound, sir. They still may all 
be supported by matching funds by the States who have the funds 
in hand for that purpose. 
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Senator Srennis. So if this committee is going to increase the 
number of projects any, you recommend that these are the ones that 
are next eligible? 

General McGowan. That is correct. 

Senator Stennis. To givea balanced program ? 

General McGowan. Yes, sir. 

Senator Stennis. And all of them, the money is available to finance 
all of them, I mean the contributing part of the States? 

General McGowan. The States have funds to match the construc- 
tion funds to be provided by the Federal Government; yes, sir. 

Senator Srennis. Gentlemen of the committee, I don’t know how 
many copies of this there are, but here is that list for your information, 

General Palladino, I don’t know whether you were requested to sup- 
ply such a list in the House or not. 

General Patnaprno. Yes. 

Senator Stennis. Do you have that list with you this morning? 

General Patiapino. We have a copy of that list, yes, sir [The 
$10 million list requested by the Rivers subcommittee]. 

General Sreman. Mr. Chairman, may I—— 

Senator Srennis. May I just ask General McGowan one or two 
more questions and I will be through. 

You mentioned some nonarmory projects, and would you cover those 
that are in the bill and then you have a list? 

General McGowan. If the Senator will refer to the list prepared 
for Subcommittee No. 3 of the House, there are $3.7 million covering 
21 nonarmory projects which were recommended for inclusion in that 
list, and they are listed at the rear, on page 7, which shows—well, there 
are various types. 

For administrative supply and maintenance facilities in one State, 
for field training facilities in two others, in three others, and shop 
facilities in sma!! amounts, generally across the United States. 

Senator Stennis. This field training and shops and other items, 
that is where you concentrate many National Guard units for this 
special training. 

General McGowan. Yes, these facilities we have requested for field 
training sites, I might use for that Fort Stewart, Ga., as an example 
where a number of divisions train and the facilities are not satis- 
factory. They are not up to decent standards. 

Senator Stennis. You area train ? 

General McGowan. Yes, sir. We sent units there from all over 
the Third Armory, the Armored Division and the armored units and 
the antiaircraft units, and we have requirements to establish just 
barely decent facilities there for living. 

Senator Srennis. I am familiar with one down at Camp Shelby, 
Miss., which is one of the largest Army training units in the Nation. 

General McGowan. That likewise, sir, is one of the training areas, 
and we don’t have too many where the guard trains, where all arms 
can be accommodated and primarily tank weapons. 

Senator Stennis. 1 was going to say it is a tremendous area there, 
many thousands of acres that the Army razed the camp entirely but 
still retained the land. 

And so it is largely that you can train there for most anything. 
Still, you don’t have any facilities there except what you build. 
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General McGowan. Yes, sir. The Senator might recall that we 
have made a small start at Shelby and will make a small start at 
Fort Stewart this year, and we should continue this to provide 

Senator Stennis. My point is, I thought first that you could use 
some Army facility somewhere for that training. 

General McGowan. Sir, we are using Fort McClellan for we will 
say the 31st Division and the training areas there are almost limited, 
too limited for the level of training which the guard units are now 
undertaking. 

Senator STENNIS. I can see where you need some of this training 
where the Army is not using it, where you have plenty of space on 
our own. 

Is there anything else you want to say on that? 

General McGowan. No, sir. I want to say that the posts of Shelby 
and Stewart are of such size that we warrant development for con- 
tinued field-training purposes. 

Senator Srennis. I know we conferred with the Forest Service 
down there at Camp Shelby and got you some more range facilities. 

General McGowan. Yes, sir. The original Camp Shelby reserva- 
tion has been pretty well restored to its original size for continued use 
and we were afraid we were going to lose most of it. We would have 
without your help, sir. 

Senator Stennis. General Seeman, you said you had something. 

General Seeman. I believe on this subject, sir, it would help if I in- 
dicated the specific statement which the Secretary had in his letter 
when he submitted these lists in accordance with the request of the 
House committee. 

Senator Stennis. You mean you want to read it? 

General SreMAN. Just this one sentence, sir. 





The projects listed in the enclosures are submitted in accordance with your 
request. I do not ask authorization for the additional projects nor for the funds 
to construct them. Further authorizations without a corresponding increase 
in appropriations above the request contained in the President’s budget would 
hinder rather than assist the orderly progress of the reserve facilities program. 

He is draving attention to the point that there was a considerable 
amount of authorization last year. 

Senator Srennis. Yes. 

General Seeman. Which we have not been able to tackle within the 
resources available to us, and that the need for additional authoriza- 
tion is not highly important at this time, but nevertheless, he did sup- 
ply this list of facilities next in order of priority in accordance with 
the House committee’s request. 

Senator Stennis. All right, I think there is a relation here between 
these two programs, gentlemen. If it is agreeable to the committee, 
let’s call on General Palladino now who has charge of the military con- 
struction program here for the Army Reserve, which is I think a very 
fine program, and he certainly keeps up with it and we have been well 
impressed with his efforts. 

I think the two could be presented here together and then we could 
have any questions that come out. Are you ready to proceed, General 
Palladino ? 

General Patuapino. Yes, sir. 

Senator Stennis. We are very glad to have you here indeed, sir, and 
I call on you now. 
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Senator Eneiz. Mr. Chairman, may I ask one general question ? 

Senator Stennis. Certainly. 

Senator Enetz. What happened to California, Neveda, and all the 
West? Aren’t they in this program at all? 

General McGowan. Yes, sir, they are. 

Senator Encir. What I am trying to find out is whether their fa- 
cilities are already built or whether they are lower priorities. 

General McGowan. No, they still have a remaining requirement, 
sir. Wecan show what we have built by States here. 

Senator Enerx. I don’t want to get into a lot of detail. I just 
wanted to find out if that blank on that map for everything west of 
the Mississippi indicated that somehow or other these States were not 
getting into this program or whether they had been built or were at 
a lower priority, if you can just answer that in general and then I 
know the chairman wants to proceed to a detailed presentation. 

General McGowan. With the level of the construction at about $13 
million annually for armory construction, which is about half that 
which we produced in 1956 and 1957, as shown here, and the fact that 
that will continue in 1960, we have many States, a number of States I 
should say, that get no construction from year to year. 

I think the State of California was supported by the construction 
of only one armory in fiscal 1959, and their need over all is not as 
acute as in some States which had no armory construction before the 
war or where the State had not been as liberal in building State 
armories. 

In effect, California is doubly penalized because the State itself 
invested vast sums in a State-financed armory program. 

But with the level of about $13 million, we don’t feel that we satisfy 
anybody. 

We try to be fair. I am sure there are vast differences of opinion 
between the States as to whether we are or not, sir. 

Senator Stennis. Thank you very much, General. 

General Palladino. 


TESTIMONY OF MAJ. GEN. RALPH A. PALLADINO, CHIEF, U.S. ARMY 
RESERVE AND ROTC AFFAIRS 


General Patiaptno. Mr. Chairman, I am Major General Palladino, 
Chief, U.S. Army Reserve and ROTC Affairs. It is indeed a pleasure 
to appear before this committee again in connection with the U.S. 
Army Reserve construction program. 

Since my last appearance before you, we have made notable gains 
and now I would like to report briefly to you on the progress we have 
made to date in the Army Reserve construction program under cha 
ter 133, title 10, United States Code (formerly Public Law 783 of the 
8ist Cong.) 

From chart, enclosure 1, you will note that during the period fiscal 
year 1950 through fiscal ye ar 1952, 45 centers were completed from 
funds which were made available under Public Law 218. 

In the following fiscal years under Public Law 783, there were 31 
construction starts in 1953, 10 in 1954, and 16 in 1955. We had 58 
construction starts in 1956 and 65 in 1957. We placed 80 new centers 
under construction in 1958—our best record to date. 
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At midyear 1959, we had placed an additional 39 new centers under 
construction and we plan at least 31 more by the end of this fiscal 
year. This will give us a grand total of 875 Army Reserve centers 
constructed or under construction by the end of this fiscal year. In 
fact as of this date we have placed 57 new centers under contract this 
fiscal year as well as 20 additions. 

Last year we placed 30 additions to existing buildings under con- 
struction and plan 25 more this year, of which 17 were started dur- 
ing the first half of this fiscal year. 

ices projects consist of expansions, assembly halls, and mainte- 
nance shops. This is shown on the next chart, inclosure 2. 

I am happy to report that the past 3 years have beeen the most 
progressive years since the initiation of the Army Reserve construc- 
tion program. The number of contracts awarded or scheduled from 
1957 through 1959 is 134 percent more than the contract awards for 
the previous 6 years. 

I am also pleased to report that we placed 31 one-unit (m) (100- 
man) centers under construction during the past fiscal year and 27 
to date this fiscal year. 

These are the buildings which are located in the small communities 
where it is often difficult if not impossible to locate adequate leased 
space. 

The third chart, enclosure 3, gives you a brief summation of the 
status of our construction funds. You will note that by the end of 
fiscal year 1958 we had obligated $77 million of the $105 million which 
had been appropriated up to that time. 

At the end of the first half of fiscal year 1959 we had obligated a 
total of $87 million. During the balance of fiscal year 1959, we plan 
to obligate an additional $13 million which will bring us to a total 
of $100 million of the total $106 million which has been appropriated. 

It is anticipated that the remaining $6 million will be obligated in 
fiscal year 1960. 

We are now requesting authorization of the following Army Re- 
serve projects in the bill S. 1086 now before you: 


ARMY RESERVE 
AKRON (NO. 2), OHIO. ($574,000) 


Three-unit ARC with three-bay maintenance shop. 

Deficiencies of existing facility: Facility is overcrowded; inade- 
quate classroom, storage, and administrative space. There are no 
facilities for storage and maintenance of heavy vehicles and equip- 
ment. There is no outside storage area for Government vehicles or 
for reservists’ parking. This facility is completely inadequate. 


ALLENTOWN-BETHLEHEM, PA. ($302,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Lacks heavy equipment storage 
and maintenance space; classroom, administrative, and storage space 
is inadequate. Facility is located adjacent to a main-line railroad. 
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ANDERSON, IND. ($136,000) 


Standard assembly hall and two-bay maintenance shop for a one-unit 


Deficiencies of existing facility: Assembly hall required for forma- 
tions and conduct of practical work. Maintenance shop required for 
maintenance and repair of vehicles and equipment and for conduct of 
technical instruction. 


ANN ARBOR, MICH. ($317,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Present facilities are lacking in 
adequate space for unit assemblies, drill formations, unit supply, stor- 
age and maintenance. Classroom space is inadequate for the number 
of assigned reservists. 


AURORA, ILL. ($302,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Present facility does not contain 
adequate classrooms or administrative space. ‘There is no inside ve- 
hicle storage or maintenance shop. The facility has no parking area 


for reservists. 
BARDSTOWN, KY. ($160,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Inadequate classroom, adminis- 
trative, and storage space. Due to the lack of adequate storage and 
maintenance space, authorized unit equipment cannot be issued. Fa- 
cility is totally inadequate. 


BEAVER DAM, WIS. ($176,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Present facility does not contain 
adequate space for offices, storage of supplies or classrooms. There 
are no parking facilities available for reservists. The building is not 
designed for efficient training and the appearance is not conducive 


to recruiting. 
BELLAIRE, OHIO ($302,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Totally inadequate facility; no 
classrooms; insufficient vehicle storage and maintenance space; in- 
adequate administrative and storage space; lack of adequate space 
precludes issue of equipment required for unit training. 


BLOOMINGTON, ILL. ($168,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Classroom space is adequate. The 
two classrooms are not enclosed and there is interference and distrac- 
tion while classes are in session. The facility is poorly heated ; latrine 
facilities are inadequate; there are no par king facilities for reserv ists; 
there is no outside storage for military vehicles. 
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BLOOMINGTON, IND. ($302,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Present facility lacks adequate 
storage, classroom, and office space. There is no space available for 
os storage or locker space. Parking facilities for reservists are 
limited. 


BRIDGEPORT-FAIRFIELD, CONN. ($64,000) 


Three-bay maintenance shop. 
Deficiencies of existing facility : Does not include space for technical 
training or for storage and maintenance of authorized unit equipment. 


BRONX, N.Y. ($98,000) 


Rehabilitation and easement of seven-unit facility transferred from 
Department of the Navy. 

Deficiencies of existing facility. Inadequate storage, maintenance, 
and classroom space and parking facilities. Units currently using 
USARC at 2181 Loring Place, Bronx, N.Y., which is completely in- 
adequate for assigned units. 


BROWNSVILLE, TEX. ($152,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Facility is a temporary structure 
and needs new roof, painting, electrical wiring, and floor. Renova- 
tion cost would exceed value of building. Facility is totally inade- 


quate fora USAR center. 
BUTLER, PA. ($136,000) 


Assembly hall and two-bay maintenance shop. 

Deficiencies of existing facility: Lacks assembly hall and mainte- 
nance shop which are required for unit training and storage and 
maintenance of unit equipment. 


CHAMPAIGN, ILL. ($302,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Inadequate and undesirable unit 
storage space in basement where equipment is damaged by mildew and 
rust. Classrooms in basement; ventilation and temperature control 
unit cannot be maintained. Assembly area too small; no parking 
space except on metered streets; no locker or shower rooms. 


CHICAGO HEIGHTS, ILL. ($302,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility : The classrooms in the present facil- 
ity are too small to accommodate the reservists. There is no drill hall 
orarea. Storage and supply rooms are inadequate. 
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CHICO, CALIF. ($168,000) 


One-unit (M) USARC with one-bay maintenance shop. 

Deficiencies of existing facility: Poorly located and in need of ex- 
tensive repairs. Storage space insufficient; no maintenance space; 
classroom space inadequate; parking facilities limited. 


CUMBERLAND, MD. ($288,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Building is located on a very nar- 
row street by a mainline railroad. There is insufficient classroom, 
storage, maintenance, assembly, and office space. Due to lack of ade- 
quate storage and maintenance space, equipment required for unit 
training cannot be issued. 


DALLAS (NO. 2), TEX. ($64,000) 


One-unit expansion to a two-unit ARC. 
Deficiencies of existing facility: The existing two-unit USARC 
does not have sufficient space to provide for the requirements of as- 


signed USAR units. 
DAYTON, OHIO ($48,000) 


Two-bay maintenance shop. 

Deficiencies of existing facility: Maintenance shop and hardstand 
parking of one-unit ARC, joint Army-Navy facility; maintenance 
shop and hardstand urgently required to store and maintain Govern- 


ment vehicles. 
DELAWARE, OHIO ($302,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Totally inadequate facility. In- 
adequate classroom, administrative, and storage space. No vehicle 
storage and maintenance facility. Facility is old and deteriorated, 
roof leaks, electrical fixtures are inadequate and appearance is bad. 


DETROIT (NO. 1), MICH. ($602,000) 


Three-unit ARC with three-bay maintenance shop. 

Deficiencies of existing facility: Present facility is located in a 
crowded industrial area with inadequate parking facilities. This 
condition is not conducive to participation in the Reserve activities. 


There is no vehicle storage space available. Classrooms and adminis- 
trative space is inadequate. 


DETROIT (NO. 2), MICH. ($602,000) 


Three-unit ARC with three-bay maintenance shop. 

Deficiencies of existing facility: Converted warehouse with tempo- 
rary partitions and wire cages for classrooms, storage, office space. 
Drill and classroom space insufficient. Acoustics and heating a major 
problem. Inconvenient location for most reservists. 
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DULUTH, MINN. ($317,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility : Insufficient storage, classroom, and 
vehicle maintenance space. No fiavdstand parking area. Lessor may 
not renew lease upon termination June 1959. 


EAST ST. LOUIS, ILL. ($156,000) 


Assembly hall and two-bay maintenance shop. 

Deficiencies of existing facility: Existing space too small for pres- 
ently assigned strength. Insufficient storage space does not allow 
units to requisition authorized equipment. Vehicle maintenance can- 
not be performed during scheduled assemblies. 


EL DORADO, ARK. ($152,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Entrance to upper portion of the 
facility is by a long narrow stairway which precludes movement of 
equipment. Supply and storage space is inadequate. No drill area 
is available and no facility is iveilible for storage and maintenance of 
authorized heavy equipment. 


EVANSTON, ILL. ($574,000) 


Three-unit ARC with three-bay maintenance shop. 

Deficiencies of existing facility : No secure area for military vehicles. 
Outside parking restricted to 2 hours, 2 nights per week by city. Nar- 
row steep stairs make it difficult to move bulky or heavy equipment to 
second floor. Sanitary facilities, office, classroom, and storage space 


inadequate. 
FLINT, MICH. ($551,000) 


Two-unit ARC with three-bay maintenance shop. 

Deficiencies of existing facility: Present facility does not have ade- 
quate classroom, administrative or storage space. Due to the arrange- 
ment of the facility, classrooms are noisy which prohibits classroom 
study and participation. Parking facilities for reservists are limited. 


FORT SMITH, ARK. ($152,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Facility has inadequate space for 
classrooms, unit training on heavy equipment or for storage and main- 
tenance of authorized equipment. Arrangement of floor space does 
not separate training activities during drill. 


FULTON, MO. ($160,000) 


One-unit (M) ARC with one-bay maintenance shop. 
Deficiencies of existing facility: Present facility is not located in 
an area conducive to attendance or enlistment. The facility lacks 


adequate classroom space, storage and maintenance facilities, and 
office space. 
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GADSDEN, ALA. ($144,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Old automobile Rielaliie. In- 
sufficient in size and arrangement for use as a USARC. Parking 
and outside training areas not available due to location in congested 
downtown area. 


GALVESTON, TEX. ($152,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: One building contains classrooms 
and offices, one is for supply, and one is latrine. Buildings con- 
structed in 1800 and are in need of repair. Classrooms inadequate, and 
no heavy equipment is assigned to the units due to lack of space. 


GETTYSBURG, PA. ($168,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Insufficient classroom and storage 
space. Classroom space is not partitioned. No space is available for 
storage or maintenance of heavy equipment. 


GLENS FALLS, N.Y. ($176,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Classroom, supply, and office space 
is inadequate. No space is available for unit training or for storage 
and maintenance of authorized heavy equipment. 


HAMMOND, IND. ($168,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Present facility lacks adequate 
classroom and storage space. Office space is inadequate. There is no 
space available for vehicle storage or maintenance. 


HARRISON, ARK. ($152,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Facility formerly housed an auto- 
mobile agency and is so located and constructed that it does not meet 
the minimum requirements for a Reserve center. Space is inadequate 
and the building design precludes separation of classroom space from 
storage and maintenance space. 


JEFFERSON CITY, MO. ($288,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Present facility does not contain 
adequate classroom or administrative space. The storage and mainte- 
nance facilities are inadequate for the type of equipment authorized. 
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JOLIET, ILL. ($302,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: The present facility lacks adequate 
classroom facilities and office space. There are no inside facilities for 
yehicle storage or maintenance. ‘The assembly area is inadequate. 


KANKAKEE, ILL. ($168,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Present facility lacks adequate 
classroom facilities and parking facilities for reservists. There are 
no inside facilities for vehicle storage and maintenance. 


LA CROSSE, WIS. ($317,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Present facility does not contain 
adequate classroom or administrative space. Vehicle maintenance 
space is inadequate. The existing space does not provide adequate 
heated vehicle and heavy equipment maintenance and training area. 


LAFAYETTE, LA. ($152,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: This facility is not structurally 
adaptable for use as a USARC and is located adjacent to a main rail- 
road line which causes considerable disturbance during drill. Facili- 
ties for storage and maintenance of heavy equipment are inadequate. 


MALONE, N.Y. ($176,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Classroom space is inadequate and 
no space is available for unit training on heavy equipment. Author- 
ized unit equipment cannot be issued due to lack of adequate storage 
and maintenance space. 


MANKATO, MINN. ($176,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility. Present facility lacks adequate 
classroom space and vehicle storage space. There is no cananiniell 
first aid room or outdoor parking area. Vehicle maintenance space 
is inadequate. 


MARION, OHIO ($168,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Present facility does not conform 
to U.S. Army Reserve requirements and available space is inadequate 
for the requirements of assigned units. Lack of adequate storage and 
maintenance facilities precludes issue of authorized unit equipment. 
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MEADVILLE, PA. ($168,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: 16-foot-wide stream runs under 
building. No rifle range or outdoor drill space. Cannot get M-42 
tanks through narrow street. Rooms too small for classrooms and 
office space. 


MILWAUKEE (WEST), WIS. ($602,000) 


Three-unit ARC with three-bay maintenance shop. 
Deficiencies of existing facility: The strengths in the Milwaukee 
area justify this additional facility. 


MORRISTOWN, N.J. ($317,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Inadequate classroom, office, drill, 
administrative, supply and storage space. Inadequate parking for 
reservists. No space for training on heavy equipment. 


MT. VERNON, OHIO ($168,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility : Present facility contains insufficient 
classroom space for the proper conduct of instruction. Facility is lo- 
cated on the second floor of a building which is in poor condition. 
Authorized heavy equipment cannot be issued due to lack of adequate 
storage and maintenance space. 


MUNCIE, IND. ($168,000) 


One-unit (M) ARC with one-bay maintenance shop. 
Deficiencies of existing facility: Insufficient classroom, office, park- 
ing, and vehicle shop area. 


MUSKOGEE, OKLA. ($288,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Design structure of this facility, 
although sufficient in floor space, is not suitable for permanent use as 
a training center. Proper distribution of administrative, storage and 
maintenance, and training space cannot be made at a reasonable cost. 
Due to its location in the heart of downtown Muskogee, there is not 
sufficient space to maneuver the heavy equipment assigned to units 
without causing danger to motorists in the vicinity, and further with- 
out causing danger to reservists due to high-tension electric lines in 
the immediate vicinity of the training center. 


NEW ORLEANS (No. 1), LA. ($520,000) 


Three-unit ARC with three-bay maintenance shop. 

Deficiencies of existing facilities: Buildings are temporary bar- 
racks-type structures that cannot be economically modified for use as 
a Reserve center. Authorized unit equipment cannot be issued due to 
lack of adequate storage and maintenance space. 
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ODESSA, TEX. ($152,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Present facility does not provide 
space for storage and maintenance of authorized unit equipment. 

pace is considered adequate for the present; however, due to the 
growth of units and additional Sa being issued, this facility 
will not be adequate in the near future. The facility does not meet 
the requirements of a constructed Army Reserve Center. 


OKMULGEE, OKLA. ($160,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Space is insufficient to provide for 
the training requirements of assigned units. Classroom space is in- 
adequate and no space is available for storage and maintenance of 
authorized equipment. 


OLEAN, N.Y. ($176,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility : Classroom space is inadequate, and 
no space is available for unit training on heavy equipment. Author- 
ized unit equipment cannot be issued due to lack of adequate storage 
and maintenance space. 


OSWEGO, N.Y. ($176,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Facility does not provide adequate 
classroom, drill or equipment storage space. Vehicle parking area or 
storage and maintenance space is not available. 


PAINESVILLE, OHIO ($168,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Inadequate classroom, administra- 
tive, storage, and maintenance space. No secure parking area for 
Government vehicles. No parking area for reservists’ vehicles. 
Building below acceptable Army standards and in need of extensive 
repairs. 

PITTSBURGH (NO. 3), PA. ($574,000) 


Three-unit ARC with three-bay maintenance shop. 

Deficiencies of existing facility: Classroom ventilation is very poor 
and space is inadequate. Equipment and vehicle storage and mainte- 
nance space is inadequate. Facility located in congested area and 
parking is restricted. 


PURCELL, OKLA. ($160,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: The present facility is a garage- 
type structure that cannot be economically modified to provide essen- 
tial classroom space. The vehicle-maintenance space is located in- 
side the facility, which causes considerable confusion during drill. 

38060—59 48 
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ROLLA, MO. ($160,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility: Present facility does not contain 
adequate classroom or office space. Storage and maintenance facili- 
ties are not adequate to store and maintain the equipment authorized, 


RUTLAND, VT. ($143,000) 


Assembly hall and two-bay maintenance shop. 

Deficiencies of existing facility : The assembly hall and maintenance 
shop were not authorized at the time this Reserve center was con- 
structed. This space is required for the proper training of reservists 
and for storage and maintenance of authorized equipment. 


SACRAMENTO, CALIF. ($61,000) 


Three-bay maintenance shop. 
Deficiencies of existing facility: Lacks maintenance shop which is 
required for storage and maintenance of unit equipment. 


ST. CLOUD, MINN. ($330,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: Present facility lacks adequate 
classroom, office, and administrative space. Maintenance, training, 
and storage facilities are inadequate for heavy equipment. There are 
no hardstands, outdoor storage, or parking area. 


SALEM, OREG. ($61,000) 


Three-bay maintenance shop. 

Deficiencies of existing facility: The present constructed ARC has 
no covered space for care and maintenance of vehicles and heavy equip- 
ment. When the center was constructed in 1951 there was no plan 
to build a maintenance shop simultaneously with each new center. 
Lack of a maintenance shop has hampered training and the accom- 
plishment of unit mission. 


SAN ANTONIO (NO. 2), TEX. ($520,000) 


Three-unit ARC with three-bay maintenance shop. 

Deficiencies of existing facility: Temporary construction and un- 
suited for use asa USARC. Storage and maintenance space for or- 
ganizational heavy equipment is inadequate, which precludes issue of 
heavy equipment required for unit training. 


SAN DIEGO, CALIF. ($526,000) 


Two-unit ARC with three-bay maintenance shop. 

Deficiencies of existing facility: Fort Rosecrans is in an isolated 
location, which has hampered expansion of the Reserve program. Fa- 
cility is of frame construction and cannot be economically modified 
for use as a Reserve center. Available classroom, administrative, 
storage, and maintenace space is inadequate. 
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SAN MARCOS, TEX. ($152,000) 


One-unit (M) ARC with one-bay maintenance shop. 

Deficiencies of existing facility : The buildings utilized by the Army 
Reserve at Camp Gary were acquired for an interim period until a 
USARC could be constructed. Camp Gary is a contracted installa- 
tion, the Army Reserve is utilizing space on an indefinite basis and 
it is not known how long they will be able to use space on the instal- 
lation. The buildings do not meet the requirements of a constructed 
Army Reserve Center. 


SANTA BARBARA, CALIF. ($136,000) 


Assembly hall and two-bay maintenance shop. 

Deficiencies of existing facility : Assembly hall and two-bay mainte- 
nance shop not authorized when facility was constructed. Space re- 
quired to properly train reservists. 


SAVANNAH, GA. ($259,000) 


One-unit ARC with two-bay maintenance shop. 

Deficiencies of existing facility: No municipal transportation; dis- 
tance to city too great. ‘Does not offer desired prestige to USAR pro- 
gram. No outdoor storage area for authorized equipment. 


SPRINGFIELD, MO. ($73,000) 


Five-bay maintenance shop. 

Deficiencies of existing facility: Facility was transferred to the 
USAR and does not contain maintenance facilities. A maintenance 
shop is required for storage and maintenance of unit equipment. 


UNIONTOWN, PA. ($220,000) 


One-unit expansion, assembly hall, and three-bay maintenance shop. 

Deficiencies of existing facility: Existing USARC is inadequate 
for the requirements of assigned units. The assembly hall and mainte- 
nance shop are required for unit training and storage and maintenance 
of unit heavy equipment. 


VALLEJO, CALIF. ($302,000) 


One-unit ARC with 2-bay maintenance shop. 

Deficiencies of existing facility: No maintenance facilities, insuf- 
ficient vehicle parking, no offstreet parking for reservists. Due to 
lack of adequate storage and maintenance facilities, equipment re- 
quired for unit training cannot be issued. 


WASHINGTON, IOWA ($160,000) 


One-unit (M) ARC with 1-bay maintenance shop. 

Deficiencies of existing facility: The interior arrangement of both 
facilities is extremely poor and classrooms cannot be utilized ef- 
fectively due to location and distracting influences. There are no 
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storage facilities and the shop and maintenance facilities are inade- 
quate. The facilities are located in the downtown shopping area 
which precludes adequate parking space for reservists. 


WASHINGTON, MO. ($160,000) 


One-unit (M) ARC with 1-bay maintenance shop. 

Deficiencies of existing facility: Present facility is too small and 
has insufficient classroom space which requires a split assembly of 
the unit. The building is difficult to heat and extremely noisy. 


WASHINGTON, PA. ($136,000) 


Assembly hall and 2-bay maintenance shop. 

Deficiencies of existing facility: Assembly hall and maintenance 
shop not authorized with original construction. Now authorized and 
required for proper training. 


WENATCHEE, WASH. ($168,000) 


One-unit (M) ARC with 1-bay maintenance shop. 
Deficiencies of existing facility: Building was formerly a bowlin 

alley and as such its use is limited. The building is poorly ventila 

and uncomfortable. There is no space inside or out for formations, 


Classrooms are poorly lighted. Parking facilities are not available. 
WESTMINSTER, MD. ($160,000) 


One-unit (M) ARC with 1-bay maintenance shop. 

Deficiencies of existing facility: Present facility is old and in need 
of repairs. There is no rifle range, vault, or grease pit. Classroom, 
drill, maintenance, vehicle storage, and administrative space is in- 


adequate. 

VARIOUS LOCATIONS ($1,788,000) 
Abingdon, Va. Conway, Ark. 
Ada, Okla. Corning, N.Y. 
Aguidilla, P.R. Covington, Va. 
Alice, Tex. Dexter, Maine 
Antlers, Okla. Fast. Rainelle, W. Va. 
Bay City, Tex. Elizabethtown, N.Y. 
Bethany, Mo. Enterprise, Ala. 
Brevard, N.C. Fairfield, Il. 
Bridgton, Maine Fairmont, W. Va. 
Brookville, Pa. Garner, Iowa 
Bryan, Ohio Hickory, N.C. 
Buffalo, Minn. Kenton, Ohio 
Cadiz, Ohio Las Vegas, N. Mex. 
Cannon Falls, Minn. Lumberton, N.C. 
Canton, N.Y. Marietta, Ohio 
Charlottesville, Va. Marshall, Tex. 
Chester, Vt. Massena, N.Y. 
Chickasha, Okla. McAllen, Tex. 


Clinton, Okla. Miami, Okla. 
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Modesto, Calif. Santa Cruz, Calif. 
North Judson, Ind. Scottsburg, Ind. 
New Prague, Minn. Silver City, N. Mex. 
Oskosh, Wis. Tifton, Ga. 

Panama City, Fla. Wabasha, Minn. 
Paynesville, Minn. Waveland, Ind. 
Plymouth, Ohio Wayland, N.Y. 

Rio Grande City, Tex. Winthrop, Minn. 
Ripley, W. Va. Wooster, Ohio 
Salinas, P.R. Worthington, Minn. 


Salisbury, N.C. 


Fifty-nine 1-bay maintenance shops for 1-unit (M) ARC's. 

Maintenance shops required in conjunction with 1-unit (M) USS. 
Army Reserve centers in consonance with approved Department of 
Defense criteria. 

These maintenance shops are required for the technical training 
of the reservists and for storage and maintenance of authorized unit 
vehicles and equipment. 

General Patxapino. In conclusion, gentlemen, we have made more 
progress this last year than ever before. These buildings are con- 
structed, under construction, or programed throughout our Nation 
from the Atlantic to the Pacific Ocean, to include Puerto Rico and 
Hawaii. 

Gentlemen, this concludes my statement on the Army Reserve con- 
struction program. If you have any questions, I will be glad to 
answer them. 
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Senator Srennis. All right, General. 

I had to give some attention here to a matter I was looking into. 
The substance of your report is that you are getting well along with 
your appropriated funds and awarding your contracts. 

" What was that 134 percent you said here? 

General Patiapino. During the last 3 years we have constructed 
134 percent more than we did in the previous 6 years, in other words, 
we are doing very well. 

Senator STENNIs. That is very impressive. Your money has been 
released to you, the money in the current budget. 

General Patxiapino. The current budget has been released to us, 
yes; all the funds have been released except that $1 million last year. 

Senator STennis. General, is there anything else you would like 
tosay? You have a very good program, [ think. 

I think this is one of the best ways that the services can keep 
before the public is to have a Reserve unit in the community, in the 
town, in the county. I couldn’t understand why the services don’t 
even put more emphasis on the Reserve program for that reason, 
if for no other. Personally, it is the only way I see that we are 
going to reduce the enormous cost of these military programs over 
the years, is to utilize more of these men in an attractive Reserve 
program for these men who have been in the service and who do 
not stay there. 

So 1 commend you for your work and I think this committee 
will certainly want to support you. 

Senator Cannon, did you have anything on either one of these 
projects? 

Senator Cannon. Thank you, Mr. Chairman. This may be a little 
out of the general’s realm of testimony, but General, I am a little 
concerned here, particularly in my own State, when I get notice of 
a Reserve unit being deactivated there, and it looks to me like you 
are trying to increase these Reserve units and, as Senator Engle 
pointed out, California and Nevada, neither one have anything in 
the way of construction, and not only are we not getting any con- 
struction out there but we are losing the Reserve unit that we do 
have, or at least one of them, an engineer unit in Reno, Nev. 

General Pattaprno. On the loss of the unit, of course, that is tied 
in with the reorganization of the Army itself. Just to give you a 
quick rundown on the reorganization, we of course have to keep 
within a certain number of drill pay spaces. 

We have no choice on that. At the present we are working on 
300,000 drill pay spaces in the Army Reserve. The Army staff in 
consonance with their requirements for M-day or M plus 6 months 
have come up with a list of units which they feel they require during 
that period, and those are the units that we are authorized to support 
within our 300,000 drill spaces. 

Generally speaking we have operating today around 5,400 company- 
sized units. The new troop reorganization gets us down to 4,300 
units, or a loss of about 1,100 units throughout the country. Some- 
thing has got to give. There just isn’t anything we can do about it. 
It is a directed action that says that is all we can support. These 
are the units we need, and, therefore, the allocation has been made 
to the six Zone of Interior armies as to the units that will be given 
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to their army area and they in turn have allocated it to the Army 
Corps, Reserve, and the corps to the localities within their areas. 

Now to get specifically to Nevada, we have under construction at 
present two centers, one at Las Vegas and one at Reno, and I think 
that that takes care of 100 percent of your troop program units in 
Nevada. 

Of course, I realize you’re losing this one unit. I don’t happen to 
have the complete figures as to what your loss as far as individual 
paid drill spaces are in Nevada, but I will be happy to supply it to 
you, sir, if you would like to have that. 

Senator Cannon. I think I have that information at hand, show- 
ing a total assigned strength in Nevada for the entire State under 
your reorganization of 396 people in two centers. Now we have 
pretty sizable State there, 87.7 percent of which is owned by the Fed- 
eral Government. It is not consistent to me to see a State in that 
position assigned 396 spaces, and then you come in with a request for 
six construction projects, major construction projects in one State. 

I think we need some balance in this, and I am inclined to agree 
with Senator Stennis that in my opinion this is one of the most im- 
portant programs that you have, but it is certainly not important 
from the standpoint of having the concentration in a few States and 
not keeping it well balanced throughout our entire country. 

Thank you, Mr. Chairman. 

Senator Stennis. Thank you, Senator Cannon. I know one prob- 
lem we have had in Mississippi, Senator, was the relatively small 
available manpower, relatively small. There is no Reserve unit con- 
struction program in here for Mississippi, and I think that is one rea- 
son why. I don’t know how you would score on your relative position 
for manpower. 

Senator Cannon. I am not personally concerned so much about the 
construction as I am about them taking out a unit where we have the 
manpower. 

Senator Stennis. That is what I was concerned about in Missis- 
sippi, reducing the units there. You mentioned California not having 
any in the bill. There are five here in the State of California. 

Senator Cannon. Not in the bill, Mr. Chairman. 

Senator Stennis. Yes, the Army Reserve construction program. 
Not in the National Guard I believe, but in the additional list that you 
looked at there awhile ago. 

The Army National Guard does not show anything for California 
at this time. Then are there any other questions on this? 

General Palladino, do you have anything more you wish to say ? 

General Patiaprno. No, sir; I have made my statement. 

Senator Stennis. General McGowan ? 

General McGowan. No, thank you very much, Mr. Chairman. 

Senator Stennis. General Seeman ? 

General Sreman. No, sir. 

Senator Stennis. Do you have any response, General Seeman, to 
what both members of the committee who have expressed themselves 
have had to say about the Reserve, as being a source of strength and 
public opinion support for the military program as a whole? 

General Sreman. Not in my character, sir. In the construction 
program; no, sir. It is a very important issue, of course. Involved 


Ww 


th 
tr 


™! 


i, 1) SD beet OOS OOP 


——_ 


st ot et 2D oe 


at 
ik 


al 
to 


br 
ve 


at 
or 


3S 


n 


MILITARY CONSTRUCTION AUTHORIZATION 667 


in this is much bigger problems of which you are much more aware 
than I am. 

Just what kind of a mobilization we are going to have in the future 
and how much money we will lay on the line as opposed to what is 
going to be available in 6 months. 

Senator Stennis. I wasn’t talking about money so much but public 
opinion and public support for a military program. I think the 
Reserve units being close to the people, I think they generate a lot of 
support and interest. 

General SreMan. It is a very vital program. 

Senator Stennis. All right, thank you very much. 

What phase do we come to next, now, generally of the Reserve 
program? All right, will you make room for the Navy now? 

Thank you very much for your testimony. 

All right, gentlemen of the Navy, those of you have not been sworn, 
will you hold up your hands, please? 

Do you and each of you solemnly swear that your testimony before 
this committee will be the truth, the whole truth and nothing but the 
truth, so help you God? 

Rear Admiral Kerrn. I do. 

Captain Fosrer. I do. 

Captain Corrapt. I do. 

Capt. L. F. Srerrennacen. I do. 

Commander McCoy. I do. 

Commander CritTennen. I do. 

Major Heinemann. I do. 

Commander Swoprr. I do. 

Senator Stennis. Proceed, Admiral. 


TESTIMONY OF REAR ADM. R. T. S. KEITH, ASSISTANT CHIEF OF 
NAVAL OPERATIONS (NAVAL RESERVE), U.S. NAVY 


Admiral Kerra. Mr. Chairman and gentleman, it is a pleasure to 
appear before you today, in support of the Naval Reserve Forces con- 
struction program as proposed in S. 1086. 

This program provides for the physical facilities required in the 
training of the Naval and Marine Corps Reserve. Through fiscal 
year 1958, projects for this program were provided under the general 
authorization procedures of the National Defense Facilities Act, 
Public Law 81-783. The fiscal year 1959 program as you know, was 
authorized on a line-item basis in Public Law 85-685. These two 
= provided authorization available for the current fiscal year as 

ollows: 


Carryover from fiscal year 1958 and prior___--__-____-----_--__- $11, 500, 000 
I re a a ge 11, 900, 000 
Terel Gvelianie, Visca) year T00e.. 6 oc cts 23, 400, 000 


The total obligation since the first authorization in 1954 under the 
referenced laws, is $70.3 million up to this fiscal year. An additional 
$4 million plus have been obligated this fiscal year with the expecta- 
tion that $11 million more—a fiscal year total of $15 million—will 
be obligated by June 30, 1959, making a grand total of about $86 
million by that date. 
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This effort has gone to provide modern aviation operational facili- 
ties to accommodate modern aircraft now operated by the Air Re- 
serve squadrons, up-to-date training centers in limited numbers and, 
this year, a few berthing facilities for ships of the Selected Reserve, 

However, most of the facilities now in use were acquired from 
World War II surplus installations. As a result, an increasingly 
large amount of modernization or replacement will be required as 
time goes on. 

The overall program is composed of three budget activities. 

(a) The Naval Reserve aviation program, which also supports 
Marine Corps Reserve aviation, in fiscal year 1960 will be made up of 
18 installations—5 of these are Naval Air Reserve training units 
situated on Regular air stations and the remainder are Reserve naval 
air stations. A continuing minimal replacement of deteriorated 
buildings, plus modernization of other buildings and operations fa- 
cilities, will be required in the future. 

(6) The Naval Reserve surface program consists of 319 training 
centers and facilities, and 160 electronics facilities and stations, 
Modernization or replacement of most of these will ultimately be re- 
quired. For example, 80 percent of the training centers are tem- 
porary wooden, quonset, or Butler-hut construction. In addition 
berthing facilities for Selected Reserve ships are needed in some 
locations. 

(c) The Marine Corps Reserve ground program consists of 228 
training centers, 159 of which are combined with the Naval Reserve 
training centers mentioned above. Replacement or modernization of 
most of these will be required. 

We are requesting authorization for $8.3 million in fiscal year 1960 
which will include: 

(a) Improvements and modernization at nine naval air stations. 

(6) Five ship’s berthing facilities. 

(c) Replacement of six training centers. 

(d) Replacement of one electronics facility. 

(e) Rehabilitation of one electronics facility. 

Joint construction and utilization with other Reserve components 
is entered into wherever possible. The extent of joint utilization 
now is as follows: 

(a) All Naval Reserve aviation facilities are jointly used ; 

(5) 75 percent of the Naval Reserve surface training centers facili- 
ties are jointly used; 

(c) 72 percent of Marine Corps Reserve training centers are jointly 
used. 

Electronics facilities stations are mostly small, leased spaces which 
are generally unsuited for joint use. However, they are so used 
wherever possible and the need exists—about 12 percent presently. 

Section 502(a) of S. 1086 proposes an amendment to Public Law 
85-685 which will strike out $1,304,000 of the authorization contained 
therein. This is coincident to the planned disestablishment of Naval 
Air Stations, Denver, Colo., and Niagra Falls, N.Y.—a part of the 
readjustment of the Shore Establishment to make it commensurate 
with the size of the operating forces. 

Mr. Chairman, this concludes my prepared statement. I have not 
mentioned the individual projects but am prepared, with the assist- 
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ance of the Marine Corps and Bureau witnesses, to provide any de- 
tailed information the committee desires. 

Senator Srennis. All right, Admiral, thank you for a good state- 
ment, 

Do you have someone with you to speak for the Marine Corps espe- 
cially ? 

Admiral Kerr. Yes, sir. 

Senator STeNNIs. W ill you call on them now if they wish to add 
to your statement and then we will have questions. 

Major Hernemann. We have nothing to add to the statement, sir. 

Senator Stennis. Senator Cannon? 

Senator Cannon. No questions. 

Senator Stennis. You don’t wish us to consider each item individ- 
ually, do you, Admiral? I don’t think it is necessary myself. 

Admiral Kerru. I think the justification is in the books. 


NAVAL RESERVE (AVIATION) 


The items requested for Naval Air Station, Atlanta, are for the 
newly constructed naval air station at Dobbins Air Force Base in the 
Atlanta area and are need to eliminate deficiencies and to provide 
a complete and usable air support facility. 


NAVAL ATR STATION (DOBBINS AIR FORCE BASE), 
ATLANTA ($838,000) 


Addition to aircraft parking apron 

This requirement is generated by applying standard aircraft park- 
ing criteria to the currently programed base loading for the station. 
It is proposed to construct this parking apron contiguous to the 
present parking area which is immediately adjacent to the hangar 
and which was constructed at the same time as the hangar and which 
is inadequate to handle the proposed loading. 
Optical landing system 

This system is a safety of flight and training device which may 
be used either aboard a carrier deck or as a runway installation. The 
optical landing system is a device which was originally developed to 
replace the landing officer system for guiding planes aboard aircraft 
carriers. It gives directional and glide-angle guidance and enables 
a pilot to make a near perfect approach and to touch down at approx- 
imately the same (optimum) spot on either the carrier deck or run- 
way on each landing. Experience has proven it to be invaluable as a 
safety device as well as a training facility for the landing of carrier 
planes. It has been shown that the use of the optical landing system 
has effected a marked decrease in the carrier landing acc ident rate (to 
approximately one-fifth of the previous rate). 


Cold storage and dry stores building 

This facility is to provide for galley, dry stores, and refrigerated 
storage space in accordance with current DOD criteria. This would 
be an addition to the messing and subsistence building which was 
designed to permit the addition of the proposed facility. Storage in 
the present galley is designed for day-to-day consumption only. The 
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proposed addition would eliminate many trips to the basic supply 
point for the area, Fort McPherson, which is 40 miles away and would 
result in a substantial saving in manpower, transportation equip- 
ment, and procurement costs. The Air Force facility is of temporary 
construction and does not currently meet Air Force requirements, 
Thus, joint use of that facility is infeasible. 


Covered storage shed 


This facility is needed to provide weather protection for the re- 
quired amounts of spare parts, aircraft components, engines, wings, 
ane gear, tires, etc. It will provide as well for personnel equip- 
ment, barracks’ supplies, and other general usage material which 
much have secure storage and have at least limited protection from 
the weather. There is no facility of this type existing at this new 
station. 


Navy exchange building 

This facility is to provide a small exchange activity to furnish only 
the most essential items and services needed on a frequent-use basis 
by naval personnel; such as cafeteria and snack bar for off-hours 
feeding of flight crews and other support personnel who much neces- 
sarily work through normal meal hours in order to obtain efficient 
utilization of the aircraft; barber shop, canteen furnishing personnel 
items such as toilet articles, etc.; a Navy uniform shop, a pickup 
station for laundry and drycleaning services provided by commercial 
firms. All other services will be provided at the Air Force PX loca- 
tion on the other side of the field, approximately 4 miles distance. 


Standby generator plant 


This item would provide a limited but flexible alternate powerplant 
to provide emergency service to certain vital and essential equipment, 
such as aviation gasoline farm, sump pumps, boilers, refrigeration 
units, fire-alarm system, and other operational equipment. Experi- 
ence indicates that power outages when occurring usually last from 
a few hours to a few days. When occurring on a weekend the repair 
services are frequently more difficult to accomplish expeditiously, re- 
sulting in the loss of a major portion of an entire drill weekend effort. 
An alternate source of commercial power is not available and a second 
powerline from a different substation would cost more than the pro- 
posed item. 


NAVAL AIR STATION, DALLAS, TEX. ($348,000) 


Liquid oxygen 

This facility is needed to provide efficient and economical liquid 
oxygen service to the more modern jet aircraft coming into the pro- 
gram which utilize the new liquid oxygen system exclusively. This 
would also provide gaseous oxygen for the conventional facilities at 
no additional cost. Modern jet aircraft use only the more efficient 
liquid oxygen system and the current usage at this station is now well 
beyond the capability of the portable liquid oxygen equipment now 
being used. This type facility must be remotely located from norm- 
ally inhabited areas for safety reasons and the conventional oxygen 
shop is therefore not suitable for conversion. The existing hardstand 


secu 
equ 
Tra 

A 
pru 
mw 
stri 
in | 
and 
doe 
crit 
saf 


bly 
ld 
ip- 
ry 
ts. 


MILITARY CONSTRUCTION AUTHORIZATION 671 


security fence and other facilities currently utilized with the portable 
equipment can be utilized as part of this new facility. 


Transmitter building 

An adequate transmitter building facility is needed at this location 
primarily as a safety of flight item, to properly provide positive com- 
munication control for landing and takeoff of aircraft. The present 
structure is a prefabricated, unlined, small wooden structure erected 
in 1945. It is improperly located for use of the very high frequency 
and ultra high frequency radio equipment currently prescribed and 
does not provide proper line-of-sight transmission to aircraft in the 
critical landing approach and takeoff areas. In addition to being a 
safety consideration the present system causes frequent and costly de- 
lays in normal aircraft operations at this relatively high use airport. 
The new facility would provide the additional space needed to prop- 
erly install existing requirements for transmitter equipment as well 
as alleviate the crowded installation conditions affecting certain re- 
ceiver equipment and would permit the proper heating and cooling 
needed for efficient and economical operation of this type equipment. 


Alteration and repairs to hangar 

This item is needed primarily to permit the more recently assigned 
and larger multiengine aircraft to be brought into the hangar for up- 
keep and repair work. At the present time the wing span clearance 
is not sufficient due to the row of steel columns supporting the roof 
down the centerline of the hangar. The necessary structural steel 
alteration can be effectively accomplished in conjunction with the al- 
teration and repair of the steel tracks supporting the large steel 
hangar doors which have become displaced and cause frequent jam- 
ming. In addition, swelling of the subbase soil has caused the exist- 
ing concrete deck to raise an average of 6 inches. Minimum required 
replacement of the concrete deck immediately adjacent to the hangar 
door tracks is also included in this item. 


NAVAL AIR STATION, GLENVIEW, ILL. ($59,000) 


Compass rose 

This facility is needed for accurate calibration of the navigational 
compass which is required after each 120 flight hours or each 90 days 
after the compass is installed in the plane or whenever an aircraft en- 
gine is changed. This station does not have a compass rose base ade- 
quate to calibrate the more modern larger aircraft. Compass direc- 
tional stripes painted on a portion of the parking apron have been used 
in the past. This does not meet the requirement of being far enough 
removed from ferrous metals such as steel in buildings or runways and 
parking apron steel reinforcements which cause electromagnetic dis- 
turbance to the compass calibration process. Also it does not provide a 
nonferrous metal turntable which is necessary to accurately rotate 
the larger and heavier aircraft during the calibration process. In 
addition to the usual compass usage for navigation, a most accurate 
compass calibration is also needed for the precise employment of the 
extensive and involved antisubmarine equipment and tactics which 
now comprise a major portion of the Naval Air Reserve program. 








672 MILITARY CONSTRUCTION AUTHORIZATION 


NAVAL AIR STATION, GROSSE ILE, MICH. ($771,000) 


Optical landing system 

This system is a safety of flight and training device which is used 
both aboard a carrier deck and as an airfield runway installation. The 
optical landing system is a device which was originally developed to 
replace the landing signal officer system for guiding planes aboard 
aircraft carriers. It gives directional and glide angle guidance and 
enables a pilot to make a near perfect approach and to touch down 
at, approximately the same (optimum) spot on either the carrier deck 
or runway on each landing. Experience has proven it to be invaluable 
as a safety device as well as a training facility for the landing of car- 
rier planes. It has been shown that the use of the optical landing sys- 
tem has effected a marked decrease in the carrier landing accident rate 
(to approximately one-fifth of the previous rate). 


Fire protection sprinkler systems 


This item is to provide for a deficiency in the fire protection avail- 
able for a group of eight buildings and their contents, which deficiency 
has existed for several years and which also was considered an urgent 
requirement as far back as the early 1950’s. However, the deficiency 
was tolerated on a calculated risk basis since it was planned at that 
time to relocate the station to Willow Run airport in order to provide 
an adequate runway for jet operations. During the past year a deci- 
sion has been made by the Chief of Naval Operations to retain the 
operations at NAS, Grosse Ile, since the recent emphasis on anti- 
submarine operations in the Reserve command indicates that the old 
location can continue to be effectively utilized at a much lower cost 
than a new station, if certain essential deficiencies at the old station 
are corrected. If constructed new, sprinkler system protection would 
be standard equipment. Approximately half of these buildings are of 
older wooden frame construction and of highly combustible material 
and the remainder are a part of the same grouping which would be 
extremely vulnerable and in case of fire might involve a major confla- 
gration which could involve the entire group. The value of the air- 
craft and other contents of these buildings which would be protected 


fluctuates somewhat. However, it has recently been estimated in the 
neighborhood of $13 million. 


NAVAL AIR STATION, LOS ALAMITOS, CALIF. ($563,000) 
Liquid oxygen 


This facility is needed to provide efficient and economical liquid 
oxygen service to the more modern jet aircraft coming into the pro- 
gram which utilize the new liquid oxygen system exclusively. This 
would also provide gaseous oxygen for the conventional facilities at 
no additional cost. Modern jet aircraft use only the more efficient 
liquid oxygen system and current usnge at this station is now well 
beyond the capability of portable liquid oxygen equipment now being 
used. This type facility must be remotely located from normally in- 


habited areas for safety reasons and the conventional oxygen shop is 
therefore not suitable for conversion. 
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Aircraft arresting gear 

This type of emergency arresting gear Is a refinement of the old 
chain type arresting gear which has been so successfully utilized in 
recent years. Although having numerous advantages over the old sys- 
tem, the cost of the newer gear is no more than the chain type and it 
is the current goal of the Bureau of Aeronautics to have at least one 
and preferably two such type installations at each major airfield. 
Since July 1, 1957, there were 461 successful naval aircraft arrests 
made with emergency arresting gear equipment. It is estimated that 
over $50 million worth of material damage was prevented, as well as 
saving the lives of many aviation personnel. This type installation 
frequently saves many times its cost in just one usage operation. In 
addition it should be noted that the more modern high performance 
aircraft, with their more complicated accessory systems and higher 
landing speeds, require more and more frequent use of this type safety 
device. 


Warehouse 


The need for the warehouse space requested has been generated over 
a period of several years since the station was first constructed in 1942 
with the then mission of operating only the training type biplanes. 
The present mission of this station is much more complex as far as 
support of aircraft is concerned. Operations now include support of 
10 specific types of aircraft including 2 types of jet aircraft as well as 
other larger and more complex planes such as the R5D and P2V. It 
is expected that the diversity of aircraft types required to be supported 
by this installation will not substantially decrease in the future. Tu the 
interim certain unused barrack spaces and other temporary buildings 
have been used for supply storage on a makeshift basis. This require- 
ment for additional aviation and general stores, warehouse space is 
computed in accordance with existing DOD directives. 
Water line 

Fora relatively small amount of funds, this water line between reser- 
voirs will increase water available for fire protection at this major 
air station by about 40 percent. At the present time there are two 
water reservoirs in existence, only one of which is directly connected to 
the high pressure pumping system which automatically comes into use 
to boost the pressure during periods of exceedingly high demand such 
as during a fire emergency. With the addition of an auxiliary pump 
the two existing reservoirs can be adequately connected to provide full 
utilization of both reservoirs during any emergency. 


NAVAL AIR STATION, NEW ORLEANS, LA. ($178,000) 


Liquid oxygen 

This facility is needed to provide efficient and economical liquid 
oxygen service to the more modern jet aircraft coming into the pro- 
gram which utilize the new liquid oxygen system exclusively. This 
would also provide gaseous oxygen for the conventional facilities at 
no additional cost. Modern jet aircraft use only the more efficient 
liquid oxygen system and the current usage at this station is now well 
beyond the capability of portable liquid oxygen equipment now being 
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used. This type facility must be remotely located from normally in. 
habited areas for safety reasons and the conventional oxygen shop is 
therefore not suitable for conversion, 


Addition to transportation facility 


The Navy as host service has basic public works responsibility for 
this entire joint use Reserve air station and is currently sharing the 
Air Force’s small five stall transportation equipment facility. The 
Air Force plus the Navy currently have on board and are servicing 
approximately 170 pieces of automotive and aircraft servicing equip- 
ment. This facility is proposed as an addition to the Air Force fa- 
cility, in order to provide for the 3,900 square feet deficiency cur- 


rently existing and would permit a maximum amount of joint usage 
of both services’ facilities. 


NAVAL AIR STATION, OLATHE, KANS. ($192,000) 
Compass rose 


This facility is needed for accurate calibration of the navigational 
compass which is required after each 120 flight hours or each 90 days 
after the compass is installed in the plane or whenever an aircraft 
engine is changed. This station does not have a compass rose base 
adequate to calibrate the more modern larger aircraft. Compass di- 
rectional stripes painted on a portion of the parking apron have been 
used in the past. This does not meet the requirement of being far 
enough removed from ferrous metals such as steel in buildings or 
runways and parking apron steel reinforcements which cause electro- 
magnetic disturbance to the compass calibration process. Also, it 
does not provide a nonferrous metal turntable which is necessary to 
accurately rotate the larger and heavier aircraft during the calibra- 
tion process. In addition to the usual compass usage for navigation, 
accurate compass calibration is also needed for the precise employ- 
ment of the extensive and involved antisubmarine equipment and 


tactics which now comprise a major portion of the Naval Air Re- 
serve program. 


Aircraft arresting gear 


This type of emergency arresting gear is a refinement of the old 
chain type arresting gear which has been so successfully utilized in 
recent years. Although having numerous advantages over the old 
system the cost of the newer gear is no more than the chain type. It 
is the current goal of the Bureau of Aeronautics to have at least one 
and preferably two such type installations at each major airfield 
Since July 1, 1957, there were 461 successful naval aircraft arrests 
made with emergency arresting gear equipment. It is estimated that 
over $50 million worth of material damage was prevented, as well 
as saving the lives of many aviation personnel. This type installa- 
tion frequently saves many times its cost in just one usage operation. 
In addition, it should be noted that the more modern high perform- 
ance aircraft with their more complicated accessory systems and 


higher landing speeds require more and more frequent use of this 
type safety device. 
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NAVAL AIR STATION, SOUTH WEYMOUTH, MASS. 
($76,000) 

Approach lighting 

This item is to provide for a medium-high-intensity approach light- 
ing system which is utilized to guide planes into the runway edge in 
instrument landing conditions, and in addition may be utilized as an 
aid to safely return aircraft in deteriorating or marginal weather con- 
ditions. The recent emphasis on antisubmarine training operations in 
the Reserve Training Command requires more and more all-weather 
flight training and actual operations. The use of this system will per- 
mit these and other flights to be sent out and safely returned when in- 
strument or marginal weather conditions prevail—particularly asso- 
ciated with this area. 


NAVAL AIR STATION, WILLOW GROVE, PA. ($797,000) 


Extension of taxiway 

The taxiway connection to the northwest end of runway 15-33, al- 
though adequate for the aircraft assigned when originally constructed, 
does not now meet the present Bureau of Aeronautics criteria for bear- 
ing strength. In addition, the southeast end of this taxiway ap- 
proaches the runway at an acute angle rather than at right angles. 
This situation restricts the efficient and safe operation of aircraft 
lining up for takeoff or clearing the runway after landing. The pro- 
posed item will conform in all respects to the approved criteria and 
will permit the proper right angle approach to the runway. The acute 
angle approach was originally so constructed to provide proper clear- 
ance from a fuel storage farm located between the runway end and the 
property line. A major portion of this fuel farm is no longer useful 
or required. Therefore, the correction of this deficiency can now be 
accommodated. 


Compass rose 


This facility is needed for accurate calibration of the navigational 
compass which is required after each 120 aircraft flight hours or each 
90 days after the compass is installed in the aircraft or whenever an 
engine is changed. This station does not have a compass rose base 
adequate to calibrate the more modern larger aircraft. Compass di- 
rectional stripes painted on a portion of the parking apron have been 
used in the past. This does not meet the requirement of being far 
enough removed from ferrous metals such as steel in buildings or run- 
ways and parking apron steel reinforcements which cause electromag- 
netic disturbance to the compass calibration process. Also, it does 
not provide a nonferrous metal turntable necessary to accurately rotate 
the larger and heavier aircraft during the calibration process. In 
addition to the usual compass rose usage for navigation, accurate com- 
pass calibration is also needed for the precise employment of the ex- 
tensive and involved antisubmarine equipment and tactics which now 
comprise a major portion of the Naval Air Reserve program. 
Liquid oxygen 

This facility is needed to provide efficient and economical liquid 


oxygen service to the more modern jet aircraft coming into the program 
which utilize the new liquid oxygen system exclusively. This would 
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also provide gaseous oxygen for the conventional facilities at no addi- 
tional cost. Modern jet aircraft use only the more efficient liquid 
oxygen system and the current usage at this station is now well beyond 
the capability of the portable liquid oxygen equipment now being used, 
This ty pe facility must be remotely located from normally inhabited 
areas for safety reasons and therefore the conventional oxygen shop 
is not suitabie for conversion. 


Approach lighting 

This item is to provide for a medium-high-intensity approach 
lighting system which is utilized to guide planes into the runway 
edge in instrument landing conditions, and in addition may be utilized 
as an aid to safely return aircraft in deteriorating or marginal weather 
conditions. The recent emphasis on antisubmarine training opera- 
tions in the Reserve Training Command requires more and more all- 
weather flight training and actual operations. The use of this system 
will permit this type and other flights to be sent out and safely 
returned during instrument or marginal weather conditions. : 


Aircraft arresting gear 


This type of emergency arresting gear is a refinement of the old 
chain type arresting gear which has been so successfully utilized in 
recent years. Although having numerous advantages over the old 
system ‘the cost of the newer gear is no more than the chain type. 
It is the current goal of the Bureau of Aeronautics to have at least 
one and preferably two such type installations at each major airfield, 
Since July 1, 1957, there were 461 successful naval aircraft arrests 
made with emergency arresting gear equipment and it is estimated that 
over $50 million worth of material damage was prevented, as well 
as saving the lives of many aviation personnel. This type installa- 
tion frequently saves many times its cost in just one usage operation, 
In addition, it should be noted that the more modern high performance 
aircraft with their more complicated accessory systems and higher 


landing speeds require more and more frequent use of this type safety 
device. 


Dispensary 

This item is to provide a one-story fireproof structure with facilities 
for an emergency operating room, an aviation examination room, 
X-ray room, laboratory, and two dental chairs, The existing dis- 
pensary was constructed in 1942 and is of wood framing on a concrete 
foundation. The building is in a state of gross deterioration. The 
sheathing and studs are rotting. Of the approximately 1,600 linear 
feet of exterior w: all, 70 percent is in a deteriorated condition. In 
addition to these structural conditions, the age and condition of water, 
steam, and condensate lines, traps and appurtenances require increas- 
ingly costly expenditures to maintain. 


NAVAL RESERVE (SURFACE) 


NAVAL AND MARINE CORPS RESERVE TRAINING 
CENTER, BEAUMONT, TEX. ($65,000) 
This project proposes to rehabilitate an existing Navy-owned wharf 


on city-owned property in order to provide a berth for a destroyer- 
type ship assigned to the selected Reserve force. The primary features 
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include dredging, installation of a mooring dolphin and dockside 
services such as steam, electricity, and water. The ship will provide 
training for naval reservists of the Beaumont and Port Arthur, Tex. 
area. An A. & E. contract can be awarded in March, with completion 
expected by June. 


NAVAL RESERVE ELECTRONICS FACILITY, 
CHAMPAIGN, ILL. ($70,000) 


This project proposes to provide 2,544 square feet of exclusive Navy 
space to be constructed ‘as a joint project with the Army Reserve. 
The present Naval Reserve electronics facility is located in excep- 
tionally inadequate and hazardous quarters on the third floor of a 
frame building which has been recently condemned by the city. Final 
plans are awaiting action by the Army, which is the host service 
in this project. 


NAVAL RESERVE TRAINING CENTER, CLEVELAND, 
OHIO ($655,000) 


This project proposes to construct a replacement Naval Reserve 
training center on Government-owned land (Coast Guard) on the lake 
front in the city of Cleveland and will provide a 29,376 square foot 
facility for four surface divisions and two construction battalion 
divisions. The present Naval Reserve training cetner on Clinton 
Road is in an industrial area, has no parking facilities, and is com- 
pletely inadequate. Continuation in the present World War II frame 
building will necessitate expenditure of over $100,000 for urgent struc- 
tural repairs. It is intended that the site of the present facility and 
adjoining Navy-held land will be sold to the adjacent General Motors 
Corp. which has indicated an interest and intent to purchase same at 
a fair value and which holds an option to purchase. 


NAVAL AND MARINE CORPS RESERVE TRAINING 
CENTER, GALVESTON, TEX. ($204,000) 


This proposed project provides for the rehabilitation of a Govern- 
ment-owned wharf and installation of dockside services such as steam, 
electric, and water facilities in order to berth a destroyer-type ship 
of the selected Reserve Force. This ship will provide training for 
naval reservists of the Galveston-Houston area. Planning has been 
accomplished by the district public works officer. 


NAVAL RESERVE ELECTRONICS FACILITY, KINGS- 
VILLE, TEX. ($35,000) 


This project provides for rehabilitation and alteration to a Navy- 
owned building located on the Naval Air Auxiliary Station, Kings- 
ville. The Naval Reserve electronics facility was required to make an 
emergency move from another naval air auxiliary station building that 
had to be razed due to deterioration. Alteration and rehabilitation will 
be limited to a 3,170 square-foot area as presvribed for this type of 
activity. 








678 MILITARY CONSTRUCTION AUTHORIZATION 


NAVAL AND MARINE CORPS RESERVE TRAINING 
CENTER, NEW HAVEN, CONN. ($323,000) 


This project proposes to provide for the rehabilitation of an unused 
city-owned pier, accomplish necessary dredging and the installation of 
dockside services. Two destroyer-type ships of the selected Reserve 
Force will be berthed at this pier. The land is city-owned and has 
been leased to the Navy for 50 years at $1 per year. The advance 
planning was authorized in August. 


NAVAL AND MARINE CORPS RESERVE TRAINING CEN. 
TER, ST. LOUIS, MO. ($697,000) 


This project proposes to construct a replacement Naval and Marine 
Corps Reserve training center on Navy-owned land at the former 
Naval Air Station, Lambert Field Facility. The present Naval and 
Marine Corps Reserve training center must be vacated due to an 
Army Engineer flood-control project which proposes to construct a 
levee through the present building. The new facility will be jointly 
constructed with the Marine Corps. This project will provide the 
only Naval and Marine Corps Reserve training facility in the St. 
Louis area for the approximately 1,500 reservists presently partici- 
pating. Advance planning has been authorized. 


NAVAL RESERVE TRAINING CENTER, SAN DIEGO, CALIF. 
($226,000) 


This project proposes to rehabilitate and partially replace an exist- 
ing Government-owned pier in order to provide a berth for destroyer- 
type ships of the selected Reserve Force. The primary features in- 
clude rehabilitation, dredging, and installation of dockside services. 


NAVAL RESERVE TRAINING CENTER, WHITESTONE, 
N.Y. ($104,000) 


This project proposes to rehabilitate an existing pier which is owned 
by the State of New York but under lease to the Navy, renewable to 
June 30,1981. The primary features include rehabilitation of the pier, 
dredging, and installation of dockside services to provide a berth for 
destroyer-type ships of the selected Reserve Force. 


MARINE CORPS RESERVE (GROUND) 
MCRTC, CHICAGO, ILL. ($518,000) 


The present training center is a former school of optometry; is 
leased for an annual rental of $37,860. This lease expires on Novem- 
ber 24, 1960. In addition, the maintenance costs for the next 2 years 
have been estimated to cost $11,000. 

There is no area, indoor or outdoor, to permit this unit to muster, 
conduct drills, practice combat formations, or emplace weapons under 
simulated combat conditions. This situation prohibits conducting 
a realistic and progressive training program. In addition, no rifle 
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range, garage, or vehicle maintenance shop exists for the training 
of these reservists. 

The proposed training center is to be constructed on a site con- 
taining 11.47 acres leased from the city of Chicago for $1 per year 
for 50 years. The cost of this training center will be amortized in 
less than 14 years, and will fulfill the requirements of this unit, which 
the present facility does not do. 


MCRTC, JOHNSON CITY, TENN. ($330,000) 


The present training center leased for an annual rental of $3,000 
consists of a former garage located near the downtown area of Johnson 
City, Tenn. This facility contains approximately 40 percent of the 
17,725 square feet of space authorized and required for the training 
of this unit. Due to the lack of space this unit has only two very 
small classrooms, no rifle range, and no vehicle maintenance shop. 
In addition, an extreme shortage of administrative and storage space 
exists. This shortage of space seriously hampers the training of 
these Marine reservists. The need for additional facilities is becom- 
ing more acute as the unit progresses. In addition, the adjacent 
buildings are constructed in such close proximity to this training center 
that no space exists between buildings. As a result, no windows exist 
in the sides of this training center. The only two classrooms are 
without ventilation. 

The only outdoor space available to this unit is the width of the 
sidewalk in front of this facility. As a result no outdoor space is 
available for the drilling of this unit, for the practice of combat 
formations, or for the emplacement of weapons under simulated combat 
conditions. 

The proposed replacement training center is to be constructed on 
30.01 acres of land declared excess by the Veterans’ Administration. 


NMCRTC, ST. LOUIS, MO. ($370,000) 


The present facility, jointly occupied by the Marine Corps Reserve 
and Naval Reserve is located in the path of a flood-control dike 
planned for construction by the Army Corps of Engineers. The con- 
struction schedule for this dike reveals that work in the area of this 
training center will commence in June 1961. The position of this 
dike will be such as to require the construction of a replacement train- 
ing center. 

The proposed replacement training center is to be constructed at 
the Naval Air Station, St. Louis (deactivated). 


MCRTC SAN RAPHAEL, CALIF. ($490,000) 


The present facility consisting of quonset huts is leased from the 
Marin Junior College for $1 per year. This lease expires on June 30, 
1975. 

This training center lacks over 60 percent of 19,918 square feet 
authorized and required for the training of this unit. This shortage 
of space has resulted in very limited classroom facilities, no rifle 
range, no garage or vehicle maintenance shop, and an extreme short- 
age of administrative and storage space. In addition, during heavy 
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rains this facility has been flooded with over 12 inches of water. This 
shortage of space prevents this unit from carrying out an aggressive 
training program. 

The proposed training center will be constructed on 5 acres of land 
leased from Marin County for $1 per year for 50 years. This facility 
will provide both the indoor and outdoor spaces required for the 
training of Marine reservists. 


MCRTC, TAMPA, FLA. ($391,000) 


The present training center is leased from the port authority of the 
city of Tampa, Fla., for $197.50. This rental amount is intended to 
reimburse the port authority for the amount expended for insurance, 

The buildings comprising this training center are of temporary type 
construction erected in 1941 for the Army Air Corps. Due to the 
tropical climate of Tampa these buildings are infested by dry rot, 
termites, and other deteriorating elements. ‘The buildings are con- 
tinually being repaired at an annual cost of approximately $8,000 
per year. 

The training center is bounded by the airport directly to its front 
and an industrial area on the other three sides. The international air- 
port and the surrounding industrial area has expanded to such an 
extent that no land area exists for the training of the Marine reserv- 
ists. In addition, this expansion has severed this unit’s access road 
to the water. This lack of a water and land training area severely 
restricts the training of these Marine reservists in their primary mis- 
sion. 

This replacement item is for construction of a reinforced concrete 
frame structure with concrete block exterior and interior walls. Major 
areas provide an assembly hall, indoor rifle range, administration, 
classroom, storage, garage, and vehicle maintenance space. All utili- 
ties, including required roads, walks, parking area, and a concrete 
ramp and parking apron for amphibious tractors are included. The 
site is presently leased from the State of Florida for 50 years at $1 
per year. Present unsatisfactory facilities will be returned to Tampa 
port authority. 

Senator Stennis. We didn’t take up the items in the National Guard 
and Army Reserve by items. 

The House has approved this section of the bill, as I understand 
itas written. Doyou havesomething you wished to say ? 

Captain Corrapr. I have a very brief statement on the status of 
the construction authorization. 

Senator Stennis. All right, I wish you would make it, please. 


TESTIMONY OF CAPT. PETER CORRADI, CEC, USN, DEPUTY CHIEF 
OF BUREAU OF YARDS AND DOCKS 


Captain Corrapt. Mr. Chairman, members of the committee, as a 
prelude to the detail testimony I would like to report briefly on the 
current status of the Reserve construction program. 

Authority and funds are available until used or rescinded. Thus 
at the beginning of fiscal year 1959 we had unobligated project au- 
thorization amounting to $11.5 million. To this was added $11.9 
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million in new authorization making a total of $23.4 million available 
during fiscal year 1959. 

Since appropriation through fiscal year 1959 totaled $20.4 million, 
the unfunded authorization remaining at the end of fiscal year 1959 
will be $3 million. 

If the request now before the committee is granted, it will pro- 
vide new authorization in the amount of $8.3 million and rescind 
$1.3 million for a net increase in authorization of $7 million. 

This, when added to the $3 million carried over will provide a total 
authorization of $10 million. Deducting from this the $9 million 
appropriation requested for fiscal year 1960 there will remain at 
the end of fiscal year 1960 only $1 million in unfunded residual 
authorization. 

Mr. Chairman, and members of the committee, this is an objec- 
tive which we have been striving for for several years and we have 
now gotten the authorization and the funding pretty much in balance. 
It is just about as closely as we can carry on the program. That is 
all Ihave to say. 

Senator Stennis. That is very good. Do I understand that all 
of your authorizations in this bill are going to be in your appropria- 
tions bill ? 

Captain Corrapt. Yes, sir. 

Senator Srennis. All right, do you gentlemen have something to 
say? Senator Cannon, you are more familiar with these Reserve 
yrograms than I am. Do you have any special questions on the 
Navy or general comment on the Navy Reserve program ? 

It seems that it is a very modest amount here that you have in the 
budget. 

Senator Cannon. I would like to ask one general question. 

Senator Stennis. Certainly. 

Senator Cannon. As I understand it now, Admiral, there are no 
new facilities in the program here. These are for rehabilitation, 
replacements, and so on. 

Admiral Keirn. There are replacements which will be a new fa- 
cility, but as such there is no new construction. 

Captain Foster. There is one item, sir. In New Haven, Conn., we 
have no pier facilities there and we plan to construct them. There is 
a line item in here for this, New Haven, Conn. 

Senator Cannon. But other than that it is a rehabilitation program 
modernizing and bringing your equipment up to standard ? 

Admiral Krrru. That is correct. 

Senator Cannon. I have no other question, Mr. Chairman. I think 
this is a very fine program. 

Senator Stennis. Were you gentlemen called on by the House to 
present a list of additional facilities that would meet your require- 
ments ? 

Admiral Kerrn. No, sir. 

Senator Srennis. We are going to have a special meeting of the 
subcommittee on these Reserve programs for general discussion of it 
if we can. 

We might communicate with you further on this. All right, if 
you have nothing further, we thank you very much for your atten- 
tion and we are glad to have had you here with us. 
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All right, gentlemen. We will ask the Air Force to come around 
now. 


We have the Air Force Reserve and the Air National Guard. Yoy 
gentlemen who have not been sworn, hold your hands up will you 
please ? 


Do you solemnly swear that your testimony here will be the truth, 
the whole truth and nothing but the truth, so help you God ¢ 

General Vina. I do. 

Colonel Wirson. I do. 

Mr. Lynen. I do. 

General Wirson. I do. 

Colonel Barrison. I do. 

Colonel Mets. I do. 

Senator Stennis. Gentlemen, we are glad to have you here. We 
have your particular Air Force Reserve construction book here. We 
have your list. Who will be your first spokesman now? 

General Vina. Mr. Chairman, would you care for my statement? 
Senator Stennis. I like to give the witness a choice. We certainl 
want it put in the record. You may put it in the record and then ex- 
plain the points you want to emphasize so we will have the benefit of 

all of it. 


General Vipau. We will put my statement in the record, Mr. Chair- 


man, and get into the 12 line items that we have in the amount of $4 
million. 


STATEMENT OF Bric. GEN. Fetix L. VipAL, DepuTY FOR AIR FORCE RESERVE AF- 
FAIRS, ASSISTANT CHIEF OF STAFF FOR RESERVE FORCES, DEPARTMENT OF THE AIR 
FORCE 


Mr. Chairman and gentlemen, I welcome this opportunity to appear be- 
fore you in my capacity as Deputy for Air Force Reserve Affairs to dis- 
cuss the Air Force Reserve military construction authorization program for 
fiscal year 1960 and further to discuss what has been accomplished as a 
result of your past support. 

Air Force Reserve policies and objectives have been tailored to make the 
Reserve more capable of effectively augmenting the Active Establishment 
during a national emergency. This augmentation force consists of 15 troop 
carrier wings, 5 air rescue squadrons, and 40 support type organizations which 
meet the specific mobilization requirements of the active force for communi- 
cations, air evacuation, air resupply, and hospital units. Unit training for 
these units is conducted at 57 locations. The 45 squadrons of the 15 troop 
carrier wings, are located at 35 of the 57 locations. These 35 troop car- 
rier locations also provide facilities support for 4 air rescue squadrons and 
18 support units. The remaining 22 locations accommodate the balance of 23 
units. 

In accordance with the policy of the Department of Defense to locate re- 
serve activities at regular Air Force, Army and Navy installations, or other 
Government-owned facilities within the limits of reserve manning potential 
capability, our 35 flying locations of the troop carrier unit program are situ- 
ated on 19 Regular Air Force and 3 Navy installations plus joint utiliza- 
tion, with the Air National Guard, at 8 of 13 civil airports utilized. The 
air rescue squadron and the 22 support type units are, or will be provided 
complete facilities support at 22 other locations. Of these 22 locations, 7 
are Regular Air Force installations and 15 are Reserve installations. 

Our construction requirements for the unit program are limited to pro- 
viding operational facilities for the troop carrier mission at 35 locations. 

Approximately $4.5 million were made available this fiscal year for the 
construction of 18 operational type items at 10 flying locations. Of this 
amount, one-half had been placed under contract by January 31, 1959, and 
the balance will be contracted for prior to the end of the fiscal year. 
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We have spent approximately $73.5 million for the construction of fa- 
cilities for our flying units through January 31, 1959. The facilities pro- 
vided through the expenditure of these funds have contributed immeasur- 
ably to the high state of readiness which exists in our troop carrier units 
today. Of the 35 flying bases supporting our flying program, 34 are now 
in operation and have been provided facilities phased over the past years 
to meet the new equipment assigned and the growth in manning. Construc- 
tion is now underway at the remaining location and is scheduled for com- 
pletion to meet the squadron activation date of April 1959. 

In addition to the unit program, we also have a requirement to train an addi- 
tional augmentation force of 180,000 reservists in the individual training pro- 
gram. Individual training is provided by (1) job proficiency training, (2) special 
tours of duty, (8) school training, (4) correspondence courses, and (5) Air 
Reserve center training. 

The bulk of individual training is conducted on a squadron, or flight level, at 
approximately 1,100 locations throughout the country. This training is super- 
vised by 82 Air Reserve centers. 

We have obligated approximately $1.5 million in the construction of six Air 
Reserve centers for the individual training program. This construction was 
authorized in fiscal year 1958 and prior years. The remaining 76 centers are 
utilizing Government owned and/or operated facilities. Where this is not 
feasible, commercially leased facilities have been acquired. Construction of 
future Air Reserve centers will be programed only when it is determined that 
such construction meets the best interest of the Government. The separate 
squadrons or flights training at the locations I referred to earlier are alo 
utilizing Government-owned facilities where possible. When this is not feasible, 
facilities have been leased. The separate training squadrons only have ap- 
proximately 100 reservists assigned, therefore, construction of permanent type 
facilities for these locations is not considered economical. 

The Air Reserve authorization figure for fiscal year 1960 is $4 million. Funding 
of this amount during the next fiscal year will provide 12 operational line items 
t 7 flying locations. In addition, for the first time, a 50-man dormitory for 
reservists will be provided at 3 locations. 

Future construction requirements for our Reserve flying units is estimated 
to be $26 million after 1960. This sum will provide such items as hangars, supply 
buildings, auto shops, and aircraft parking apron required to complete the mini- 
mum operational facilities at all of our flying locations. 

In summary, the Air Force Reserve has an overall requirement of $107,380,000 
for construction purposes of which approximately $77,300,000 will have been 
provided by the Congress through June 30, 1959. 

In conclusion, gentlemen, I wish to express my personal satisfaction with the 
progress being made in the Reserve construction program. The Department of 
the Air Force believes that with the assistance that Congress and the Depart- 
ment of Defense is giving us, our Air Force Reserve will be able to carry out 
their assigned D-day mission in the same outstanding manner as they always have 
in the past during times of national need. 

Gentlemen, this concludes my presentation and now my supporting witnesses 
and I are ready to provide you with any further information you may desire. 


General Vipau. This would provide minimum facilities at the seven 
of our Air Force Reserve flying locations. 

For your infor mation, we feel that we have a requirement of an- 
other $26 million in the future years to round out this minimum fa- 
cility program. 

Senator Stennis. I am surprised that you don’t have a larger pro- 
gram this year. It seems to me like this is rather scant if we are really 
going to have enough for you to operate on. 

General Vinat. I think we can get by with this, Mr. Chairman. 
However, I want to say this is minimum. 

Senator Stennis. Well, you have so few line items here. How many 
did you say you had; seven ? 

General Vipat. We have 12 line items, 7 flying locations plus an 
innovation of 2 dormitories, 50-man dormitories: to be constructed at 
3 locations. 








684 MILITARY CONSTRUCTION AUTHORIZATION 


Senator Stennis. Suppose you go through here briefly on these line 
items and explain how they fit into the program and in that way you 
can give us an outline of your program and I am going to ask Senator 
Cannon if he will make a statement about the Air Force Reserves and 
also ask a few questions about it. 

General Vina. As you will recall, these are all for flying locations, 
I will let Colonel Wilson go ahead with this. 

Senator Stennis. All right, Colonel. 


AIR FORCE RESERVE 


Colonel Wixson. In the fiscal year 1960 program we have 15 line 
items which include the three dormitories referred to on eight bases, 


BAKALAR AIR FORCE BASE, COLUMBUS, IND. ($364,000) 


This project is required to provide lighting for the existing taxi- 
ways. At present none of existing taxiways are lighted, resulting in 
a constant hazard to aircraft and personnel operating at this base 
during training and regular scheduled flying. 

Facility required to provide on-base warehousing. At present, 9 
warehouses at Camp Atterbury, which is 14 miles away, provide the 
only storage space available to the Bakalar Reserve units. 

At Bakalar Air Force Base, we have a taxiway-lighting project 
and a warehouse. Would you like me to go into the justifications of 
those, Mr. Chairman ? 

Senator Stennis. I think not. Just point out what they are. We 
have the books here before us, you see. 


DAVIS FIELD, MUSKOGEE, OKLA. ($92,000) 


Colonel Witson. Facility required to provide housing for 50 re- 
servists, other than those in the air-technician program who must 
travel for 2 hours or a distance in excess of 50 miles to train. The 
maximum one-way distance traveled by a reservist is 293 miles. There 
are no facilities presently existing or available which can be used for 
airmen dormitory. Experiences have shown that the lack of housing 
has hindered the recruiting program. 

Existing water mains have corroded extensively both internally and 
externally. At the present time fire pressures cannot be reached and 
the entire system is in danger of complete failure. This project will 
provide corrosion-resistant mains and is limited to the loops necessary 
to service the Reserve facilities. 

At Davis Field, which is one of the bases where we plan to construct 
a 50-man dormitory, we also require a replacement of water mains 
which are presently corroded and are a deterrent to the firefighting 
system there. At Ellington Air Force Base we have one item. 

Senator Stennis. How does Davis Field come in now? Is it near 
Tinker Air Force Base ? 

General Vinat. No, sir; this is the city airport for Muskogee, Okla., 
Mr. Chairman. We have a reserve facility there, hangar, warehouse, 
and administration building. 

Senator Stennis. What is that? What do you use, fighter planes? 

General Vipat. No, sir; the Air Force Reserve Mission is troop 
carrier. Weuse C—123’s and C-119’s. 
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Senator SreNNIs. That is your sole mission ? 

General Vipau. That is our principal mission plus five air rescue 
squadrons, 40 support type units, and an individual training program 
at approximately 1,100 locations. 

We have about 800 aircraft in our fleet. 

Senator Stennis. All right. 

Senator Cannon has a question. 

Senator Cannon. On this airman dormitory, what is involved 
there? 

General Vipau. Senator Cannon, we have felt we had a requirement 
at. several locations for a number of years for overnight quarters for 
airmen who have traveled from 50 to 200 miles, and we feel it is too 
much to require them for the weekend to go back where they live or 
even to provide their own housing overnight at a motel or a hotel. 

It. is quite expensive. So we were authorized to go ahead and see 
if it would work out by putting up a dormitory at each of the three 
locations, one of them Milwaukee, I think the other is at Davis Field, 
and one at Willow Grove Naval Air Station near Philadelphia. 

Senator Cannon. What do you propose to do with a facility of this 
nature during the week ? 

I mean you are going to have a caretaker problem there, won’t you? 

General Viva. That is right. We would have the caretakers there, 
Senator. We would use it every weekend and during the summer. 

Senator Cannon. Isn’t that a rather high cost for a Saturday and 
Sunday use? 

General Vina. Somewhat. I think this is based on—is it similar 
to that which you have in the Air National Guard, General Wilson? 

General Witson. Senator Cannon, it has been based on the fact that 
you take airmen coming into the program. Some of them have to 
drive 50 to 100 miles. Their pay won't pay for their transportation. 
Now you use these things, also, as a basis for housing of transient mili- 
tary personnel that come into the base. 

So they are used more than just on the weekends, sir, and it is a very 
small, only a 50-bed, you might say, BOQ. It is very austere. It is 
nothing plush at all. It is just a means of housing the people that 
stay there over the weekend, for the weekend people that come from 
distances and, also, for the people that come into the base on the day- 
to-day business of the Air Force installations. 

Senator Stennis. Let me ask you this, General Vidal. Are you 
having any problem keeping these units up to strength ? 

General Vipar. Yes, sir, we have fallout because of the fact that 
it costs them too much to participate. 

Senator Stennis. You think this will improve your program ? 

Colonel Wirson. I would like to add one thing to that if I may. 
We only intend to build these dormitories where the airmen have ex- 
cessive distances to travel. It so happens that at Davis Field, there 
are many reservists who drive between 200 and 300 miles because it 
is not a thickly settled area. But our intention is to build them only 
where reservists have an unreasonable distance to drive. 

Senator Stennis. You say there are several that drive that far. 
Have you made a check to determine how many drive over 5 miles? 

General Vipau. Yes, sir, we have had all those studies made at these 
locations. 
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Senator Stennis. And you think there is a justification for it? 

General Vipau. We actually felt our requirement originally was for 
seven of these, and we were willing to go ahead. We thought it was 
quite equitable to start out with the three. 

Mr. Dernincer. Could I add a word to that, Senator ? 

We considered these projects very carefully and had decided in the 
Office of the Secretary of Defense that we would be willing to go alon 
with one of these 50-man units at each of three locations pretty auch 
as a trial. 

They are very low cost. It is an open barracks type of affair with 
a communal latrine type facility. 

Senator Srennis. Even though they are not plush they help the 
morale. 

General Vina. Yes, sir. 

Senator Stennis. To be able to provide these facilities. All right, 
anything further, Senator ? 

Senator Cannon. Nothing further. 

Senator Srennis. Proceed, gentlemen. Just hit the high spots. 


ELLINGTON AIR FORCE BASE, HOUSTON, TEX. ($823,000) 


Colonel Winson. Project provides 100,000 square yards portland 
cement concrete overlay to laine existing apron up to light duty 
capacity. Replacement of 30 percent defective slabs is included 
Area involved extends from northern end of reserve apron to a point 
near ANG apron. Existing pavement designed for 48,000 pounds 
must be strengthened for C-119’s 74,000 pases. 

At the Ellington Air Force Base, we have just one item which is 
a strengthening of the apron. Our apron at this location was con- 
structed for 48,000 pound payload. The C—119 type aircraft requires 
an apron capable of a 74,000 pound payload. The existing apron has 
been deteriorating and this proposed strengthening is to prolong the 
life of that apron. 

Senator Srennis. Next item ? 


GENERAL MITCHELL FIELD, MILWAUKEE, WIS. 
($43,000) 


Colonel Wirson. Facility required to provide housing for 50 re- 
servists who must travel for 2 hours or a distance in excess of 50 miles. 
The maximum one-way distance traveled by a reservist is 300 miles. 
The nearest hotels are in downtown Milwaukee approximately 30 
minutes away. No dormitory facilities are available at this installa- 
tion. 

At General Mitchell Field we have one dormitory. 

Senator Stennis. The same reason. 

Colonel Wixson. Yes sir, at General Mitchell Field, Milwaukee. 


O'HARE INTERNATIONAL AIRPORT, CHICAGO, ILL. 
($1,890,000) 


This project will provide the required amount of apron to ade- 
quately park authorized and assigned C-119 aircraft in accordance 
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with criteria. The maintenance hangar formerly situated in the cen- 
tral apron was condemned as unsafe and uneconomical to repair. 

Provides fire and crash rescue protection for the base and training 
of reservists jointly with AFR and ANG missions. Facility houses 
1-011A structural firetruck, an ambulance, and an R-2 rescue 
vehicle. 

This facility is required to provide hangar and shop space for the 
operational and training requirements for the reserve mission. 
Eighteen C-119 and three C-47 aircraft are assigned. There are no 
adequate facilities at this installation. New facilities tailored to the 
requirements of a reserve base, which can be economically maintained, 
are required. ; ret: 

Project required to support new facilities which will house Air 
Force Reserve Detached 'Troop Carrier Squadron. Heat will be re- 
quired for reserve hangar, contained elsewhere in this program, 
Steam will be required for maintenance shops and other purposes. 

At O’Hare International Airport, Chicago, we have an apron 
rehabilitation project, a fire station combination, which will be used 
jointly by the Air National Guard and the Air Force Reserve, a 
hangar, and a heating plant for the hangar and other buildings. 
This is the largest item we have. 

The building presently used as a hangar out there is being de- 
molished as uneconomically repairable and is considered dangerous. 

Senator Srennis. It takes your money mighty fast when you go to 
building hangars now and rehabilitate aprons and items of that kind. 
That drinks up your money. 

Colonel Wirson. This hangar is necessary. The building we are 
in now is jointly used by the Air National Guard, the Air Defense 
Command, and the Air Reserve. The maintenance cost of that build- 
ing was excessive, and was also unsatisfactory from a safety view- 

olnt. 

The building being used as a hangar is being demolished because 
of this condition, and these proposed facilities will be the only facili- 
ties we will have to operate at this location. 

Senator Cannon. You have answered my question. I was just 
going to ask what about the facilities you are presently using? 

General Vina. That’s right, Senator. When the old hangar is 
demolished there is nothing there. 

General Witson. This one has been condemned, Senator. We have 
the same thing as far as the Air Guard is concerned. 

Senator Stennis. You have such tremendous manpower in an area 
like this, Chicago and Evanston, that it seems like they ought to have 
a waiting list there. 

General Vipau. The unit out there is well-manned. 

General Wirson. I think it is at about 108 percent right now. 

Senator Cannon. With the additional civilian facility operations 
being transferred over there you are going to have a problem in the 
near future of vacating this base ? 

General Wizson. No, sir. The Air Force has removed one of their 
fighter interceptor squadrons from it and they have reduced the mili- 
tary activity, and about the only two that will remain there will be 
the Guard and the Reserves, sir. We have had no objections so far. 

Senator Cannon. You don’t foresee any saturation point in the 
immediate or foreseeable future ? 
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General Wizson. No, sir. 

Senator Stennis. All right, the rest of your line items, have we 
taken up something that is largely typical of all of them? 

General Vipat. Yes, sir. We have covered that when we covered 
the apron and the hangar and the dormitories. The remaining ling 
items provide for an apron at Portland, Oreg.; an additional inere- 
ment for warehouse at Richards-Gebaur, Mo.; and a washrack, dormi- 


tory, and an additional increment for a warehouse at Willow Grove 
N. AS, Philadelphia, as follows: 


PORTLAND INTERNATIONAL AIRPORT, OREGON 
($588,000) 


Project is required to provide operational parking apron for eight 
troop carrier aircraft. Adequate parking apron meeting Air Force 
criteria does not exist in sufficient quantity to support the Reserve 
mission at this installation. Balance of Reserve aircraft (eight 
C-119, four SA-16 and one TC+47) will be parked upon existing 
apron by slight relaxation of Air Force criteria. Failure to approve 
and construct this project will preclude assignment of programed 
Reserve aircraft with resultant deleterious effect on buildup, training 
and combat capability of Reserve flying units assigned to this base. 


RICHARDS-GEBAUR AIR FORCE BASE, KANSAS CITY, 
MO. ($105,000) 


Project represents essential increment in overcoming existing Re- 
serve warehouse deficiency at this base. Host (ADC) unit fully 
utilizes existing storage space. Requirement is based upon 20,000 
square feet for the 303d TC Squadron (16 C-119 and 171 personnel) 
plus 8,135 square feet for the 304th TC Squadron (16 C-119 and 169 
personnel), 9,150 square feet for the 442d Troop Carrier Wing (610 

ersonnel) and 845 square feet for the 8504th Navigator Training 

quadron (one TC-37 and 33 personnel). The preceding aircraft and 
personnel strengths represent currently assigned totals within the 
unit authorizations. 


WILLOW GROVE NAVAL AIR STATION, PHILADELPHIA, 
PA. ($188,000) 


Aircraft presently are washed on apron with waste discharging 
through apron storm drains into a stream flowing through private 
estates. Resultant stream pollution violates riparian rights of local 
estate owners as well as established executive order regarding pollu- 
tion control. Drainage from Reserve apron has already seriously 
eroded the Strowbridge Memorial Park property and effluent from 
apron washing will further contaminate natural ponds and water 
areas in the park area. If this project is not provided, Air Force- 
public relations will be adversely affected and legal action against the 
Air Force may be expected. This facility will be constructed on 
2,740 square yards of existing operational parking apron and includes 
utility building (240 square feet) 
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This, facility is required to provide the first increment of weekend 
housing needed by 200 Air Force Reservists who must travel for 2 


) We ; . ! 
hours or a distance in excess of 50 miles. The maximum one way dis- 
ared tance traveled by a Reservist is 280 miles. No housing can be made 
line available by the Navy to satisfy Air Force housing requirements. 
cre- | Project is required to provide second increment of three of Reserve 
rmi- warehousing. A total of 38,130 square feet is required for Reserve 
rove Troop Carrier Wing with two squadrons plus Reserve Navigator 
Training Squadron. No facilities exist at the Naval Air Station to 
complement the existing 20,748 square feet. 
Senator Stennis. Unless there are some further questions suppose 
we switch over now to the Air National Guard. 
| General Wilson ? 
ight | AIR NATIONAL GUARD OF THE UNITED STATES 
ght General Witson. Mr. Chairman, with your permission I would like 
ting | to submit my statement for the record to conserve time. , 
ove (The document referred to follows :) : 
med STATEMENT OF Mas. GEN. WINSTON P. Witson, CHrer, Atk Force Division, 
ling NATIONAL GUARD BUREAU 


Mr. Chairman and gentlemen, I appreciate this opportunity to appear before 
c you to discuss what the Air National Guard has accomplished under past con- 
TY, struction authorities and to explain something about our future programs and 
future requirements for construction. In this presentation, I have included the 

status of our present facilities on both flying bases and nonflying bases. 


R The Air National Guard construction program has been phased over a period 
| e- of years on programs established by Headquarters, U.S. Air Force. The ground 
ully rules under which it has been prepared are based on the needs of the units on 
000 the premise that construction should be phased with the delivery of aircraft and 
nel) the growth of units. That is, the facilities should be available when the aircraft 
169 are delivered, but it isn’t necessary to spend the money until it is known that 
the equipment is available. The same is true as to growth in personnel strength. 
610 That is, additional training facilities are not provided until the growth of the 
ung unit in strength justifies it. 

and Basically, the needs of the Air National Guard are met by using either or a 
the combination of the following: 


First, available Air Force or other military facilities. 
Second, available federally owned facilities other than military. 
Third, State and municipal facilities. 
rT A, Fourth, by lease or rental of privately owned spaces. 
Now, requirements which cannot be satisfied through these means are provided 
for through new construction as authorized by congressional action. 


Chart 1. Real estate acquisition 


al 

oe All construction or expansion of existing facilities are accomplished only when 
land is furnished by Federal license, Federal lease, or by States and other munici- 

ocal palities on a long-term lease for nominal considerations. 

a | Chart 2. Operational facility requirements 

us y The facilities listed on this chart are the minimum essential operational facili- 

rom ties requirements at each of our flying bases. In addition to the flying bases, 

ater we require nonflying facilities for certain type of units where specialized build- 

ree: ings are required to accomplish unit training. 

the Chart 3. Present facilities 

| on Flying bases——Our requirement under the present Air Force program is for 

ides 94 bases with minimum facilities. As you can see from this chart, these 94 


| bases are located on municipal fields, State fields, Air Force bases, 2 private flying 
fields, and Navy bases; 38 of the 94 bases are in joint use with Navy, Air Force, 
Air Force Reserve units, and other Federal agencies. Our construction plans for 
38060— 59-———45 








690 MILITARY CONSTRUCTION AUTHORIZATION 


fiscal year 1960 under present programs, mission, and aircraft assignment do not 
contemplate construction of any new bases. 

Nonflying bases.—Under the present program, we have a requirement for 41 
nonflying bases to house our aircraft control and warning radio relay units, and 
other nonflying support units. 


Chart 4. Air National Guard progress 


In this chart, we have combined the construction funds apportioned during 
fiscal year 1947 through fiscal year 1951, which was construction accomplished 
prior to the enactment of Public Law 783. Since enactment of Public Law 783, 
each year’s apportionment and obligation are shown, indicating a very satis. 
factory construction program, which has met the Air Guard’s long-range con- 
struction program. During the period fiscal year 1947 through fiscal year 1959, 
a total of $215.1 million have been funded by the Air Force to the Air National 
Guard for construction against which a total of $209.6 million has been obligated. 
The difference between the amount funded and obligated is a result of savings 
due to the actual obligations being less than the estimated cost of construction. 

Mr. Chairman, referring again to the $209.6 million of construction already 
accomplished or underway, we feel that the taxpayer has gotten full value of 
his money. We have well-planned, adequate, and efficient facilities which fit 
the equipment and mission assigned to us. This construction has been phased 
to conform to radical and necessary changes, to both mission and equipment. 
You are acquainted, I am sure, with the necessary conversions to new aircraft 
and to the Executive changes in our program structure within the last year. 
All of these things result in changing construction requirements and I have no 


reason to suppose that similar changes in requirements will not continue in the 
future. 


Chart 5. Future requirements 


Based on the present program for the period fiscal year 1960 through fiscal 
year 1963, we will have a requirement for construction amounting to approxi- 
mately $66.9 million to meet the deficiencies.. These deficiencies are for run- 
way extensions and aprons for later model high-performance aircraft, installa- 
tion of aircraft arresting barriers, replacement of facilities for World War II 
temporary construction, and maintenance facilities such as hangars and jet 
engine maintenance shops which only became a requirement when we received 
advanced model jet aircraft. For example, in fiscal year 1958 and fiscal year 
1959, there were 72 conversions to new aircraft. For example, F—84, F-85D/L, 
and F-100 aircraft required longer runways and taxiways; F-86D/L, and F-89 
aircraft require larger parking areas; and the latter also require hangars and 
expanded maintenance facilities. We are 100 percent jet in our tactical combat 
aireraft including the F—100’s of supersonic capability. 


Chart 6. Summary 


This chart gives a summary of construction for the Air Guard. Our estimated 
total cost through fiscal year 1963 will be approximately $276 million to convert 
a World War II temporary base structure to a modernized plant of operating 
century series jets. Our program, with new requirements previously mentioned, 
is approximately 75 percent complete. The balance of construction contem- 
plated between now and fiscal year 1963 is $66.9 million, as shown on the chart. 

For fiscal year 1960, the Air National Guard is requesting a military con- 
struction authorization program in the amount of $15.536 million to meet this 
year’s portion of the long-range construction program. In addition, the Air Na- 
tional Guard is seeking two amendments to Public Law 85-685 to cover in- 
creased estimated costs to two items authorized for fiscal year 1959 but which 
are now to be accomplished during fiscal year 1960. These items include an 
increase of $290,000 to the original estimate of the hangar at Barnes Field, 
Mass., and a total of $180,000 increase in cost to six jet arrestor barriers. 
These new costs are attributed to the development of more detailed estimates 
by our construction agencies. 

Mr. Chairman, I believe detailed information has been submitted to your 
staff as to existing facilities at our bases, the types of aircraft with which our 
units will be equipped, and other factors affecting our fiscal year 1960 pro- 


gram. If, gentlemen, you have questions on this or any other matter, I am at 
your service. Thank you. 
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Arr NATIONAL GUARD FAcILities ANALYSIS, FEBRUARY 1959 


Cuart No. 1.—Real estate acquisition 


Pxpansion only when land furnished by Federal license, Federal lease, or 
by States on long-term lease at nominal consideration. 


CuHart No. 2.—Operational facilities requirements 


I. #LYING 


Runways, taxiways, parking. 
Arrestor barriers. 

Hangars (maintenance and operations). 
Crash-rescue. 

Classrooms and administrative. 
Fuel storage. 

Rocket and missile storage. 

. Flight simulators. 

. Motor shops and parking. 

J. Supply. 

K. Navaids. 


A. A.C. & W. 
B. Radio relay. 
Cc. Communication construction units. 
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II, NONFLYING 


CHart No. 3—Present facilities 
A. Flying bases: 











Permanent training with tactical units._......_........-_.--______. 3 
isa i teatcaisenanhtnasiinle bated eaipinisan bic bih banca liRenitenen wa tiehiaioaneitnianauh 10 
RIT SN i esi ce ches nblekgtnanscsih chem onminre-ctulpearenéitete ie 5 
Permanent training with tactical units_._._........._...-..___ 3 
94 
IIE BITIII tnncinadivqsreiennaiteeiinmtinnninenetitineaéiinmppinnguainaa neat 71 
NN oir eerie tiiiesicngs eer narsnerenanciesenenn gt eee Ree eda ane Ae ete Sank 2 
mir Peres Wabbit oie oo fd 14 
eS diab hse s isd SEAR EOAnhsisd dw else need deta 2 
Ma I i i Eis a epitaph 5 
B. Nonflying bases: A.C. & W., radio relay, ete_...__-._.______-__. 41 
*94 
138 joint use (Navy, Air Force, Reserve). 
CuHart No. 4.—Air National Guard progress 
{In millions] 
Fiscal year Appor- | Obligated Fiscal year Appor- |Qbligated 
tionment tionment 

es | $38. 5 Nishi ania aneecke $44, 2 $42. 4 
en 18.2 Me 24.3 23.9 
hits. 1c10-iss.s ics sche 13.8 Sat WEES: 3. incta.0ss.02-watkeaah 9.6 19.6 

i | 27.8 26. 2 — 
MNES okbScecbascuccnced ls ste 15.3 14.9 OU iii cd aliss 215.1 209. 6 

ek te | 23.4 23.2 
4 Estimated. 
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Cuart No. 5.—Future requirements 


{In millions] 


ir dee ha Dl i i i hada — decnchen merge Sepa $15.5 
Ir ps err a J cae ace cette epretemrert reine 18.3 
I Steere 20.8 
NI SN a seis s eam ghee vieqneg aehynwememeins 12.8 
ee eR tN i I I Es meee es pig mies or sats cae ati mada 66.9 
Deficiencies : 
Runway extension and aprons 
Hangars 


Maintenance facilities 
Operations and training 


CHART No. 6.—Summary 


{In millions] 





as te cit ee eae inlb serra Riaroy ns Blew iaoaenrtiteicinee $200. 0 
cs cir meONn MORO SUNNY oo oo oo a erie ieee tl 9.6 
Pees © eeCn) SORT 1900-O0) oo 8 on i nee ese teee 66.9 

I wt oe eee eteimehem tect as nian nil 276.5 


General Wirson. I would like to call attention to the fact that 
chart 4 attached to my statement, gives you an idea of the progress 
that we have made in the construction for the Air Guard, and I don’t 
think this progress could have been made at all if it had not been 
for the fine support that we have gotten from this committee in 
helping us with our plan. 

We will have obligated by the end of this year some $209 million 
for Air National Guard facilities. As you know, we are operating 
from 94 flying bases around the country and we also have 41 non- 
flying bases. This year we are requesting sums in the amount of 
$15.5 million authorizations, sir. 

We have a carryover from last year of $2.9 million. And our 
estimate to complete our construction program on a phase basis will 
be approximately $67 million. 

Senator Stennis. How much? 

General Wiison. $67 million, sir. 

We phrase our construction based on our requirements as the air- 
craft are phased in, we phase our runways and parking so that they 
are available at the time we get the aircraft. Sometimes there are 
changes and we get the aircraft a little early but we still base it on 
our program. 

On our other facilities we base our facility requirements on the 
growth of the units and they are not built until we need those 
facilities. 

I think we have had one of the finest construction programs in the 
Air National Guard of any of the reserve components and I think the 
mark on that is we have very few complaints from the States. 

So we are asking this year for $15.5 million. I would not be com- 
pletely honest if I didn’t say that in the last few days there has been 
some question on Bethel, Minn., which is a new base, the only new 
base that the Guard has ever proposed. Since I appeared before the 
House Armed Services Committee, there has been some discussion as 
to whether the requirement will exist in the future years. 
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BETHEL AIR NATIONAL GUARD BASE, BETHEL, 
MINN., ($4,963,000) 


Senator Srennis. What do you mean, the requirement ? 

General Witson. The requirement for this new base as a fighter 
interceptor base. Mr. Douglas, the Secretary of the Air Force, met 
with Mr. Humphrey and discussed this last Tuesday. He has asked 
for a restudy of it, and I would like, Mr. Chairman, if this base be- 
comes where it is not a requirement that I be able to come back to 
this committee later on for the record anyway that you would like, 
and submit some substitute items in our overall long-range require- 
ment to take up this amount of money, sir. 

Senator Stennis. You already have in your hip pocket an addi- 
tional list. 

I know it won’t take long to do that, will it ? 

General Wirson. No, sir. 

Senator Cannon. I would just like to say, General, if there is any 
question about the need or future requirement for that base, you are 
requesting a lot of money here to go into it. 

I would take a pretty careful look at that. 

General Witson. This is one base, sir, it is the first time that the 
Air Guard has been involved in the building of a complete new base. 

Senator Stennis. Let’s turn over to pages 9 to 12 to see what the 
full picture is. 

We might find out what the future would be too. 

General Witson. The estimate of that base, sir, based on the pres- 
ent soil conditions, and that was a restudy that was just completed in 
the last few days for light pavement, is some $18.9 million. 

Senator Stennis. That is total cost. 

General Wixson. Total cost, that is, as of the present estimate. 

Senator Stennis. You are starting from scratch to build this? 

General Witson. Yes; this base was conceived and recommended 
14 miles northeast of Minneapolis-St. Paul to be a complete new 
base. 

It would also have in addition to the Air National Guard, the Na- 
val Reserve, but the guard was charged with the responsibility by 
the Department of Defense of building all the common items such as 
runways, taxiways, and their own facilities, and the Navy would 
put their own facilities on it. 

That is being restudied and it should be restudied within the next 
few days and should be really determined, sir. 

Senator Stennis. Here on page 9 you put down the $4,963,000. 

General Wixson. Yes, sir. 

Senator Stennis. Then you don’t supply a figure here for estimated 
future requirements? 

General Wizson. The main reason there, sir, is that we did not have 
the actual cost other than that one area at the time this was submitted. 

Senator Stennis. Give it to us now. 

General Witson. $18.9 million, sir. 

Senator Stennis. That is the additional authorization you expect 
to request ? 

General Witson. The total cost would be $18.9 million, which would 
make it additional above this of $13.4 million. 
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Senator Srennis. The grand total would be $18 million something? 

General Witson. Yes, sir. 

Senator Stennis. That is what I wanted to get anyway. This is 
bound to have had your approval or it wouldn’t be in here. 

Did you originate the idea of this base? Is that your judgment? 

General Wizson. At the time that this base was considered, it was 
based on the removal of the jet interceptor aircraft from Wold- 
Chamberlain Airbase there in the Minneapolis-St. Paul complex. As 
you know, the airport is completely surrounded by population area, 
The Navy was operating jets and the guard was operating jets off 
of the field, and it was determined by the Secretary of the Air Force at 
that time, Mr. Quarles, and later by Mr. Douglas, that the best thing 
to do was to remove the jets from the field and come up with a joint-use 
facility for the Air Guard and the Navy, sir. 

Now since that time, there are certain changes in the air defense pic- 
ture with the advancement of you might say the state of the art, the 
use of the Bomarc which was also discussed here the other day, and 
the high performance 106’s and the 101-B aircraft where they are 
looking right now to see whether this requirement still exists for this 
unit to remain in a fighter-interceptor role. 

Because with the additional firepower of the atomic capability 
equipment, it also reduces the requirement for this type of a unit, and 
it will possibly mean the conversion of the guard unit to an aircraft 
that is compatible with the commercial operation and to use the Air 
Pans dened facility on Wold-Chamberlain, sir. 

Senator Stennis. You mean one that works in with your local 
situation ? 

General Wizson. Yes, such as an Air-Evac with C-13’s or possibly 
a transport with C-123’s or possibly a tanker which uses the C-97, sir. 

Senator Stennis. If you spend this $5 million, you would have to 
spend almost that much next year ? 

General Wizson. That is correct. It was supposed to be a program 
phased over 3 years to be completed at the end of fiscal year 1962. 

Senator Stennis. Are there any other items here? 

Give us enough of these line items to give us an idea of how they 
are running. 

General Wuson. All right, sir; for example, take Little Rock Air 
Force Base, Ark. 


ALPENA COUNTY AIRPORT, MICH. ($105,000) 


Senator Stennis. Let’s start at page 1, the “Tower control.” 

General Witson. This is a control tower at Alpena Airport which 
is a permanent training site where some 11 States trained during the 
summertime. We have had a tower that has been condemned and this 
is a replacement. 


NEW ORLEANS NAS, NEW ORLEANS, LA. ($274,000) 


At Alvin Calendar, we built an apron there for F-51’s. We are 
now converted to jets. The size of the apron has to be increased due 
to the different configuration of the aircraft. 

Senator Stennis. Isn’t there a large Reserve Air Force there? 
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General Witson. This is on the joint facilities; yes, sir. Alvin 
Calendar is a joint facility. 

Senator Stennis. The reason I thought it might be, you show a 
total of $3 million that has been spent here. 

General Wiison. That is only an Air Guard. 

Senator Stennis. But you are way up to $20-odd million by Air 
Reserve; isn’t that so? 

General Witson. I don’t know, sir. The Navy was the lowest on 
that base. ‘That is a naval base and I think the total cost was up to 
about that figure. 

That is a joint use facility, sir. 

Senator Stennis. All right, next item ? 


BAER FIELD, FORT WAYNE, IND. ($238,000) 


General Wixson. Baer Field is the extension of a runway. Here 
again we are converting. We have converted these to later model 
jets and we have to have the runways as we go into higher perform- 
ance aircraft. 

Senator Stennis. What do you call those jets that you use now, 
T-something isn’t it ? 

General Wixson. T-33’s. We use the T-33 which is the standard 
instrument trainer in the Air Force as well as in the Air Guard. 
You might be interested to know, Mr. Chairman, that at present we 
are completely equipped with jets in all of our tactical units. 

We have received our first supersonic of 100’s, then in the last year 
we had two squadrons. We have the third one coming in in June, sir, 
in fact we have converted some 72 squadrons to later and much higher 
performance aircraft in the past 2 years. 

This has been the largest conversion we have ever had in the 

ard program, sir. 

Bethel, Minn., was the one I was just discussing. 

Senator Stennis. Turn over to page 13, what is this “operational 
A.C.& W.”? What does that mean ? 


BUCKLEY NAS, DENVER, COLO. ($426,000) 


General Wixson. This is an operational facility for an aircraft 
control and warning unit that at the present time is standing alert 
for the Air Defense Command. 

It is operating 24 hours a day 7 days a week and filling a gap in the 
active air defense. In addition to using the training dcdians for train- 
ing the people, it is also going to do double duty in performing the 
mission for the Air Force, and that is a facility to put it in. 

They are presently in World War II type tarpaper covered build- 
ings, and this goes in along with our phased construction to bring 
them up to the facilities that they should have for proper training. 

Senator Srennis. All right, page 15. 


BURLINGTON MUNICIPAL AIRPORT, VT. ($123,000) 


General Witson. This is Burlington, Vt. This unit has been con- 
verted from a single engine jet fighter to the F-89D, which is a two 
engine jet fighter with afterburner. The hangar and shops that were 
built 5 years ago were built for smaller engines. 
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This follows the same thing then in the Air Force as the engines 
getting bigger you have got to have room to work on them so we 
have to provide the space for them to work on the jet engines with 
the afterburner, sir. 

Senator Srennis, All right. 


CAMP WILLIAMS, CAMP DOUGLAS, WIS. ($82,000) 


General Witson. Camp Williams, Wis., we are putting an aircraft 
barrier there. 

That is one of our permanent training sites. The barrier is to help 
us stop an aircraft in cases of emergency. We can save many dollars 
by putting these barriers in our locations, sir. 

Senator Stennis. You mean it is something to stop a plane, sir. 

General Wutson. Yes, sir, it is a barrier across the end of the 
runway that catches on the nose gear and has a drag that stops the 
airplane. 

For example, at Van Nuys, Calif., about 3 weeks ago we had one 
barrier in operation. This airplane had engine failure at takeoff. 
It hit the barrier at 130 knots. If we had not had the barrier, he 
would have probably been killed and the airplane would have been 
completely damaged because it would have gone into a 60-foot hole. 
This barrier stopped it with no damage to the aircraft or the pilot 
and that is what we are using these barriers for, sir. 

Senator Srennis. What about the occupants, how did they come 
out ? 

General Wuson. No problem. They didn’t get off the airfield, sir. 

Senator Srennis. Is it more for the takeoff than it is the landing? 

General Witson. Both ways, sir, depending on where you have 
your emergency. 

Senator Srennis. I know, but which is the more important? 

General Witson. I would say on the landing phase, sir, wet run- 
ways. It is a very important piece of equipment, for jets, sir. 

Senator Stennis. All right. 


CHEYENNE MUNICIPAL AIRPORT, WYO. ($238,000) 


General Witson. Cheyenne, Wyo. One of our squadrons has been 
converted to later model jets and we are extending the runway there 
to meet the minimum standard of the Air Force, sir. 

Senator Srennis. I thought you let the Air Force spend all that 
money where you have to build runways. 

General Witson. Well, sir, as you know we are on 71 civilian bases, 
and where it meets the military requirement, we make the cities fur- 
nish the land necessary, give us long-term leases on it at no cost to 
the Federal Government, so although they are not matching funds, 
they do participate in these extensions, because it is to the cities’ ad- 
vantage to get the longer runways for future jet operations in com- 
mercial areas. 

Senator Stennis. I see you are here on Geiger Feld that is page 23. 
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GEIGER FIELD, SPOKANE, WASH. ($245,000) 


General Wixson. Geiger Field, one is a shop, the same as we were 
talking about before, and one is to replace the wood lean-to’s on a 
hangar, sir. 

They have been condemned and we are putting those back into good 
shape, sir. 

Senator Stennis. These that we have looked at, are they typical of 
the others ? 

General Witson. And we phase our replacement facilities based 
on the time when the maintenance cost gets to the point where we 
should replace them. 

For example, you have one down at Jackson, Miss. We hope as 
soon as that airport gets built we will be able to replace those facilities 
over at the new airport, and this is in phase with that, sir. 

Senator Stennis. All the way through here it is runways and small 
shops. 

General Witson. That is right, sir. 

Senator Stennis. What is the total amount involved now? 

General Witson. $15,536,000. 

Senator Stennis. Most of your items run less than a quarter of a 
million dollars. 


LITTLE ROCK AFB, LITTLE ROCK, ARK. ($2,323,000) 


General Witson. Yes, sir. I think in the total thing we have run 
at Little Rock, Ark., $2.3 million, which is a complete replacement. 

Senator Stennis. What page is that ? 

General Witson. Page 40-43, sir. 

Senator Stennis. What are you replacing there? 

General Wiison. We are replacing the entire Air National Guard 
facility. At the present time we are located at Adams Field, Little 
Rock, and it is the municipal airport. The maximum runway is 6,500 
feet. It can’t be extended. We are operating jets. We are moving 
over to the Little Rock Air Force Base and putting the facilities there 
for that one squadron. 

The facilities that we were using at Little Rock, at Adams Field, 
were built during the WPA days, and I am sure you know the type of 
facilities they are, sir. 

Senator Srennis. All right. Senator Cannon, do you have any 
questions about any of these projects or on the subject matter as a 
whole? 

Senator Cannon. No; I have no questions, Mr. Chairman. This 
looks like a good program. I want to commend the Reserve and the 
guard both for the fine program that I believe they are carrying out. 

Senator Stennis. I am glad to hear you say that. 

General Witson. We think we have got the finest program that we 
have ever had in the Reserve forces, Senator. 

And now I would like to present the balance of our program. 
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DOW AIR FORCE BASE, BANGOR, MAINE 


Engine buildup shop, $123,000 


This project will provide the minimum space required to perform 
repair, overhaul, buildup, inspection, and maintenance on F-89 jet 
engines. The present hangar constructed for propeller-driven air- 
craft does not provide this space. 


HALEAKALA, MAUI, T.H. 


Aircraft control and warning facility, $446,000 

This project is to provide an operation and training facility for 
the 109th A.C. & W. squadron, to be used in conjunction with a re- 
lated project at Kokee on the island of Kauai. In conjunction with 
its training, these two squadrons will go on a full-time support of 
the defense effort in the Hawaiian Islands. 


HANCOCK FIELD, SYRACUSE, N.Y. 


Runway extension, $596,000 


This provides for a 1,000-foot extension of the present 8,000-foot 
runway. This base is a permanent training site and also the home 
of the 107th Tactical Fighter Group. In conjunction with this 
project, the 1,000-foot overruns on each end will be stabilized. 


HECTOR FIELD, FARGO, N. DAK. 


Runway extension, $946,000 
This provides for an extension of the present 7,000-foot runway 


to 9,000 feet and will also include stabilizing the runway overruns. 
The unit is flying F-89 jet fighter aircraft. 


HUBBARD FIELD, RENO, NEV. 


Taxiway extension, $259,000 


This provides for 2,220 lineal foot extension to the present 5,780- 
foot taxiways. This taxiway could not be constructed until the tem- 
porary city terminal was removed to its new location. Its construc- 
tion will prevent using the primary runway for taxing into takeoff 


position. 
HULMAN FIELD, TERRE HAUTE, IND. 
Runway extension, $238,000 
Provides for paving of 1,000 feet of present overruns in order to 
obtain 9,000 feet of runway for the 84-F’s flown by this unit. 


KOKEE, TH. 


Aircraft control and warning facility, $283,000 


This project is a component of the project previously discussed at 
Haleakala and will provide for the complete radar coverage to sup- 
port the A.C. & W. mission in the Hawaiian Islands. 
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MEMPHIS MUNICIPAL AIRPORT, TENN. 


Replacement of hangar, auto maintenance shop, paint and dope stor- 
age, $1,825,000 

The present facilities are beyond economical repair and have been 

condemned as unsafe. This project provides for their replacement. 


PEORIA MUNICIPAL AIRPORT, ILL. 


Rehabilitation and addition to aircraft parking apron, $192,000 

The existing apron of 32,000 square yards has deteriorated until 
loose stones, etc. are a hazard to the jet engines. An 8,500 square 
yard re is required in order to accommodate the 25 F-84F jet 
aircraft. 


SAN JUAN INTERNATIONAL AIRPORT, SAN JUAN, P.R. 


Addition to aircraft parking apron, warehouse and construction of a 
group headquarters training building, $943,000 
Present apron and warehouse were constructed to accommodate 
F-51 aircraft. Present F-86D aircraft require additions. No facility 
now exists for training and operations of the 156th Fighter Group. 


SIOUX FALLS (FOSS FIELD), S. DAK. 


Engine Buildup Shop, $123,000 
This project will — the minimum space required to perform 
repair, overhaul, buildup, inspection, and maintenance on F-89 jet en- 
ines. The present hangar constructed for propeller driven aircraft 
To not provide this space. 


SPRINGFIELD MUNICIPAL AIRPORT, 
SPRINGFIELD, OHIO 


Control tower, $105,000 

Present aircraft control is accomplished from a small mobile unit 
with short-range equipment and a lack of visual observation. This 
airport is adjacent tothe Wright-Patterson Air Force Base traffic area. 


TRUAX FIELD, MADISON, WIS. 


Engine buildup shop, $123,000 

This project. will provide the minimum space required to perform 
repair, overhaul, buildup, inspection, and maintenance on F-89 jet 
engines. The present hangar constructed for propeller-driven air- 
craft does not provide this space. 


WILL ROGERS FIELD, OKLAHOMA CITY, OKLA. 


Communications facility, $317,000 

This project will provide training and operations space for the 265 
personnel of the 205th Communications Maintenance Squadron. The 
present facilities are World War II temporary-type buildings and 
have deteriorated beyond repair. 
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Senator Stennis. Are there any amendments involved here now? 

General Witson. Yes, sir; there are two amendments. 

Senator Stennis. Getting back to the construction now. You out- 
lined a construction program of so many million dollars. 

General Wiison. Yes, sir. 

Senator Srennis. How many years do you contemplate that that 
should be spread over? 

General Wirson. Well, we figure that if our present program stays 
as it is now, we figure that we will complete this through fiscal year 
1963, sir; under our present program. 

Senator Stennis. That is 4 years, you might say ? 

General Wirson. That is right, sir. 

Senator Srennis. The one we are considering today plus three 
more. 

General Wiison. That is correct, sir. 

Senator Stennis. You feel like you will be well heeled ¢ 

General Witson. I feel that—I wouldn’t say well heeled. I feel 
like I will have the facilities that I will need. You can always use 
more money, Senator. For example, I would love to replace some 
other facilities this year a little earlier, but, based on the money that 
was available, this is what we thought and that was the reason I 
asked that we be permitted to submit other projects. 

Senator Stennis. You have amendments now ? 

General Witson. Yes, sir; I have two amendments on page 66 of 
the bill. One of them is the increased cost at Barnes Field, Westfield, 
Mass., which was authorized last year for a hangar in the amount 
of $740,000. 

Due to the later plans and actual soil tests and soil borings, and 
increased costs, the estimate now that has been submitted by the 
Corps of Engineers, that is doing our work, is $1,030,000, sir. 

Senator Stennis. How do you explain such an error as that? I 
won’t say error, maybe that istoo hard a term. 

General Wizson. Well, we used for the basis of the figure at Barnes 
Field when we submitted our original estimate our overall national 
average for construction. Now as you know, in Barnes and in that 
area up there, the cost of construction is quite a bit higher, and we 
just made a mistake in not going there and getting their figures, but 
we used our national average. 

Senator Stennis. Well, you knew that, didn’t you ? 

You knew it was a special area ? 

General Wiison. Well, sir, I will admit that we should have done 
that, but we didn’t in this case, sir. 

Senator Srennis. What I am striking at is just how firm can we 
consider all your estimates to be as they come in here when you 
fumble like you did here? 

General Wuson. To give you an idea, from 1947 through 1959 
on money authorized for construction, $213.1 million that was based 
on your estimates, our actual obligation was $209.6, which is pretty 
close, sir. : 

Senator Stennis. That was over what period now ? 

General Wirson. That was over a period from 1947 through 1959, 
sir. 
Senator Stennis. That included a lot of change? 
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General Wixson. Yes, sir. 

Senator Stennis. All right, what else? ; 

General Witson. The second one is the runway arresting barriers. 
We had authorized in last year’s bill for a total of $300,000. Due to 
a change in the type of barrier, it is a later and better model, the in- 
creased cost now is up to $480,000, sir. 

Senator Stennis. Allright, nextitem? 

General Wuson. Those are the only two, sir, that I have. 

Senator Stennis. All right, that covers you. 

General Wixson. Yes, sir. ; 

Senator Srennis. While we are on this matter, let us just finish 
up the bill. Going to the Army here a minute, the Army Reserve, 
section 603 of Public Law 85-685, page 66 of the bill, will someone 
answer up for the Army ? , 

General Sreman. Mr. Chairman, you are referring to the amend- 
ments 

Senator Stennis. Yes. 

General SreMAN. For increased authorization at Canton, Ohio—— 

Senator STENNIS. Yes. 

General Seeman. Greenwood, S8.C., and Johnstown, Pa. 

Senator Stennis. Yes; give your reasons for that. 

General Seeman. This is similar to the case mentioned by General 
Wilson. It is where the advance stage of our plan exists and possibly 
some review of the manning strength and the requirements of those 
stations has required us to come in with this additional request for 
further authorization. 

Senator Srennis. General, that does not sound too strong now 
for a 50-percent increase. You say a probable increase is manpower ? 

General SEeEMAN. May I ask the colonel from the Reserve to answer 
these questions. 

Colonel Sewell ? 

Colonel SeweEtu. Canton, Ohio, is a 3-bay maintenance shop in 
addition to an existing center out there which was originally pro- 
gramed on a price list of 1957. I believe the figure there, General, 
is $40,000 going up to $61,000. 

Senator Stennis. Maybe I took you by surprise there. 

Colonel Sewex. I believe I can answer that, sir. The price list 
of this original program was $40,000. At that time we had very 
little experience really on what these additions of this nature would 
cost. 

We since then have a considerable amount of experience on it, 
and the price of $61,000 represents a more realistic figure. 

Likewise in the case of Greenwood, which is the addition of an as- 
sembly hall and a 2-bay maintenance shop to an existing facility, and 
the same project at Johnstown, Pa., all based on fiscal year 1958 
program price lists which were actually developed in fiscal year 1957 
with very little experience to go on at. that time, sir. 

Senator Srennis. What kind of buildings are they ? 

Colonel Sewety. The project at Canton, Ohio, consists of an exist- 
ing 2-unit or 400-man building. At the time it was built we were 
not. authorized to construct the maintenance shop additoin. This 
does give a 3-bay maintenance shop. 

Senator Srennis. What was the building at Greenwood, S.C. ? 
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Colonel Spwe.u. That was a 1-unit or 200-man building, the same 
project as at Johnstown, Pa, At the time they were constructed we 
were not authorized an assembly hall or maintenance shop. 

Senator Stennis. Who made those estimates for you, the US, 
Engineers? 

Colonel Sewse.u. Yes, sir; and as I say they were based on at that 
time no prior experience with this type of an addition. 

Senator Stennis. They have vast experience in this matter though, 

General Seman. I might mention, Mr. Chairman, it is not all in 
the estimate. There has been an assembly hall and 2-bay mainte. 
nance shop added. They reviewed the overall project in that area, 
It is true that from 1957 to now there have probably been some 
changes in the estimated cost. 

Senator Stennis. The amendment is due to additional facilities? 

General Szmman. Yes, sir; to the project in that area. The items 
under consideration are additions to existing facilities. The amend- 
ed estimates for these additions are based on cost experience subse- 
quent to the original estimates. 

Senator Stennis. I just don’t understand the military language at 
times. All right, that covers the three items. Thank you very much. 

General Szeman. The next item on that page, Mr. Chairman, is 
revisions of certain of the authorized list within the National Guard 
area to accord with their present programed priorities. 

Colonel Kibbler can answer that in detail. 

Senator Stennis. What item are you talking about? 

General Sreman. This is page 66 of the bill at the botom, the Army 
National Guard. 

Senator Stennis. All right, you are proposing to rescind this. 

Colonel Kigeier. Two projects in New Jersey, Hammonton and 
Pitman, N.J. At the time when we presented our program to the 
Department of the Army and the Department of Defense, the ad- 
jutant general of New Jersey stated that in their opinion they would 
not need these two projects under reorganization. Based on the 
troop bases furnished to New Jersey they now have stated that they 
are a requirement and the Legislature of New Jersey has been re- 
quested by the Governor for the matching State funds. Rather than 
delete these and have to resubmit them next year, we felt that we 
should keep them in as authorized projects. 

Senator Stennis. So you request then that they be kept in? 

Colonel Kisster. That’s right, sir. 

Senator Srennis.. What is your justification for striking out these 
others ? 

Colonel Kissier. The rest of them we are striking out are at the 
request and the suggestion of the adjutant generals of the States 
concerned, 

Senator Stennis. That is enough reason. Anything else on that 
subject ? 

Now we have two rescissions here for the Navy, Naval Air Station, 
Denver, Colo., also Naval Air Station, Niagara Falls. What does the 
Navy say to those? 


Kei 
nav 
the 
rat 
pre 
pre 
jus 


up 
as 
cal 
( 
tin 
ye; 
av 
cas 
sté 
an 
ha 
th 
fc 


in 


th 
m 


ame 
| we 


US. 
that 


igh, 
1 in 
nte- 
Tea, 


ies? 
ems 
nd- 


6 at 
uch, 


1, is 
lard 


and 
the 


yuld 
the 
hey 


han 
. We 


hese 


the 
ates 


that 


ion, 
: the 


MILITARY CONSTRUCTION AUTHORIZATION 703 


Captain Foster. I am Captain Foster, Mr. Chairman, Admiral 
Keith mentioned in his statement that, because of the closing of the 
naval air stations at Denver and Niagara Falls, which is a part of 
the readjustment of the Shore Establishment to make it commensu- 
rate with the size of the operating forces, two line items that were 
previously authorized for these stations are no longer needed. 

Senator Stennis. Does that mean you are cutting down on your 
program as a whole or that these are two that just didn’t fit in or 
just what did you mean there? 

Captain Foster. There are actually four disestablishments coming 
up in 1959. They will not be with us in 1960. This has to do with, 
as the admiral said, a readjustment of the Shore Establishment be- 
cause of the size of the operating forces. 

Senator Srennis. Just what does that mean? Does it mean cut- 
ting down on the size of the Navy ? 

Captain Foster. Not personnelwise. The aircraft inventory next 
year will be smaller than this year. Therefore we need only to train 
aviators to man the aircraft that we have or will have in prospect in 
case we mobilize. The fewer aircraft that would have been at these 
stations next year are being moved over to the remaining air stations 
and we will still use them. We will train aviators to the extent needed. 

General Wiison. That does not mean the field is being closed at 
Buckley Field. We are taking over the facility there that the Navy 
has. 

Senator Stennis. You have a reduction in your naval aviators, isn’t 
that correct, in the last few years? 

Captain Foster. That’s right in the Reserve, yes, sir. I can’t speak 
for the Regular Establishment. 

Senator Stennis. As a naval man don’t you know they are reduc- 
ing the number they are training for naval aviation, I mean as fliers ? 

Captain Foster. I can’t speak tothe numbers. Iam sure they have. 

We have come down from 645,000 active duty personnel to 630,000 
this year, but just how many are aviators I cannot answer, Mr. Chair- 
man. 

Senator Stennis. You are not in the naval air arm then? 

Captain Foster. No, sir; if you desire an answer, I would be happy 
to provide it for the record. 

tne Srennis. I think that is one of the few points I already 
know. 

All right, I have had the report on that. We want to cover all these 
points in the bill because we want our record to be complete and we 
ask questions about it. Letters come in here and we want to know the 
position. 

General Wilson, you are asking for money in this place and the 
Navy is asking to cancel the authorization. 

General Wixson. That’s right, sir. The facility that we are asking, 
sir, there is none available for that type of facility on the naval field, 
sir. We are using all the facilities that the Navy has, but we will 
have to build for the aircraft control and warning units. 
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Senator Stennis. All right, do you have something else that you 
want to bring in now before we close? Is that all you have, Mr. 
Clerk ? 

General Witson. I have nothing, sir. 

Senator Srennis. We thank you very much. We are glad to have 
had you here. 

If there is nothing else, with the thanks again of the committee, 
I am going to recess now subject to the call of the Chair. 

(Wheren on, at 1 p.m., the committee adjourned, subject to the 
call of the Chair.) 
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S. 1086 AND H.R. 5674 
FISCAL 1960 MILITARY CONSTRUCTION 


AUTHORIZATIONS 


WEDNESDAY, APRIL 29, 1959 


U.S. Senate, 
SvuBcoMMITTEE ON Minirary CONSTRUCTION, 
OF THE COMMITTEE ON ARMED SERVICES, 
Washington, D.C. 

The subcommittee met, pursuant to call, at 10:15 a.m., in room 212, 
Senate Office Building. 

Present: Senators Stennis (presiding), Jackson, Engle, Cannon, 
Case, and Beall. 

Also present: Harry Wingate, chief clerk; Gordon A. Nease and 
Herbert S. Atkinson of the committee staff. 

Senator Stennis. The committee will come to order. 

This is an open hearing. I am going to ask everyone to cooperate 
by having quiet and order. In that way we will help each other. 

I have a short prepared statement here, but even before I make that 
statement I am going to call on Senator Mansfield, and Senator Dwor- 
shak for their testimony first. I know they are quite busy. Congress- 
man Springer is here, too, and I know you gentlemen are quite busy. 
We are going to hear you. 

This is a general hearing for the public on any part of the bill for 
military construction in which they are interested. And, of course, 
we are glad to hear from the Senators on any point that they have in 
mind concerning their own State or any part of the bill, of course. 
Senator Mansfield, we are glad to have you. 


STATEMENT OF HON. MIKE MANSFIELD, U.S. SENATOR, STATE OF 
MONTANA 


Senator Mansriexp. I believe the appropriation of adequate funds 
for military construction is vital to the defense of the country and the 
orderly development and expansion of existing and new military bases 
is a large part of our defense effort. The State of Montana has two 
Strategic Air Command bases. Malmstrom Air Force Base at Great 
Falls has been in operation for several years and is strategically lo- 
cated in the airlanes crossing the polar regions. At Glasgow we now 
have under construction what may ev entually be the largest SAC base 
of its kind. I am very pleased to know that the military construction 
authorization bill now being considered by this committee is taking 
into consideration the orderly improvement and expansion of Malm- 
strom Air Force Base, and the rapid construction of new facilities at 
the Glasgow Air Force Base. 
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I am also wholeheartedly in accord with the proposed construction 
of one unit Army National Guard armories at Butte and Plentywood 
in Montana, one for $70,000 and the latter for $63,000. 

Mr. Chairman, in order to avoid unnecessary duplication, my dis. 
tinguished senior colleague in the Senate, James E. Murray, has 
asked that I express his complete concurrence with the remarks ] 
intend to make this morning. 

Senator Murray is vitally interested in the efficient operation of 
our defense installations and he can be counted on for full support 
in obtaining authorization and funds for the military construction 
in Montana and wherever the Armed Forces in this country are 
located. 

Our colleagues in the House, Congressmen Lee Metcalf and LeRoy 
Anderson have asked that they be associated with this statement, 

My main purpose in appearing before the committee today is to 
express Senator Murray’s and my support of the authorization of 
additional family housing at both Montana airbases. 

Montana is a State of many small cities and only one or two of 
these have populations scesdtiiig 50,000. I know that I need not 
tell you what happens when a large airbase is located near a city 
of this size; it strains the local resources. The bases mean a great 
deal to these communities, but they also mean many problems and 
one of the biggest problems is housing. 

In the instance of Glasgow, the city’s population has never topped 
7,500 and you can readily imagine what happens when chou of 
construction workers and military personnel descend on a small city 
like Glasgow. As the construction on the base proceeds, more mili- 
tary personnel move in and during the spring and summer the influx 
will become worse. 

At the present time there is only temporary on-base housing and 
rental housing in the city does not exist. The situation is extremely 
critical. The April 2 issue of the Glasgow Courier reports that Col. 
B. E. Carmack, commander of the 476th Fighter Group at Glasgow 
Air Force base has asked all personnel being assigned to Glasgow to 
leave their families at home until such time as adequate housing is 
available. 

The base population is estimated to reach over 4,000 by late 1961, 
and this does not include families. 

Military personnel will not be able to expect help from the local 
community within the next 3 years.. Two hundred sixty-seven MCP 
units will be completed in May and construction of 460 units of Cape- 
hart housing was to be started this month. 

Approximately 230 of these units will be ready for occupancy in 
November 1959. However, the additional 230 units will not be com- 
pleted prior to September 1960. Three hundred additional Cape- 
hart. housing units are out for bid and construction should start on 
this project by July 1, 1959. 

However, I understand that even with these 1,027 units, only 50 
percent of the married personnel will be in quarters with the present 
programed strength of the base. 

The housing situation at Malmstrom Air Force Base and the city 
of Great Falls is also in need of relief. There is a shortage of good 
residential units in the city according to FHA standards. 
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Any additional housing units granted for Malmstrom will not be 
available for occupany for at least 2 years and, in the interim, the 
housing situation becomes more critical because of the rapid growth 
of Great Falls and the continued influx of new personnel at the 
base. 

The population of Montana’s largest city has increased approxi- 
mately 25 percent in the past 10 years and it is continuing to grow 
because of its diversified economy—industry, agriculture, and the 
military. 

Additional housing units are needed so that the city of Great, Falls 
can keep pace with the increasing population growth and the new 
units will also allow the replacement of temporary housing. 

When this legislation authorizing construction at our military 
installations was submitted to Congress earlier this year the two 
Air Force family housing items for Montana were 300 additional 
housing units at Glasgow Air Force Base and 400 additional housing 
units at Malmstrom Air Force Base. It is my understanding that 
original estimates of housing needed at these two bases was 500 units 
and 560 units, respectively. 

Senator Murray and I are very gratified by the action taken by 
the House Armed Services Committee in restoring the original re- 
quest of 1,060 units for these two Strategic Air Command bases. 

We are hopeful that this committee will endorse the action taken 
by our colleagues in the House and will approve 500 family housing 
units for Glasgow, and 560 family housing units for Malmstrom 
Air Force Base. 

The additional units at Malmstrom will relieve a congested hous- 
ing situation which merits immediate attention. The 500 new units 
for Glasgow will be another step forward in meeting the housing 
needs’at this new air base. It will not solve the problem but addi- 
tional units can be discussed at another time. 

Mr. Chairman, I would like to thank you and the other members 
of the committee for allowing me to speak briefly on the Capehart 
housing program today. 

Some objection has been raised about this military housing pro- 
gram in various parts of the country, but on the basis of information 
at the disposal of the Montana delegation, the program has been 
operating efficiently in Montana and certainly has relieved military 
housing problems at Malmstrom and Glasgow, which under other 
circumstances might. have reached disastrous proportions. 

Thank you. Both Senator Murray and I will sincerely appreciate 
any favorable consideration that can be given to these matters. 

Senator Stennis. Senator Mansfield, I can assure all of you that 
we will give the utmost consideration to this special request. I have 
some personal impressions of my own about your needs there at 
Malmstrom and om the borderline installations up there. 

They deserve some special consideration, you know, along the Ca- 
nadian border. 

Senator Mansrrexp. Yes. 

Senator Stennis. We will certainly get into that. We are not 
rushing you but if you are through, we will proceed now. 

Senator Jackson. I want to say the same thing, Mr. Chairman. 
I know that they have a real problem in Montana because of the iso- 
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lation. I also understand there is no question but that the local 
communities are unable to support the additional needs for housing, 

Senator MansrreLtp. The Senator is correct, and as a Montana- 
born Senator he knows whereof he speaks. Thank you, Mr. Chair- 
man and gentlemen of the committee. 

Senator Srennis. Thank you very much. 

Senator Dworshak, we are glad to have you here, sir, and what- 
ever your problem is, it is of concern to us. 


STATEMENT OF HON. HENRY C. DWORSHAK, U.S. SENATOR, STATE 
OF IDAHO 


Senator Dworsnak. I shall be very brief, Mr. Chairman. Re- 
cently an announcement was made that a Titan missile base would be 
located at Mountain Home, Idaho, where Strategic Air Command 
units are located. We have been bothered by inadequi ite housing 
there for some time, and of course when the personnel is increased, we 
will need additional housing. There has been considerable interest 
in Boise in the proposal to get Capehart housing authorized for 
Mountain Home. Governor Smylie, of Idaho, was in the National 
Capital a few weeks ago and conferred with officials in the Defense 
Department and is extremely interested in having the full 820 units 
authorized. 

I understand that there was some uncertainty in the Defense De- 
partment at first over the number of housing units which should be 
requested. But I understand now that in view of the anticipated de- 
velopments, they are convinced that the full 820 units should be au- 
thorized, and I ‘support that proposal also, because I think we ought 
to prepare in advance to take care of the housing requirements at that 
airbase, which is located almost 50 miles from ‘Boise in a very small 
community, or near a small community where there is not much 
housing available. 

And so there is the obligation to take care of this. 

Senator Stennis. That is Mountain Home. 

Senator DworsHak. Yes, Mountain Home. It is a community of 
about 5,000, and so naturally can’t provide much housing for per- 
sonnel at the air base. 

Senator Stennis. We expect. to give preference to these relatively 
isolated locations, Senator. We would not want to make any state- 
ment though now that would be binding on the committee. We just 
don’t know. We must take a complete view of the picture. 

Senator DworsHak. I have otiidence i in the chairman of this com- 
mittee and know of his profound interest. in military construc tion, and 
I am glad to rest the case in your hands, Mr. Chairman, and in the 
hands of the members of your subcommittee. 

Thank you. 

Senator Srennis. We thank you for coming down and we « ertainly 
will give the utmost consideration to this matter. 

Congressman Springer, we are very glad to have you here, sir. 


You have a problem in Illinois in your district that you want to talk 
about. 
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STATEMENT OF HON. WILLIAM L. SPRINGER, U.S. REPRESENTA- 
TIVE FROM THE 22D DISTRICT, STATE OF ILLINOIS 


Mr. Serincer. That is correct; Mr. Chairman and distinguished 
members of the committee, I have only a short statement here. 

I do appreciate your consideration. “I have become personally con- 
cerned over the difficult position of the Air Force in providing 
adequate housing, at reasonable rates, for its personnel stationed at 
Chanute Air Force Base. 

This base is located adjacent to the growing town of Rantoul, whose 
population has increased greatly in the last several years and whose 
continuing growth at a higher rate seems assured. 

In the Rantoul-C hampaign area there are many activities which 
add to the problem faced by the Air Force. Industry is expanding 
rapidly and the University of Illinois, with a student body of over 
20,000, is growing by leaps and bounds. 

The base housing requirement is large and expected to remain large 
for the foreseeable future, since the training courses at Chanute, 
which is a Training Command base, have been largely reorientated 
toward our missile programs. These programs, as you well know, 
are just now getting into high gear and will require the continuation 
of training for a number of years. 

Some of the training courses consist of technical training in the 
Bomare, Hound Dog, “and Quail. In addition, there are training 
courses in aircraft hydraulics, electrical systems, aircraft. instruments, 
powerplants, including some rocket motors, and B-52 maintenance. 

By the end of fisc sal year 1962, approximately 600 officers and in 
excess of 5,000 airmen will be assigned to the base. Of this number, 
440 officers and 1,920 airmen will be authorized and require family 
housing. This does not include some 900 lower- -grade airmen who 
require housing but for whom the Air Force is not currently author- 
ized to provide housing. 

After consideration of all housing units available in the area, in- 
cluding public quarters, Capehart units, Wherry units, and private 
rentals, there is still a deficit of 580 units against which the Air 
Force proposes to construct 180 additional units. 

This project has been approved by the Department of Defense and 
confirmed by the Federal Housing Administration. I feel that the 
Air Force must have these additional units to ease the recognized 
difficult situation confronting its personnel, since Chanute is of vital 
importance to the current Air Force program and is expected to 
maintain this importance through the foreseeable future. 

To reduce this to the irreducible, Mr. Chairman, I can say that 
we will still be 400 units short in the community atten all civilans 
are taken into consideration plus what the Air Force is able to supply ; 
we will be 400 families short in the community. 

May I say that these 180 units which are requested are included in 
the House bill. They were not included when it came to the floor, 
but the chairman, after considerable explanation, accepted this as the 
only amendment on the floor of the House and he accepted that with- 
out any debate whatever, and he was firmly convinced that these 180 
units are needed at Chanute, so it now is in the House bill, may I say, 
although it wasn’t when it came to the floor. 
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That, in substance, Mr. Chairman, is the situation with reference 
to Chanute Field and I wanted to call it to your attention. 

Senator Stennis. Yes, sir, we are certainly glad you came over, 
Are there any questions ? 

Senator Jackson. Just one point. Congressman Springer, I had 
understood that the Air Force had asked for units and was turned 
down by the Secretary of Defense and they did not appeal it. 

Mr. Sprincer. No, the Secretary of Defense approved it. It was 
disapproved by the Bureau of the Budget. 

wenahor Jackson. The Secretary of Defense did approve these 
units ¢ 

Mr. Sprincer. Yes, did approve it. 

Senator Jackson. That is all. 

Senator Stennis. We are glad to have you here. I did not have 
a chance to shake hands with you. It was very nice of you to come 
over. 

Mr. Sprtncer. Thank you very much, Senator. 

Senator Stennis. Are there any other Members of the Senate or 
the House of Representatives here that wish to testify? I will make 
this brief statement then. 

The purpose of the hearing this morning is to afford public wit- 
nesses an opportunity to appear before the subcommittee in connec- 
tion with our deliberations on H.R. 5674, the military construction 
authorization bill for fiscal year 1960. 

As your turn comes to appear, if you have a prepared statement, 
it is Suareoted that you submit it for the printed record and address 
yourself to the highlights of your statement. This will conserve the 
time of the subcommittee and will permit everyone ample time to 
state his case. You may be sure that your statement will receive the 
close attention of the subcommittee prior to reporting the bill. 

We get the staff to go through all these statements, pull out all the 
points that are made and list them, and then we go over these matters 
during closed session. 

It is understood that Senators Kerr, Carlson, Carroll, Church, and 
Clark are unable to appear before the subcommittee this morning 
due to other urgent business, but they have submitted statements 
which will be made a part of the record at this point. 

Likewise, Mr. Robert L. Russell, of Atlanta, Ga., who is unable to 
be present, has submitted a proposed amendment to the bill relating 
to military housing, which will also be made a part of the record at 
this time. 

(The documents referred to follow :) 


STATEMENT OF HON. ROBERT S. KERR, U.S. SENATOR, STATE OF 
OKLAHOMA 


APRIL 29, 1959. 
Hon. JoHN STENNIS, 
Chairman, Subcommittee on Military Construction, 
Armed Services Committee, U.S. Senate. 


Dear Joun: I have previously talked to you about the dire need for addi- 
tional Capehart housing units at two of Oklahoma’s fine Air Force bases, one 
the Altus Base and the other the Clinton-Sherman Base. 

I am advised that you have been furnished all of the figures as to the requests 
that were made by the Air Force for additional units and that you are ace 
quainted with the number of units under construction and the deficiency which 
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I hope your committee can see fit to eliminate by authorizing additional units 
at each of these bases. 

Particularly would I call your attention to the fact that the Clinton-Sherman 
Base is designated as an “isolated base” by the Air Force, which means that 
from the standpoint of the time of travel required from nearby cities and towns, 
the distance is too great for efficient emergency operation. Also, this base is in 
an area where the population is normally increasing as rapidly as houses are 
being supplied to meet that need, and the deficiency of housing is just about 
equivalent to the number of families of the Air Force personnel required to 
operate the base at full strength. 

The housing situation at Altus is about the same. Civilian requirements are 
always ahead of available living units. 

I do not feel that it is necessary for me to go into the technical details of this 
matter because I believe that you are advised in that regard. 

Your consideration of the request for additional units at both the Altus Air 
Force Base and the Clinton-Sherman Air Force Base will be greatly appreciated. 

Sincerely yours, 
Rosert S. Kerr. 


STATEMENT OF HON. FRANK CARLSON, U.S. SENATOR, STATE OF 
KANSAS 


U.S. SENATE, 
Washington, D.C., April 20, 1959. 
Hon. JoHN STENNIS, 
Chairman, Subcommittee on Military Base Construction, Armed Services Com- 
mittee, Senate Office Building, Washington, D.C. 


Deak SENATOR STENNIS: Some weeks ago I wrote you in regard to the need for 
additional housing at the Schilling Air Force Base and urged that your com- 
mittee approve the request for 240 additional units for this base. 

I personally visited the base and am convinced that this number of houses, 
and probably more, could be easily justified. 

I am enclosing a letter from the Office of the Secretary of Defense, together 
with a breakdown of the officer personnel, the present onbase housing and the 
need for these additional units. 

If further information is desired, I will be most pleased to secure it for you. 

Sincerely yours, 
FRANK CARLSON. 


DEPARTMENT OF THE AIR FORCE, 
OFFICE OF THE SECRETARY, 
Washington, D.C., April 16, 1959. 
Hon. FRANK CARLSON, 
U.S. Senate. 


Dear SENATOR CARLSON: In keeping with your request made during a recent 
visit to Schilling Air Force Base, Kans., there is attached a data sheet on family 
housing requirements for that airbase. Col. Harold W. Ohlke, commander 
802d Air Division, has asked me to express his appreciation for your interest 
in this matter and for finding time to visit Schilling Air Force Base. 

Sincerely yours, 
Rosert N. BAKER, 
Colonel, USAF 
(For and in the absence of W. P. Fisher, Major General, USAF, Director 
Legislative Liaison). 


Scnitit1ne Arm Force Base Hovusine STATISTICS 


1. The projected Air Force personnel strengths for Schilling Air Force Base 
at end fiscal year 1962 will be 555 officers and 3,430 airmen. In addition, there 
will be 25 Army officers and 210 enlisted men assigned to a Nike unit that will 
require housing on Schilling Air Force Base. This results in a total projected 
base population of 590 officers and 3,640 airmen. 

2. The housing requirement for these personnel will be 470 officers and 1,160 
senior airmen (including 67 units for Nike) for a total of 1,630 units. In addi- 
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tion there will be a requirement for 790 junior airmen for which the Air Forge 
is not authorized to provide family housing. 

3. Present onbase housing consists of 6 public quarters and 535 title Vin 
units. In addition there are 411 adequate private community units available 
for a total of 952 assets. This leaves a deficiency of approximately 680 units 
against which the Air Force proposes to construct 240 title VIII units. (Cop. 
struction of the 240 units will provide on-base housing for only 48 percent of 
the projected authorized requirement. Normal onbase limitation is 55 percent 
of normal requirements in nonisolated areas. 


4. The housing status of the personnel currently assigned to the base is as 
follows: 
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Baveue in inaGequate: qunmiers to. slic ae sn inhbquedpuisoninnwnba 551 
Iepemmeeie UUUUINUNIy RUIN a tsi da bts paseo ebtetceely 1, 299 
ne nnn MCN ORIN an a a i cts d dip tetlni ceeninennncices 607 
I aca sn en meses Sikvon eipabteosealaed 692 
nT OSS VSI rem se ensnenin 952 
EE PED RECT S MLINEOS no on eine neem edie 1, 243 
Immediate requirement for additional adequate quarters___._.___--__--_- 1, 243 
Long-range requirements for additional adequate quarters____-_.__-___ 680 
al clita cae ced rei doereneeisne vis mice mm met ante ah 240 


STATEMENT OF HON. JOHN A. CARROLL, U.S. SENATOR, STATE OF 
COLORADO 


Lowry Air Force Base has a requirement for 760 additional on-base family 
housing units. 

This requirement is generated primarily because of programed activation 
of a priority Strategic Air Command missile mission at this base together 
with the normal training mission. 

Based on the long-range deployment for Lowry Air Force Base there will be 
a gross housing requirement for 3,333 officer and senior airmen families for 
whom the Air Force is authorized to provide housing and for approximately 
1,150 lower grade airmen for whom the Air Force is not authorized to provide 
housing. The Air Force proposes to provide adequate housing, either on base 
or off base for only 3,000 personnel, or 90 percent of the authorized officer 
and senior airmen requirement. 

Offsetting this requirement are 2,240 units consisting of— 

130 public quarters ; 
480 Wherry units; 
1,080 adequate community support units; 
550 conditional community units; 
leaving a balance of 760 families for whom housing is required. 

It was determined by a survey that there were not sufficient rental units 
within a 15-mile radius of Lowry Air Force Base to satisfy the incoming 
Air Force requirements. Residential vacancy surveys prepared by the Denver 
Board of Realtors show a unit vacancy factor of rental housing in Denver of 
3.2 percent. 

It is proposed this deficiency be met by construction of a Capehart project 
under title VIII of the National Housing Act, as amended. These units will 
be constructed by private capital with 25-year mortgages insured by the 
Federal Housing Administration. 

This project has been certified by the Secretary of the Air Force, concurred 
in by the Denver field office director of the FHA, and approved in principle by 
the affected civic leaders and city organizations. 

The 760-unit project was deleted from the fiscal year 1960 program during re 
view by the Office of the Secretary of Defense and consequently does not appear 
in the Air Force military construction authorization bill. The requirement, 
however, is considered firm in light of the incoming Strategic Air Command 
mission. 

The Air Force is willing to accept 450 units as a first increment of this re 
quirement. If authorized, this project would be constructed to provide new 
housing for approximately 120 officers and 330 airmen. 
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STATEMENT OF HON. FRANK CHURCH, U.S. SENATOR, STATE OF 
IDAHO 


A serious housing shortage exists at the Mountain Home, Idaho, Air Force 
Base. In an effort to meet this problem, the Strategic Air Command at this 
Air Force Base requested that an 870 Capehart housing unit project be in- 
cluded in the 1960 military construction program. This figure was later reduced 
to 820 units, the Federal Housing Administrator for Idaho certified to the need 
for these units and the Secretary of the Air Force joined in this request. Subse- 
quently, the Review Board of the Department of Defense reduced this requested 
number to 550 units and that figure appears in the bill which is now before 
your committee. 

: On April 13, 1959, the Secretary of Defense waived his earlier 75-percent limi- 
tation on housing units at the Mountain Home Air Force Base and I understand 
that his request for the 820 units is now a matter of record with your committee. 

From my personal knowledge, I feel strongly about the urgent need for the 
additional housing units at this base. Many of the personnel attached to the 
base are forced to live miles away and must commute between 26 to 120 miles 
daily. Much of the housing, even at those distances, is substandard and trailer 
courts are crowded. 

To add to the already existing housing shortage in this area, the Air Force 
has announced plans to locate a Titan intercontinental ballistic missile facility 
there. This makes the need for additional housing units even more critical. 

Business and civic leaders in Idaho have been vigorous in their requests asking 
me to seek increased housing, not only because of its obvious need, but, also, 
because it is Capehart housing, which, as you know, is privately financed and 
would not require additional Federal appropriations. 

I respectfully urge your committee to give its usual thoughtful consideration 
to the possibility of approving the requested 820-unit authorization. 


Boise, Ipano, April 27, 1959. 
Senator FRANK CHURCH, 
Washington, D.C.: 

Understand Capehart housing Mountain Home scheduled for hearing Wednes- 
day this week. We are all most interested in having the full 820 units author- 
ized. Can we furnish any information or be of further assistance in any way? 
Will be happy to do whatever you think will assist in obtaining quick committee 
approval. 

Regards. 

Rosert E. SMYLIE, Governor. 


First Security BANK oF IDAHO, 
Borset, Ipano, Mareh 19, 1949. 
Hon. FRANK CHURCH, 
U.S. Senate, 
Senate Office Building, Washington, D.C. 

DeaR FRANK: Thank you very much for your further letter of March 19, 
Certainly with the announcement of this missile base we ought to be able to get 
Congress to authorize the 820 Capehart housing units for the present air base. 
They were badly needed before and now with that announcement it seems to me 
it makes this construction program imperative. 


Yours very truly, 
J. L. DRISCOLL, 


Chairman of the Board. 
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STATEMENT OF HON. JOSEPH S. CLARK, U.S. SENATOR, STATE 0F 
PENNSYLVANIA 


UNITED STATES SENATE, 
COMMITTEE ON BANKING AND CURRENCY, 
April 30, 1959, 
Hon. RicHARD B, RUSSELL, 
Chairman, Committee on Armed Services, 
U.S. Senate, 

DEAR Mr. CHAIRMAN: I respectfully request your consideration of an amend- 
ment to H.R. 5674 to provide for an additional 650 units of Capehart housing in 
Philadelphia. 

Although the 650 units were requested by the Commandant of the Fourth 
Naval District, headquarters in Philadelphia, on the basis of national priorities, 
they failed to be included in the bill before you. 

However, unless these units are authorized by your committee in this session 
of the Congress, in February 1960 some 700 families of Navy enlisted men in 
Philadelphia will suffer severe hardship as the result of losing their homes, 
The justification for these units is attached. 

I appreciate your consideration. 

Sincerely yours, 


JOSEPH S. CLARK. 


March 1, 1959. 
Facility Study—Part 1. 


DEPARTMENT OF THE NAvy MILITARY CONSTRUCTION PROGRAM, FiscaL YEAR 1961 


MARRIED ENLISTED MEN’S QUARTERS (650) FOR NAVAL ACTIVITIES, PHILADELPHIA 
AREA 


A. Background.—No Navy housing for married enlisted men exists in the 
Philadelphia area. To overcome this deficiency, naval personnel have been 
granted occupancy in a Lanham Act housing project (Passyunk Homes) since 
its construction in 1940. Congress, however, under Public Law 1020/84 gave 
permanent use and custody of this project to the Philadelphia Housing Author- 
ity for use as low-cost (slum clearance) housing, with the stipulation that mili- 
tary personnel be given preference in the occupancy of 700 units for 3 years, or 
until February 1960. ‘Present Navy occupancy is, and has been, limited by the 
number of units which become available by normal attrition. 

B. Requirement.—The Philadelphia Housing Authority has definitely stated 
that occupancy by military personnel in general, will not be permitted after 
February 1960. The great majority of naval personnel cannot qualify for 
continued occupancy after that date, because of housing authorify regulations 
and requirements. A comprehensive survey of realtors in South Philadelphia 
residential areas during September 1958, revealed only one vacant housing unit 
available for their occupancy after February 1960, it is an immediate imperative 
personnel. The lack of similar rental housing within the area of Metropolitan 
Philadelphia was concerned as a general condition by the director of develop- 
ment coordination, city of Philadelphia. Since there is no other Navy, other 
Government, or privately owned rental housing (either adequate or inadequate) 
available for their occupancy after February 1960, it is an immediate imperative 
necessity that adequate housing be provided on a permanent basis for these 
enlisted personnel. It is understood that it was informally indicated in the 
congressional hearing preceding passage of the act noted above, that recourse 
by the Navy to action under the Capehart Act should be used to provide for its 
needs in the Philadelphia area. There are currently 663 Navy families resident 
in Passyunk Homes, which number, as previously stated, are limited by avail- 
ability of units. 

The survey of the naval activities in the Philadelphia Metropolitan area 
which would be served by the housing requested, and used as a basis for prep- 
aration of Report EXOS 11101-1 (Form 3948(1-57)) dated May 14, 1958, 
established a net deficiency in adequate housing units of 230 officers and 758 
enlisted men in the top three grades. Since it is Department of Defense policy 
to program for no more than 90 percent of an established requirement, this 
would limit housing for officers to 207 units and enlisted men to 682. 
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In view of economic limitations of the present austere situation affecting 
Government expenditures, no request is made at this time to provide housing 
for officers. There is, however, an immediate and urgent need for the construc- 
tion of a minimum of 650 housing units for enlisted men. This request should 
not be considered as a recently developed requirement, but properly as a 
replacement to provide for a long-established and existing requirement. 

CG. Previous action—Request for authority and funds to provide for the 
basic requirement noted herein was originally made to the Chief of Naval Op- 
erations on October 22, 1956, when it became apparent the Navy would lose its 
occupancy of Passyunk Homes. Numerous reviews, detailed investigations and 
reconsideration of various phases of the requirement, preparation of detailed 
feasibility reports and site studies, delayed approval of the project. Approved 
by the Secretary of the Navy early in September 1957, it was reviewed by the 
Armed Services Committee of the Congress. Informal information indicated 
that since certain phases of the the project did not conform to requirements 
for interim action by the committee until Congress had reconvened in January 
1958. Since this time lapse would have precluded possibility of starting con- 
struction prior to June 1958, the project was withdrawn by the Secretary of 
the Navy and the Secretary of Defense advised of its cancellation on October 
29, 1957. 

D. Present action—The Commandant, Fourth Naval District, has been and is 
taking continuing action and study to develop a completely acceptable project. 
Combined action by the mayor of Philadelphia through his office of development 
coordination, the director, third district Housing and Home Finance Administra- 
tion, the city planning commission, and the Philadelphia Redevelopment Au- 
thority, has resulted in a tentative offer to the Navy of an alternate site (to 
that previously proposed north of the naval hospital). This alternate site is 
now vacant land, located adjacent to and immediately west of the naval hos- 
pital, and comprises a tract of 30 acres plus or minus. The estimated cost 
contained in the item submission is based upon use of this site. 

E. Anticipated results of failure by the Navy to provide the required hous- 
ing—First, and foremost, a minimum of 650 Navy enlisted men’s families will 
literally be “out in the street,” with no other accommodations available to house 
them, in February 1960. Such a condition would inevitably result in serious 
widespread personnel problems through inability to secure (nonexistent) ade- 
quate, and financially acceptable substitute accommodations in which to house 
dependents within the Philadelphia metropolitan area. These problems would, 
in turn, undoubtedly generate more serious morale problems, the effect of which 
might well become navywide thereby affecting work performance, enlistment, 
and the reenlistment of rated personnel. 

In this last connection it should be noted that the requirement of 650 units 
is predicted entirely upon the need of enlisted men, locally assigned, in the top 
three pay grades. Widespread adverse chain reaction throughout the Navy 
among this personnel group could well have serious consequences as regards 
reenlistment and the continuance of their naval careers. 

Last, while of possibly minor import, the interest of the mayor of Philadelphia 
and other responsible public officials and private individuals who are deeply 
concerned regarding this project and the need therefor, would, in all probability, 
cause widespread criticism of the Navy with resultant unfavorable publicity. 


Command SSDB Ltr (with comments and recommendations), of February 24, 
1959, to COMFOUR. 

Subject: Fourth Naval District Command Shore Station Development Board 
program for fiscal year 1961; submission of (class 2 (OPNAV-24), item 
(40-U-354(D1), “Married enlisted men’s quarters (650) for naval activities 
Philadelphia area,’ 4ND Headquarters, Naval Base, Philadelphia, Pa.). 

1. In the review and study of this item, in accordance with those criteria of 
reference (c) concerned with possible use of other similar Government or pri- 
vately owned facilities, the command board determined through inquiries to 
local housing and municipal planning agencies (specifically office of development 
coordination, mayor of Philadelphia ; Third District Housing and Home Finance 

Agency; the Philadelphia City Planning Commission and the Philadelphia Re- 

development Authority), that virtually no rental housing is available within the 

Philadelphia metropolitan area which is within the financial limitations of the 

average enlisted BAQ and/or which qualifies as acceptable under Navy stand- 

ards of size and condition. Since only enlisted men in the two lowest pay grades 
would be eligible for occupancy in municipally operated low-cost (slum clear- 
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ance) housing; within the knowledge of the command board there is no available 
or planned housing which could be substituted for the housing hereby requested. 

2. The economic impact on the community of not providing this housing wil] 
be greater than providing it, since it will create competition between permanent 
civilian residents of the city and the more transient naval personnel, for oe- 
cupancy of any private rental housing which may in the future become available. 
This because of a almost nonexistent supply, will serve to increase rentals, 
especially in South Philadelphia, which is that area of the city of Philadelphia 
adjacent and convenient to the naval base activities. Construction of this 
project would, on the other hand, serve to increase local employment in the 
building trades. In this connection it will be noted that eastern Pennsylvania 
is considered to be a depressed employment area. 

The public relations aspect of providing this housing would be to eliminate 
public irritation caused by competition for housing noted above. Failure of the 
Navy to provide replacement quarters for the some 675 Navy families, soon to be 
displaced from their present quarters in the Passyunk Homes housing project, 
would undoubtedly result in widespread criticism of the Navy in particular and 
the Federal Government in general. In this respect it should be noted that 
provision of this replacement housing has the approval and support of local 
authorities, together with the senatorial and congressional delegations from this 
area. 

3. It is a firmly considered opinion of the command board that provision of 
adequate housing for enlisted personnel is a primary responsibility of the Navy. 
The fact that the housing requested is not a new or recently developed require- 
ment, but is a replacement of present facilities which have supplied local Navy 
enlisted requirements since early in World War II and which will be lost to 
Navy use in February 1960, makes the need more urgent and necessary. The 
command, board cannot stress too strongly its conviction for the need of the 
housing requested, based on the need to maintain morale of enlisted personnel, 
the moral responsibility of the Navy to provide replacement housing and the 
actual physical needs of the enlisted men concerned. 


STATEMENT OF ROBERT R. RUSSELL, ATLANTA, GA. 


SECTION (a) Section 404(c) of the Housing Amendments of 1955 is 
amended to read as follows: 

“(c)(1) Condemnation proceedings instituted to acquire any such housing 
shall be conducted in accordance with the provisions of the Act of August 1, 1888 
(25 Stat. 357, 40 U.S.C. 257), as amended, or any other applicable Federal statute. 
Notwithstanding the power of the Federal Housing Commissioner to approve by 
regulation or contract rent schedules for the property taken, in any such con- 
demnation proceedings, full consideration shall be given to the value of the 
property acquired for use as military housing and its reproduction costs at time 
of taking reduced by an appropriate allowance representing the estimated cost 
of repairs and replacements necessary to restore the property to sound physical 
condition. Upon demand the Government shall furnish the owner full informa- 
tion tending to show such value of the property taken for use as military hous- 
ing. Before any such condemnation proceedings are instituted, an effort shall be 
made to acquire the property involved by negotiation, and such effort shall con- 
tinue in good faith so long as the owner of the property is willing to negotiate 
until a final adjudication of just compensation has been made; and if after the 
institution of such condemnation proceedings and at any time prior to the final 
judgment therein the owner and the Secretary of Defense or his designee suc- 
ceed in negotiating an agreement for the acquisition of such property at any 
agreed purchase price either above or below the Federal Housing Commissioner’s 
estimate of the replacement cost of such housing and related property as of the 
date of final endorsement for mortgage insurance, and notify the Attorney Gen- 
eral thereof, the Attorney General shall take such steps as may be necessary for 
the acquisition of such property in accordance with such agreement. 

““(2) In any condemnation proceedings instituted to acquire any such housing, 
the court shall not order the party in possession to surrender possession in 
advance of final judgment unless a declaration of taking has been filed, and a 
deposit of the amount fairly estimated to be just compensation has been made, 
under the first section of the Act of February 26, 1931 (46 Stat. 1421), providing 
for such declarations. The amount of such deposit for the purpose of this sec- 
tion shall be determined in good faith and shall not in any case be less than an 
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amount equal to the Federal Housing Commissioner’s estimate of the replace- 
ment cost of the housing and related property (not including the value of any 
improvements installed or constructed with appropriated funds) as of the date 
of final endorsement for mortgage insurance (which estimate shall be furnished 
the court and the owner by the Commissioner), reduced by the amount of the 
principal obligation of the mortgage outstanding at the time possession is sur- 
rendered to the United States. In any such pending condemnation proceedings in 
which such deposit has not been made, the owner shall be entitled to retain or 
receive all income, rents, issues and profits from such property until such deposit 
is made or, if not made, until final judgment is rendered. Unless title is in 
dispute, the court, upon application, shall promptly pay to the owner not less 
than 75 percent nor more than 90 percent of the amount so deposited, but such 
payment shall be made without prejudice to any party to the proceeding. 

“(3) When the issue of just compensation in any such condemnation pro- 
ceeding has not been determined within 15 months after the date of the declara- 
tion of taking, the owner of the property shall be entitled upon demand to have 
the issue of just compensation determined by a commission of three persons 
to be appointed by the court. One of the persons so appointed may be selected 
from a panel of qualified disinterested persons submitted by the Secretary of 
Defense, or his designee, and one of the persons so appointed may be selected 
from a panel of qualified, disinterested persons submitted by the owner of the 
property with respect to which the proceedings are instituted. Any commission 
appointed hereunder shall have the powers of a master provided in subdivision 
(c) of rule 53 of the Federal Rules of Civil Procedure and proceedings before 
it shall be governed by the provisions of paragraphs (1) and (2) of subdivision 
(d) of such rule. Its action and report shall be determined by a majority and 
its findings and report shall have the effect, and be dealt with by the court in 
accordance with the practice prescribed in paragraph (2) of subdivision (e) 
of such rule. Trial of all issues, other than just compensation shall be by the 
court. 

“(4) In any such condemnation proceedings, the Secretary or his designee, 
after final judgment of the court, may pay in a lump sum or, in accordance 
with stipulations executed by the parties to the proceedings agree to pay, over 
a period not exceeding 5 years the difference between the outstanding principal 
obligation, plus accrued interest, and the price for the property fixed by the 
court. Unless such payment is made in a lump sum, the unpaid balance thereof 
shall bear interest at the rate of 4 per centum per annum. 

“(b) The amendment made by this section shall be applicable to any con- 
demnation proceedings hereafter instituted to acquire any housing financed 
with mortgages insured under the provisions of titles II of VIII of the National 
Housing Act as in effect prior to the enactment of the Housing Amendments 
of 1955, and to such condemnation proceedings now pending in which a final 
adjudication of just compensation has not been made on the date of enactment 
of this Act.” 


Senator Stennis. I am going to call out the list of witnesses for 
the benefit of the subcommittee. 

Maj. Gen. William H. Harrison, president of the National Guard 
Association. 

Answer to your names, please, when you are called. 

General Harrison. Here. 

Senator Stennis. Mr. Hub Hill, president, Wherry Housing As- 
sociation. 

(No response. ) 

Senator Stennis. Mr. E. W. Carmack, Stones River Homes Mur- 
freesboro, Tenn. 

Mr. Fremont Meyers, attorney, Omaha, Nebr. 

Mr. Meyers. Here, sir. 

Senator Srpennis. Mr. W.C. Fraser, attorney, Omaha, Nebr. 

Mr. Fraser. Here. 

Senator STENNIS. Mr. James Wyatt, Aberdeen, Md. 
Mr. Wyarr. Here. 
Senator Stennis. Mr. Charles Knott, Aberdeen, Md. 





718 MILITARY CONSTRUCTION AUTHORIZATION 


Is there anyone else here to testify ¢ 

Gentlemen, the rule is that all witnesses will be sworn, so if you 
will stand and be sworn, your testimony will be received in time. 

Do you and each of you solemnly swear that your testimony before 
this hearing will be the truth, the whole truth, and nothing but the 
truth, so help you God ¢ 

General Piikineonr. I do. 

Mr. Carmack. I do. 

Mr. Meyers. I do. 

Mr. Fraser. I do. 

Mr. Wyatt. I do. 

Senator Stennis. General Harrison was sworn, and Mr. Carmack, 
Mr. Meyers, Mr. Fraser, Mr. Wyatt. 

General Harrison, will you come around, please ? 

Just have a seat, sir. You are well knwn to this subcommittee and 
we are glad to hear from you. Do you want to put your statement 
in the record ? 


TESTIMONY OF MAJ. GEN. WILLIAM H. HARRISON, PRESIDENT, 
NATIONAL GUARD ASSOCIATION 


General Harrison. Yes, sir. 

Senator Stennis. And discuss the highlights in your own way. We 
find that to be the best way. 

General Harrison. Yes, I will do that in the interest of brevity, 
Mr. Chairman. 

It is unnecessary for me to say that I, the association, and the 
guard, as a whole, appreciate this opportunity. 

Senator Stennis. We are glad to have you here, General. 

General Harrison. Now, we are very, very much disturbed and 
concerned with respect to the progress that is being made in con- 
nection with the construction program on the Army’s side. On the 
Air side it has been highly satisfactory and very excellent progress 
has been made. 

Senator Stennis. You mean the Air National Guard ? 

General Harrison. The Air National Guard. 

We are experiencing in the States great agitation on the part of 
communities that some 10 or 12 years ago furnished temporary facili- 
ties in town halls and public schools and other types of community 
public buildings, and a period of 10 or 12 years has passed and they 
rather feel that these facilities are needed for public purposes in the 
community. 

There are a number of those, and the continual delay in the con- 
struction program has agitated at that particular community level. 

A year ago, the Congress appropriated for Army National Guard 
construction $5,200,000. Up to the present time there has not been 
one project or one dollar of that appropriated funds released for con- 
struction. 

Further along this particular line, Mr. Chairman, there are funds, 
and at one time, and I think it is about the same amount, about $30 
million appropriated by the various State legislatures for this con- 
struction program. 

In some cases those funds are appropriated for a period of time, 
and that period has lapsed, making it embarrassing on the part of 
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the military of the State where funds were appropriated in good faith 
by their State legislatures and no matching funds available from the 
ederal Government. 

As you know, when this bill was heard on the House side, approxi- 
mately $8 million of authorization was included in the bill. 

At the request of the subcommittee chairman, Mr. Rivers, the Na- 
tional Guard Bureau furnished additional projects. The total of 
what was included in the bill, and those additional projects requested 
by Mr. Rivers, total about $23 million and they cover projects in all 
the States and Territories where the original $8 million covered only 

art. 

' We would like to recommend to the committee serious considera- 
tion of the additional listing furnished to the Rivers subcommittee, 
but not included in the bill, that was finally passed by the House. 

Senator Stennis. General, pardon me just a minute, but personally 
I favor that. But still we have great projects on the books that are 
authorized that we can’t get the money for, and can’t get it spent 
when it is already appropriated. 

What is your answer to that? Why add more to the list and mis- 
lead the people, I mean arouse their hopes and all in these little 
cities aaa towns, and then not get the money? What is your answer 
to that ? 

General Harrison. I am hopeful that both the House and the Sen- 
ate in their considerations of the budget will appropriate additional 
funds so that this backlog of authorized projects might be eliminated. 

Senator Stennis. I think that is where you will have to make your 
drive. That is what I wanted to emphasize. All right, proceed. 

General Harrison. And if I may, Mr. Chairman, with your per- 
mission, I would like to enter that list of projects that was submitted. 

Senator Stennis. That is the same list now? 

General Harrison. That is the same list furnished to the Rivers 
subcommittee. 

Senator Stennis. Is that the list now that has the approval of the 
State adjutant generals? 

General Harrison. Yes, sir. 

Senator Stennis. In the respective States? 

General Harrison. Yes. 

Senator Stennis. We don’t want to depart from that listing so you 
are conforming to that formula, too? 

General Harrison. My understanding, Mr. Chairman, is that these 
are projects that have been collated in the National Guard bureaus 
and the highest National Guard projects submitted by the States 
have been included in these projects by the bureau. 

Senator Stennis. That is the formula we want to follow, I am sure. 

(The document referred to follows :) 


ARMY NATIONAL GUARD CONSTRUCTION PROJECTS 


Armed Services Subcommittee No. 3, fiscal year 1960 authorization program 














Projects Amount 
OO” ee pewacncs Sa icin haan eaaaoipias 138 $19, 284, 000 
Nonarmory - ------------- accgeaseln : ae wennisncpi 21 3, 768, 500 
TOM ccciceccccss ‘ Ee ee ee ee 159 23, 052, 500 
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Armory projects 








Location 
Alabama: 
Birmingham ! (med.)-_.-.----.--_-- 
New Brockton !. 
Abbeville 


1 


Alaska: Anchorage !__- 
Arizona: Casa Grand?__-. 
Arkansas: 

De Witt !_ 

Beebe !__ 

Hazen !___. 

Sheridan 

Heber Springs 
California: 

Various locations - 

Escondido. -- 

Turlock - _- 

Colorado: Greeley! ..__--_-- 
Connecticut: Bridgeport-Stratford 
Florida: Jacksonville = 
Georgia: 

Savannah ! 

Gainesville ! 

Lavonia_ 7 

Lawrenceville. __--.._- 

Tifton __- 

Hawaii: 

Fort Ruger__ 

Various locations -- 
Idaho: 

Idaho Falls ! 

Orofino _- 

Driggs.-- “id 
Ti!inois: Various locations _ _- 
Indiana: 

Scottsburg _ --- 

Jasper 
Iowa: Boone_. -- 

Kansas: 

Colby !. 

Neodosha 
Kentucky: 

Barbourville ! 

Bowling Green '___ 

Padueah !_ 

Russellville !___- 

Somerset !_ 

St. Matthews !_- 

Barbourville 

Hopkinsville 
Maine: Waterville 
Maryland: 

Baltimore (Dundalk)!-__ 

Various locations __ 
Massachusetts: 

Leominster !____- ; meas ode 

I ot oe eo 

i 
Michigan: 


6 eh. dbacccnbch bug eben wawd 


Howell___-_- 
Minnesota: 

St. Paul (west central) 

Various locations__ 
Mississippi: 

fae ©... sete 

Quitman ! 

Webb |_. = ‘ 

Durant ! whedon 

DeKalb 

Carthage__ 2 ; 

NTs cnn ances de én 

Mendenhall. -__-__-- en 
Missouri: 

Farmington !________- 

Rolla__ ; : = = 

Springfield é tia nicig init htigianiatl 
Montana: 

Plentywood !_..._..._.__- 

Butte !__- aed eae 

Lewistown. _---- 

Anaconda. -__----- 


Footnote at end of table. 











| Estimated 
[ype Federal 
cost (in 

| thousands) 
cremains —_——$<—— 
| l-unit-plus and MVSB. ange’ $ih) 
1-unit : - 3 0 

| s jeer | 70 
l-unit and MVSB | 78 
l-unit (S) } 115 
1-unit 45 
1l-unit-plus_- - 45 
.do | 45 
1-unit 45 

| 1-unit-plus % 
Projects under $50,000_-.....------..-._-- 95 
l-unit 115 
dd. -.- 105 
l-unit-plus and MVSB-. a 132 
5-unit-plus ; 557 
3-unit-plus and MVSB-_.----- 265 
Samy i a i ns ri 600 
1-unit my 
..do ee 90 
Oe eee » 
_..do uw 
2-unit-plus-exp 88 

| Projects under $50,000-- - 85 
| 2-unit-plus and MVSB.-. 105 
l-unit - -- -- . | 80 
| Se. 80 
Projects under $50,000- 153 
l-unit. . - 185 
2-unit-plus__--- ; | 220 
4-unit-plus - ---- | 300 
l-unit and MVSB.-. 80 

| l-unit-plus__- 93 
IO. kine ’ 3 12 
1@0..:.. ‘ son 12 

CR hat 18 

sc, ll 
as, cts 12 

.do J 19 
1-unit 129 
S90 nied | 120 
| 1-unit-plus and MVSB | 203 
| 2-unit and MVSB.-. 215 
Projects under $50,000_-.........._...-.-.- 20 
Pte tsetce miemie eet awe ink e tout ate to aes . 200 
OD 5S 0s ter ech ai ei deowe cae chtelda ts 200 
Es encikn a Bante ande acumen 270 
I eds wma Noite cpnlsitinny mieten 550 
1-unit_- eoee ; Ptbad aw seuaen oe 232 
..| 5-unit-plus aclinie dessbieiin oie ; 565 
| Projects under $50,000__............_-__._- 81 
Pe erase een tendswhtedcwaduwded 54 
le i a ik iad als 54 
SEN ccpieteh chiens 54 
yee . ie a 54 
ee ae ; ~ 60 
Sioa s 3 60 
|- PS ae 60 
..do. 7 < 60 
1-unit-plus Soins 115 
1-unit 125 
| 3-unit-plus___- ‘ 225 
} l-unit_--- 63 
hbecici do eae i 7 
RS Siig oe hn MR aoe aia thats 64 
64 
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/ 
Armory projects—Continued 
— j iD 
| Estimated 
Location | Type Federal 
| | cost (in 
thousands) 
Nebraska: | P 
0 ns sepaee < ----| 5-unit-plus and MVSB.-_.-_......-....__._- 450 
Ro oie oe Oe ae RAGES GG DEV OB os oiscsnisernsoiennn ttl 115 
ocean wausacswan soaker merece mate nee Bab wen wae ddeticnteauddnndietdaco tee 115 
Nevada: | ; 
EE ne weno mameranceramesee eit SMM a hia istananacsaiicwrwhaieanine 97 
Hawthorne -~ ‘ Aiewexe mene er encgicicoircines 97 
New Hampshire: Dover-__.-.....-....--.----- See sn g 140 
New Jersey: | 
ry COUNtS EEOUGG 8x os aI asic cise cease secesreeeinwincuinces 250 
Riverdale !_..-.-.-- ie due keuiodedenutewaine oR Acai sa ncwateae “ 250 
Dover !--.---- SOP. Sat et eae ene HOS ccc 250 
/ West Orange sides Se ee ai 75 
| Various locations - -  nunewaneseiwae Projects under $50,000... ..........2.s.....-. 60 
| New Mexico: 
| RIE ip airs ccuhareisioinesrasbthdvemme we binlebive sade 3-unit-plus_ - 200 
eats Gals Invert pn alain neni ts ceeae dn ein nosh | l-unit-_- 57 
eri ting msinins a ascemnieeieeibie'eialaiiate aR ge kord atisiedb ijt chao vais eeasea init bg imam nein 60 
New York: 
TEN ae nr I aceasta pnins ick accgeincomnteganenconabnssaeonasoen 52 
Rick ncn be eercicebinciamugamnadiadensmet bane Wiliicuccauyenccnmencatenesneneeee eee 46 
INL ope pnniuhuncninnmedhwasosimnipaans tebe acct tesesarey toh patie 55 
BE elitinnpiaknctlatiodwak<whigabdbswatenacnace aleeie iba ceren ck wovucancecneeeeaaiescwose 47 
|, SS cia stealing el lea NE scan tie anc acelin ccalleeaeete cateans wit 75 
enc nenancwnianes piles bid Uae ha NN lice aren salem sade laicnSateksan stele 300 
IN oi lala wat dctie nine i ctv a nica i einige iia aspen ae 90 
North Carolina: 
EE MNT iid isi is Sed ees es hepa eaiemeneailed I asc a Ping Sa ll tala leaaidad 105 
acts hc lat tinplate riot ea 0s aes Gidiiutcekicenn hanes acteaedaatokmarterneme 105 
I MERON nic niwenmsnin nics navies + Moai Stee aaelétditie te I nein acdsee tala oak 105 
RD. is omnsniinnnamnntbibitaenairamiin TN vi cccnisicta's armaaaios aa athasaypethaamaene can 100 
ha ie lt ot mm acini mig aa St alias iabtiaeeaccaisiory usa dione naiaeest@encat 100 
eees CIR e-SPNORIS.~ 2... nnncnsnnvicsckaskaxdionced NI ca nccedinh coasericordalepit pate dation acmsaewasian 110 
I at espera rca engi iin ahi ts albagege eda Wiens De do_ 110 
North Dakota: Hettinger --.....................].---. NNT scisdnberieneemnaaued aieinaoaiorae mkeg Gacicedon 140 
Ohio: 
ak ca a Rttnn ON Se VRE oon cnn nau cuccaicosene 160 
I ina ek decoinlis ns apiece da etuicg tied | ees saaic inna nts wie eachidebiaiigee ee 300 
RN he 2s bse widens cunaessdenceesicsk NNN ts calc buns sate Ned cunweedincmetacenstna 165 
Oregon: 
SR cbicnatessicdieindcelsaiizangcainin ennai tee cama ee in oi iinintscsinweiis awwiddathasmnieaaoainend 160 
Fina sin erislaisicisiulg/ alte nicitsln sienna WI a cendevesdans 385 
Pennsylvania: 
RIE nis cx cncssscrinsimnnitnensaneninininish edaiomainmtal EL EL 375 
a har re rn CN ra 120 
ers | ete ini sy eel a siweeseeietehonaalsineaatd 215 
meee wocetions. 8 es tds scent Projects under $50,000... .........-.....-<. 170 
Puerto Rico: 
I anna ssrsnanenibcneetesp gcse aa coal oS ss sets est gs me carn oeomennahste ont 150 
San German !_______- Oe wtbiatienee inp RS as sou eens 150 
I a cseiindesen saat sacncninca memetiieh pinnate skin ASR do-.-_-- asia 150 
South Carolina: 
| eas innate es sauceaat 1-unit___- 99 
a a ew csn nian es Peseta wwikentestiatens : 99 
| a tas i tt a a CL ido... 99 
Myrtle Beach. .___._.__- Ley did sant aeeesnetig’ | 2) eRe ete aaa cae: 99 
I i oa cnc ndbeatwacnbieuh IIIS Sa cneccctecarcanaucacsseaccsuswe 105 
esa gt et ae I trie ais ena Stes ao heb eee 105 
South Dakota: Mobridge.-................_.____- na ceake 140 
Tennessee: 
i a I Dc dicevnnndttlon $6 seit abtieine Sa dimad 91 
ec wisnanncanopaebchenws ae SM ctenat tins debi thane tang gamete nitumcenhs mil 95 
SS ee Projects under $50,000......_......_______.- 200 
Texas: 
RN a cn cncumncminnixdnnidaliamnakas IS shinies sit acs peigasatin(d sires alteeas eee 99 
icc cssincntc qiperied code eeamaeio de cctilngsenans ca a aa ae ee 86 
EEE EE ESE LTE T ET, IID | 91 
2 ae Distance Seis eae _ 91 
Re a a a ca ce ns sngessianintnaemsiia cout 91 
I no inc apalne ni cieseensasnawospeni SS ee eae ; 105 
Vermont: 
Enosburg Falls !_..........-.--..---------_-- hs ccs tetnicnusranniinwannnaatcatipescad 169 
areal l-unit and MVSB-_._____- ea 169 
Montpelier-Barre___....._.._...-____--____-- 3-unit-plus and MVSB_..__.___-__________- 270 
_ Various locations. -_-.- Sa erseaee inabar eG Bipenone Projects under $50,000-.-......-..--.------ 85 
{ Virginia: 
oS sertnn'p ison acid women cmbusen DI aiciccasct sere nacorkineds aces obtvnaknanad 150 
Martinsville.................--.------------ IMI coc chinda eu ine onsbdvussinvernaesecanainadinde 168 


Footnote at end of table. 
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Armory projects—Continued 
ea Se eee a ie 
Estimated 
Location | Type Federal —— 
| | Cost (in 
| | thousands) 
| = — ee Sao — 
Washington: Colville !_.__._....-.------- _.| 1-unit- seid deters 150 Calife 
West Virginia: Haw 
Princeton !_._........ cl niasc the a ae 60 . L 
Ronceverte !_.__- eaeeseieicheaiaseiand j a | 54 H 
Charleston_ -- -- FRRAS _..| 2-unit-plus and MVSB 250 
eee ‘ ...| l-unit and MVSB._.. 157 
Wisconsin: | | 
Milwaukee !___._._____- nia feinicteciniouna oe reso | 235 Ilino 
Tomahawk !_-. __- sho See eian | 1-unit- 160 C 
i a ...---| 2-unit-plus.. | 330 C 
Burlington____- pcnteatiaaneninsmannnmoh anna 145 v 
Wyoming: Cody-_----- re ae an -------]--- Meters 141 L 
Ss PE GIO cn nnnnencknkiiednnbidn ee sah jet laje sas jroniohe ie 19, 284 : 
—_——- _ — C 
1 Included in H.R. 4414, Feb. 11, 1959. 
. 5 Mary 
Nonarmory projects 
Estimated Min! 
Location Type Federal ’ 
| cost (in ’ 
| | thousands) 7 
| = al sal Tran ( 
Beewemee: Mieiteomery.............-..5 225 .eee | Administrative, supply and maintenance | $235. 0 
facilities. 
Delaware: Various locations._....._....._._- ...-| Maintenance facilities._...........--.....- | 85.0 ] 
eee: Geen MeMing. oo occ ceccel PE ERBOR ssciiinictwricrmerraensinn nn wate 0 262.0 ] 
Georgia: 
Fort Stewart ee ie Suse ee NOD ic ci nwreunnewdediveeudas | 391.0 
a a ee Slt ee | Maintenance facilities...............-..-_- 95.0 
Massachusetts: New 
SS ci a Ba | Maintenance facility.............-.-----_-| 63.0 
Ere or om ar aera De te ee Maintenance facilities.____.._..-_- se caved 50.0 
wean: Camp Shelby ......................| Training facilities. ........................ 391.0 
Montana: : 
I CE RMR irc ciccawee nein eane ed inde Rie loans i a aetna | 235.0 
en a ena a I hae lp naan 62.0 
New Jersey: | 
ath ces nian aencaabe ae Ent iin uh tai t nnhasi Aang wsbioenaicennl 49.0 
RNIN to a ne re ae a had ae ci 308.0 Pent 
eur ee MONE IC oo encase ne | Maintenance facility ...........-.........- 187.0 
North Carolina: | 
Raleigh (Camp Butner)......-.-...........- | Administrative facilities................_- 89.0 
Raleigh-Durham Airport_..-.....-.-----.--- | Maintenance facilities................-..-.] 215.0 
North Dakota: Bismarck !_............-....-__- I an i ia 57.0 
West. Virginia: 
Buckhannon !__._-.-_.-- Scasealiiniicelotasatatare bas Aeiba I lia Ai incin esagriseruieesesnidotppieanimuininte a 48.0 Ten 
I a inna aicheinid sh cmioe pails Se occa hineninannensnil 158.0 
te ce ee eee eee | Maintenance facility .........-...----- al 269.0 
Wisconsin: 
I rl Nh -| 52.0 
eres peiioms 9 oe in os cenccnvcwxee | Maintenance facilities, vehicular. ......__- 467.5 
| ances 
eee Sica clit at ta care ecaaatiatanatanns a Seccuieiie ite ae 3. 768.5 
| 
1 Included in H.R. 4414, Feb. 11, 1959. 
2 For specific locations see attached list (annex B). Ver 
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Type Amount 
s aeceaepeacacei aaa aaa abe _ iy 

, TAILVOR CHEN «an ccccwscessaneussavaass NR siersatepigi od atkins wevdainwescen $25, 000 

Hawa: - 

ED. «wenn en enwe cn wcwewwensewesneecwneenees IMR oes ns ecwnnsenwae eee 42, 500 
eccrine nhs penmrradnincncnalirinpeakanionsnanatet NID dc ace sernstinrittccionnn eam teele 42, 500 
85, 000 

Illinois: 

Chicago Avenue Armory-..-..--..--...-.-..-- eee eee 40, 000 
ial ped encanta gS eriierinintonnscrestanatsberchennlen SH... es Leke 12, 000 
I NN ga cecasoaedennsr eee iniienaediionnse ie eiiuilinecsnirwidihasitanaiaandas a aoe 40, 000 
Danville..... AINE ety ah aT ANA ANT ee eT eee NE EW icine 7 ie 28, 000 
Rei acianesawurwindiuwetedoamudwpaiont BIOS rhein ientiwincisnid wd, sctbeinctwatcheeee 2, 500 
McComb....-.--...--- sabes ea sameeren Dice neat rctiraiein ewan ‘ 5, 500 
OY a 20a ais ion sno ere snes cect tap sence secce menses esenne-oceamenece wat 25, 000 

153, 000 

Maryland: | 
POLO 6 6 0082s sac-sensenesescersneonews antes 
Hagerstown............................... |}Armory PIONS view nn nccccbunumasten 20, 000 

Minnesota: ia” gyi 
CL ian canadbhodkencdsdonasacetetddcche Mansion 2. ots... SSA 11, 250 
SR Binavtemntaseaabeninasamiabannmmned - woe 11, 250 
EDs senshi ene ccecenersninaavnasuesaeceeebronas -0 mee soe cna ean eee eee ee 12, 000 
NO sir icmrnbinas Ch Suwini fees pha phe nkecb aks ta be otic «chine» de heey cashOER cae 17, 700 
Oo ee ap peepee : a 5, 250 
Mc ibk ate batbawks 2 kbuninkan abbas bated ht Lise cd hehe eeAd dete the Ses Se 10, 125 
SN aah ini seings Exbnonossenssatnnncenlecksa Sx intaeduammauan ce teens 3, 750 
Princeton SaeretteLtset : é 5, 625 
PIED 56 = occntel = Aucupiims a6 guud-winie tone ease tener’ ~ ime ede abe tenes 4nses tema 3, 750 

81, 000 

New Jersey: pe ane 
SO asain dee sleepin chatter ais Silos cineciiitiets TO i re rite bic them tients entiacipeiaabeieMctsl 5, 000 
NDIIGS, 6 Shc anennunwnacancesuescpiocasccccPonona Niacde wietreacaieh tetanic i-assahonaptireimanernGeatired 14, 000 
pone Field Artery. 6550s cecal sesh ccad OOS sain kits assidan ti See ee 8, 000 
NE ONO. in ne wan arab <dibnonsn0namwimntcsih do. __.- ‘ ‘ 4 26, 000 
Trenton (Mercer City Airport)-............._]_.._. aS chratebetabunatceeuwaiaaddietain ada 7, 000 

60, 000 

Pennsylvania: = 
RS £ot08 boSChb oS Ch dai icak an ameeeds hick Geblddcthe kate Sante ced Cie 42, 500 
as nin us Sci anit wg time tertanboaimsell aaesy malbew aan seammnnh aaa oanmint i ae 42, 500 
ED enc aaatpnenacesaasPiecestiibicinig tt tant edhse ceases eee es 42, 500 
ES ci po runiindan iinmtgiden mar adteb Need aaah skeet autmdest tat k be. te 42, 500 

NN in Sect ices abiccabcocsa bees Bik eo ee 170, 000 

Tennessee: 

SE Se ek ee eee eS -§ 

a nan Nh ie he i lak ies ia | NS ale be oe. ce cdeee end 

NG a Geos Soden soos hbo 1-unit-exp___.....__- > 

I 6 oe ae wikcniakn Ss HASEE wtsioe bm eae Led Wg see See ee tg ss eke as 

I iss cinch gs rw cece uiebaieeestic comaraeccaenind |} 2-unit-exp__..-...--- <accabaabiaed 200, 000 
ES a Be ea RMDP dd05 ne ccdelcki ee delenoe tht 

RI Sl i Bia TI a ey ee niet we celia cin thd dake 

SE cen risicinceosennenaknscduetetecuns IR oie tetertee: haa motnt o ~accmauacoene 

CS socks ein dtd si cninsug caweloda ne’ OS ok Tie. eo ess. 

Vermont: Di ire 
I in asst diced nigh c ate iiendhe raaneseaeeael Bek ate ecb Aiea 42, 500 
SU icine intimnacsnmaiaanen oc sckaelll aud cee 42, 500 

85, 000 
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Nonarmory projects, less than $50,000 


| 


Location Type 

















Amount 

ER shld cnineounnnesmiinennnene $27, 500 
Arkansas: West Memphis 27, 500 
eh REO ee 27, 500 
Indiana: Fort Wayne- -- 27, 500 
Louisiana: Jackson Barracks. -----..-.---------- sana ie toads Seeiisacsc tres Gr ips ortin moererorniei ceinnbatencnss 27, 500 
Ce ss casein ca gc ninlrnannin wail 27, 500 
Massachusetts: Falmouth.............--.------- eM tala aad alin ag nie B 27, 500 
I cesncoaes lh nd cies nsoen Sonia sie ene sneer enretoreena mainte 27, 500 
CE ES eee es ocinnnennndinnnmnmat ub tae eee 27, 500 
ALT TRE: (OT etal 27, 500 
ninemsn mse Ge cial nei a 27, 500 
New Mexico: Albuquerque............-...-----.].---- IIE ssc ab caballo sass ic Aeetagianitiheamsiia 27, 500 
I nse ns cieemenseatcserimcsaseyninie osashenbitel| Laie asc no caimrtii bein iincnabiabass sonore iapeeasasaniaieiaelll 27, 500 
I a SI ssis ec acne cata pce seinbaaieanioasasemsaneunbiditianal 27, 500 
I ncn cn nenraminnnnmndnnan aed meee aaa aoa oe ender asic 27, 500 
Rhode Island: Locations to be determined - -----}..--- ee case ocnaoins Ke eannusanelaeacaeiad 27, 500 
lala Sila ec newiend ommunl tht oh aaa euicmnucinssnbdstremmonwen 27, 500 

ae a iuuieennacnedmelll 467, 500 





Senator Jackson. Mr. Chairman, I just want to associate myself 
with the remarks made by the chairman. 

I think we are in the situation here where the Congress having 
authorized and appropriated funds for various armories, we come 
back the following year and find that we have additional authoriza- 
tions, but the funds for the previous year have not been utilized. I 
don’t know what we can do about it. The only thing we can do is 
put some strong language in and say, “Please go ahead.” But aftera 
while, we lose control of these projects. You know they get so old 
and stale that in the meantime things have changed. 

General Harrison. Yes; I can understand the concern of the Con- 
ress on this. I am certain that you gentlemen realize that we in the 
tates are very, very much disturbed about it, and I don’t know per- 

sonally how we can get the funds released. I gave a lot of study to it. 

Senator Stennis. We have to keep trying. 

General Harrison. We have put all the pressure we could in my 
State through the members of our congressional delegation, and we 
have not been able to get anything loose. What is actually happening, 
Mr. Chairman, is that the Congress appropriates these moneys for 
one specific fiscal year, and we are denied the release of these funds so 
that they are carried over and each year there is more money carried 
over so that the appropriation yearly is less on it. 

Senator Jackson. That is right. 

General Harrison. And it is embarrassing, as I said earlier, to the 
States, particularly to the communities. 

Senator Srennis. Yes. 

General Harrison. The States have gone to communities. They 
have sold them this program and the communities have cooperated. 
Now they have been holding the bag, as the slang expression is, for 10 
or 12 years, and these facilities are needed for public purposes. 

Senator Case. Mr. Chairman? 

Senator Srennis. Senator Case? 

Senator Casr. There is no one who is more conscious of the situa- 
tion I think than the Senator from South Dakota. 

General Harrison. I understand. 
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Senator Case. We had two armories that were to be established in 
connection with State colleges, two teachers’ colleges. The State 
legislature made the funds available on its part. We understood 
there was more or less of a contract between the State and the Fed- 
eral Government on those two armories. I am referring to Southern 
Teachers at Springfield and Teachers at Madison, S. Dak. 

They were delayed. We did finally get a release on them. But 
there we had the failure to carry out what was understood to be a 
commitment between the State and the Federal Government. 

We also still have a situation in one town, the town of Salem, where 
the authorization was made, an understanding was made, and the city 
voted its bonds, and it has had two maturity dates, the last I knew, 
two maturity dates come due on those bonds, so that it has had to pay 
the maturing interest and a part of the principal on some of those 
bonds, and still is holding the bag in a very real sense. 

General Harrison. That has happened, Mr. Chairman, in a number 
of States all the way through. There is one additional point, Mr. 

Yhairman. 

Senator Case. I would like to complete for just a moment. With 
respect to those two points we had a luncheon. Secretary Brucker 
invited Members of Congress to a breakfast down at the Pentagon 
once last year, and the breakfast was not called for that purpose I am 
sure. But following the breakfast, there was an opportunity for a 
few of the Members to talk and ask questions and instead of asking 
questions about, perhaps, the subjects that had been expected, we 
turned to this guard armory matter. 

The Secretary had to leave early, but Mr. Finucane, I believe, was 
the one who was senior of those who remained, and possibly Mr. Mil- 
ton, but in any event there was an Under Secretary and some staff 
members there, and they professed some ignorance of the situation. 

But it resulted in enough of an uproar that morning, I think 13 dif- 
ferent Members of Congress, when 1 or 2 mentioned the matter, the 
suggestion was that that was probably an isolated instance. But as I 
sald something about it, I think there was a general uproar that fol- 
lowed and I found that I was not alone in the situation, with the 
result that that day they assured us that they would contact the 
Bureau of the Budget and within that week I think it was $10 million 
was released, or a sizable sum was released and some action was 
obtained. 

But not enough. And we are now still in a situation like with this 
town of Salem, and General Harrison says there are others. I do 
think that the committee has a responsibility to see that these authori- 
zations and appropriations are followed through in this particular. 

There is no part of the Defense Establishment which is more im- 
portant to the Department of Defense than the relationship between 
these communities where they have the interest of the National Guard. 

It is the interpretation of the Department of Defense in many com- 
munities I think from a public relations standpoint, the ee sagen 
of Defense cannot afford to have this interpretation of bad faith that 
necessarily follows failure to carry through. 

I do think we ought to have the Secretary of the Army and repre- 
sentatives of the Bureau of the Budget up here to explain the failure 
to make this money available for carrying out what are understood by 


local communities to be commitments. 
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Senator Stennis. I am ready to sign a letter if it is the wish of the 
committee just saying that before we pass on any items in this mili- 
tary construction bill we want to know what the pattern is going to be 
with reference to the National Guard. We might say the same thin 
about appropriations bills. We must know. I think the Senator 
from South Dakota should not be blamed, but unless he does a lot of 
explaining he will be blamed, in part, for that situation in his State, 

Semubie: Case. I think it goes further than the position of any indi- 
vidual Member of Congress. 

Senator Stennis. Of course. 

Senator Casg. It goes to the status of the Department of Defense to 
the people of the country. 

Senator Srennis. And I say though that there is a subconscious 
blaming there. All right, General, do you have something else? 

General Harrison. One other point, Mr. Chairman, that I would 
like to make. I don’t believe in the bill that is before the committee 
now that there are any provisions for authorization for the remodel- 
ing of existing armories that are necessary because of the new re- 
organization of the Army National Guard. Where the facilities were 
adequate and satisfactory for the old-type units, but the new-type unit 
as a result of the pentomic reorganization requir ed modification. That 
is going to be a serious problem because there is going to be heavy 
equipment, tanks, trucks of every description and many of the older 
armories are going to have to be remodeled. 

Senator Srennis. Should that take a priority over the present pro- 
gram, do you think, of construction ? 

General HARRISON. No, I don’t think it should take a prior ity, Mr. 
Chairman, but I do believe that some provision should be made in the 
bill. 

Senator Stennis. For this bill? 

General Harrison. Yes. If no additional authorizations, at least 
authorizations to the extent that if there are funds available for this 
purpose appropriated later, that some of these things can be done. 
They will never be done in a few years. It is going to take time on 
that. 

Senator Stennis. It certainly is timely, and if you have some spe- 
cific language you want to consider, we will be glad to have you send 
it in, General. 

Senator Jackson. Right at that point, are you getting the equip- 
ment though ? 

General Harrison. We are getting some of the equipment, at least 
enough for training purposes at the home station. Some of the equip- 
ment will not 

Senator Jackson. You are afraid it is going to be slow. You are 
going to get a lot of old equipment probably, but it is not going to 
come too fast, is it ? 

General Harrison. No, I don’t believe so. 

Senator Jackson. That is my fear. I mean it is one thing to talk 
about a changeover to a pentomic division on paper, but one thing you 
need in a pentomic division is a lot of armor and a lot of mobility. 

General Harrison. That is right. One of the things that happened 
is that we get these changes, and before we get ready to accept the 
equipment nothing has been done. The equipment is in our hands 
and then we do not have a place to store it. 
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Senator Jackson. There is a lag in there. 

Senator SrenNis. Senator Beall ? 

Senator Braun. I am glad the general brought up that. That is a 
thing we know of in my State. It has been quite a problem with us 
in Maryland. We have armories, plenty of armories, but they are 
not modern armories and it is very fine that you did bring that up. 

Senator Stennis. Before we leave this subject, Senator Case ex- 

ressed a thought that has often come to my mind. The military, the 
Department of Defense is overlooking one of their very best avenues 
of good public relations when they overlook the National Guard and 
the Reserve units, because to so many people that is the military pro- 
gram that they see and that they have a personal interest in and often 
there is some member of the family who lives there and takes part in 
it. We thank you very much, general. We feel that you have ren- 
dered a real service. 

(The prepared statement of General Harrison referred to follows :) 


Mr. Chairman and members of the committee, I appreciate this opportunity 
te appear before this committee during its consideration of H.R. 5674, a bill 
“To authorize certain construction at military installations, and for other 
purposes.” 

The National Guard Association of the United States and the States are 
exceedingly interested in title V of H.R. 5674 which provides the authorization 
for the construction of National Guard facilities. 

I am certain that the Department of Defense witnesses and in particular 
the witnesses from the National Guard Bureau have adequately and expertly 
illustrated the historical, current and projected aspects of the National Guard 
construction program. 

Over the past several years the construction program for the Air National 
Guard which is accomplished by 100 percent support from Federal funds has 
been exceedingly successful. The results obtained can be attributed to a 
realistic and sympathetic attitude on the part of the Department of the Air 
Force to the needs of the Air National Guard. Generally, the construction of 
new facilities and the extension of existing facilities has been projected to 
coordinate with the delivery of aircraft and changes in mission. Sufficient 
fiexability has existed to permit maximum advantage to be taken of changes 
in the program. 

Conversely, the armory construction program for the Army National Guard 
has been subject to unreasonable deliberate administrative delays as a result 
of actions by the Department of Defense and the Bureau of the Budget. 

A few years ago there was tremendous agitation over space and criteria for 
armories. When the new troop basis for the Army National Guard was being 
considered these agencies stubbornly maintained that construction should be 
halted until the revised troop basis was developed, accepted by the States and 
implemented. Moreover, for the last 2 years the program has been effectively 
reduced in scope by the administrative imposition of expenditure ceilings which 
have prevented the utilization and obligation of dollars actually appropriated 
by the Congress. These tactics, which are cumulative in nature, must be con- 
fronted and overcome each year in order that the congressionally approved 
construction program may be implemented. 

There is great agitation on the part of communities within the States that 
have furnished, at great sacrifice, public buildings to house and train the guard, 
for the return of these facilities. We believe that these communities are justi- 
fied in view of the manner in which the program was originally presented to 
them and that it is unreasonable for them to continue to assume this burden. 

For instance, this year, fiscal 1959, Congress appropriated $5.2 million for 
armory construction. Not a single dollar has been released to date, and there 
is no indication as to when it will be released. Considering the mass of adminis- 
trative procedures which must be accomplished prior to the actual construction 
of an armory for which the Congress has authorized its approval the National 
Guard Bureau and the States are doing a magnificent job under most adverse 
circumstances. 
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You gentlemen are familiar, of course, with the fact that the Army Nationa) 
Guard armory construction program is not supported exclusively by Federaj 
funds. Theoretically, the Federal Government contributes 75 percent of the 
cost of an armory project but in practice this figure is just that—theoretica], 
for the State must first furnish the land and thereafter any departures from 
the basic and bare plan must be borne by the State. It is the contributory 
feature which lends substance and effectiveness to the program. Coincidentally, 
it becomes more important than ever that armory construction authorizations 
and Federal funds to support that construction be made available to match 
the funds already appropriated and on hand in the States. At the present time 
it is estimated that the States have on hand in State appropriated funds ear- 
marked for Army National Guard armory construction in excess of $30 million. 
The facilities authorized in H.R. 5674 fall far short of meeting the Federal 
share of construction moneys for this program. Moreover, the continual Fed- 
eral delay in matching State appropriated funds may result in those funds being 
lost to the program. Certainly, this is not in the interest of national defense, 
It would appear far wiser to authorize additional projects for construction to 
meet the existing availability of State contributions to the cause of national 
defense. In such a manner the Federal Government obtains a far greater re- 
turn on its investment in the Army National Guard and in national defense. In 
this respect, Mr. Chairman, we ask that the list of additional projects furnished 
by the National Guard Bureau to the Rivers subcommitee of the House Armed 
Services Committee and contained in the hearings thereof be included in this 
authorization bill. For that purpose we have an extract copy for the record. 

H.R. 5674 as enacted by the House included 60 armory and nonarmory proj- 
ects located in 31 States. The additional list totaling $23 million increases 
the number to 159 projects located in all the States, all of which are regarded 
as essential to meet the requirements of the reorganized Army National Guard 
and for which matching funds have been appropriated by the States. 

As a result of the nationwide reorganization and reequipping of the Army 
Guard now being actively pursued in more than two-thirds of the States, many 
existing armories will require modification because of the newer, heavier and 
more bulky tanks, guns, armored and other vehicles. Authorization for such 
essential modification is contained in the National Guard Bureau list. More 
over, projects to provide minimum kitchen and latrine facilities at field train- 
ing sites which are sadly lacking in this regard are also included. 

Projects requested for Fort Steward, Camp Shelby, and Fort Harrison will 
correct unsatisfactory conditions at these locations which are of long standing 
and which are essential to the health and well-being of the Army Guard and 
other troops training there. 

The additional armory projects will permit the States to plan their own con- 
struction programs on a firm basis. Such advance planning is essential to 
joint State-Federal programs and their successful accomplishment. 

Although this authorization bill is a necessary prerequisite, its enactment 
without corresponding funding support required to implement its provisions 
does not guarantee the construction of a single armory for the National Guard. 
Accordingly, we respectfully urge that this committee make known its recom- 
mendations pertaining to the construction program to the Appropriations Com- 
mittee of the Senate when that latter group is considering appropriations to 
support the construction program. 


Senator Bratt. Mr. Chairman, Mr. Hill has just come in the room. 

Senator Casr. Mr. Chairman, in that letter you mentioned, I hope 
you will ask that the people who come up also be prepared to testify 
about the armory program for the Organized Reserve. I am tremen- 
dously embarrassed at another point because in a community where 
the Army Organized Reserve project was approved, the Department 
of Defense backed away from it later because the land price went up 
and they had no accommodation but encouraged the local community 
to go ahead and find another site, a site team was sent out, and ap- 
proved a site. 

In order to protect the Department of Defense from a rising price 
in speculation there, the chamber of commerce put up $6,000 and 
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bought the site on the representations made by officials of the Depart- 
ment of the Army. 

Now they have been told that no funds have been applied for, even 
for fiscal 1960, so the chamber of commerce is sitting there with $6,000 
invested in this site which had been approved by a site team follow- 
ing the authorization of the project. 

I say again the Department of Defense cannot afford to have that 
kind of a ’ feeling develop that that necessarily engenders, so I hope 
your letter will “mention not only the National Guard but also the 
Organized Reserve. 

Senator Stennis. Mr. Hill, do you solemnly swear that your testi- 
mony here will be the truth, the whole truth and nothing: but the 
truth, so help you God ? 

Mr. Hirx. I do. 

Senator Srennis. Just one word now. You are here for the 
Wherry Housing Association, aren’t you? 


TESTIMONY OF HUB HILL, PRESIDENT, WHERRY HOUSING 
ASSOCIATION 


Mr. Hux. That is right. 

I am the president of the Wherry Housing Association. 

Senator Stennis. We are very glad to have you here. We wish to 
hear any problem that you or your Wherry people have. We have 
been over this many times though. We know the fundamentals at 
least. 

Mr. Hitt. I realize that. 

Senator Srennis. And we are going to consider every point you 
make. And will you just start with the assumption that we are fairly 
well familiar with it? 

Mr. Hitz. Yes, indeed. I have a prepared statement here which 
is rather brief and Iam a fast reader. 

Senator Stennis. I don’t want to rush you. Whichever you think 
is your best and most effective way. 

Mr. Hitx. It is concise and to the point and if you will permit, Mr. 
Chairman, I would like to go through it. It won’t take much time, I 
can assure you of that. 

Senator Stennis. It is a good long statement. 

Mr, Hii. If you prefer not, of course, we won't. 

Senator Stennis. You weren’t here when I made a statement a 
while ago that we would carefully pursue all these statements and 
make an outline of them, and if you put it in the record we want you 
to summarize the main points that you are interested in. 

Then we have the benefit of your background information and your 
emphasis too. If you can do it that way we will appreciate it. If 
you cannot, why you may read it. 

Mr. Hi. Re: ally it 1s such a voluminous subject that I consider 
that this has briefed it down. I don’t want to take up your time un- 
duly here. I might say this. I shan’t read them from the prepared 
statement. 

Senator Srennis. We know you know your subject, but at the same 
time with statements like this, with all due deference, with the Cape- 
hart program, of course, this is obvious. 

Weall know this. You hit your points here. 
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Senator Jackson. Hit the new material. We get this day after day 
after day. Let’s have the new. 

Senator Srennis. You tell us what is hurting you. 

Mr. Hii. The Wherry owners have the very positive feeling that 
in addition to the present law, which we think is clear and was clear 
when written, we have the very positive feeling that we need manda- 
tory acquisition of Wherry housing at all certified bases. We believe 
we need that for the simple reason that we are not in a position to 
compete with the military even at bases where they are not buildi 
Wherry presently ; they can be nearby in a range of 40 or 50 miles or 100 
miles, and in light of the fact that the military will not be ¢ assuming 
the obligation of the amortization on any part of Wherry and are 
assuming it on Capehart, it could well be competitive to W herry 
regardless of where their base is. 

The fluctuation of personnel, which is bound to exist—it always has 
in the military services—in that. case, and if we should realize a posi- 
tion in the fluctuation where there are not enough personnel to fill 
both Wherry and Capehart, we are certainly sure we would suffer. 

The obligation for the amortization is on the military on Capehart 
and not on Wherry. We have some pertinent data here that your 
staff will probably we interested in reviewing. In addition to our 
statement, we have a comparative analysis on the investment of 
Wherry versus Capehart. 

I would like to say here that any reference to Capehart is a ref- 
erence, of course, to the law providing for Capehart. We have no 
intent and no unfriendly feelings at all and have the highest regard 
for the able Senator from Indiana. 

Senator Stennis. That is just a handle to the program. 

Mr. Huw. That is correct, sir. I want that well understood. 

The present law, Public Law 102 20, we think is satisfactory, highly 
satisfactory. There has been considerable indication on the part of, 
in particular, the Army and the Navy that they are opposed to ac quir- 
ing Wherry. From the very start they have been opposed to acquir- 
ing it. That has been obvious to all of us. We have a feeling that 
the Air Force, so we have been informed by them in the last 60 days, 
felt they got quite a bargain in Wherry. 

Senator Srennis. A bar gain? 

Mr. Hitt. Yes, sir, quite a bargain in Wherry. I don’t know of 
any place in the U nited States or any place in the world where you 
can go and buy, take a $9,800 house on the valuation in 1951 for the 

same money today. Pri ices are certainly up. Maintenance is up. We 

met the challenge to come in and build Wherry when it was badly 
needed. There was no other means for getting it, and we don’t feel 
that at this time, or at any time in the future we should be a step- 
child of the act at all. When the law was abandoned and a new law 
superseded it, in that case we feel that the properties created by an 
act of Congress which created it—we feel, if they are going to aban- 
don the law, they should acquire the housing because it is good 
housing. 

We don’t feel for 1 second that W herry housing is obsolete. It 
was not obsolete when it was built. It is not obsolete now. If the 
contention is that it is obsolete now, then I am very fearful, and most 
of us are, that some 200,000 Capehart houses which are presently pro- 
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ramed and are going to be built will also be obsolete in 1965, and 
L know they will not be. 

They are very substantial houses and we would like you to give very 
serious and earnest consideration to an amendment to the law for the 
mandatory acquisition of all Wherry at certified permanent bases. 

Senator Srennis.. Enlarge on that a little more. You want an 
amendment that makes it mandatory for the services to acquire all 
Wherry housing ? 

Mr. Hi. At “certified bases. 

Senator Stennis. At certified bases. What did you say though 
about the area ? Didn’ t you put some mileage on that? 

Mr. Hux. No, sir, I don’t believe I did. It wasn’t my intent if I 
did. I made reference specifically there to the fact that it could well be 
competitive to Wherry regardless of whether it was located on the 
same base, and I think that is commonsense. 

Senator Beati. Mr. Chairman ? 

Senator STeNNIs. Yes, Senator Beall. 

Senator Beaty. I would like Mr. Hill to tell us for the record what 
he means by certified bases. Put that in the record, will you? 

Mr. Hitz. To go back a little further, we have a very solemn certi- 
fication by the military, that these houses were needed and that they 
would be utilized in the foreseeable future, and for at least the length 
of the mortgage. 

Senator Srennis. They were so certified ? 

Mr. Hii. They have 32-year mortgages on them. 

Senator Srennis. They were so ¢ ertified before you built them. 

Mr. Hii. That’ s right; yes, sir. 

Senator Srennis. So that is what you mean ? 

Mr. Hitz. We don’t feel that the picture has changed at all so far 
as we are concerned. Otherwise we would not have built them at the 
time. 

Senator Jackson. We always have this problem, Mr. Chairman. 
The measure of value which you will recall. 

Senator Stennis. Yes. 

Senator Jackson. This question is constantly raised. Are you 
asking for any provision in the law dealing with the subject of the 
measure of damages ? 

Mr. Hirt. No, s sir. 

Senator Jackson. I am very pleased to hear that because this was 
a problem last year, Mr. Chairman. 

Senator STENNIS. Yes. 

Senator Jackson. On this subject. There has been some question 
raised on the part of the Wherry people as I recall during the last 
Congress that they would be on the short end of the stick, so to speak, 
if local law were applied in determining the measure of value, that it 
was not adequate. 

Now you are satisfied. 

Mr. Hitt. Why certainly. If we are unable to negotiate a fair 
basis, one that is acceptable to us, the law provides for condemnation, 
and certainly the condemnation act is clear. I am not saying in 
every case that the military and that the Justice Department takes 
the same view that we do bec ause certainly they do not. 

Senator Jackson. It is not for the Justice Department to decide 
that. It is the court to decide that in instructions to the jury. But 
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last year this question did come up and I think it is very important, 

Senator Srennis. Yes, it is very important. 

Senator Jackson. That we have a clear understanding on that. Ags 
far as you are concerned, you are not asking in connection with any 
possible acquisition on the part of the Federal Government for 
special provision in the law dealing with the measure of damages in 
connection with any condemnation action pursued by the Federal 
Government ? 

Mr. Hix. No, sir; we are not. There may be some individual who 
has a case that would want to do that but that would be to the Court 
of Claims. 

Senator Stennis. Your impression is that we have finally hit upon 
a rule, or guide at least, in that statute that works out fairly and to 
the point; is that your impression ? 

Mr. Hix. May I enlarge just a little? 

Senator STennis. Yes. 

Mr. Hixxy. We have a definite feeling that the law is clear, and we 
further have a definite feeling that the Army and the Navy, the 
interpretation that they place on it is not satisfactory, for the simple 
reason that they are offering about one-fifth the equity of the well- 
established valuation that existed and was certified to by the military 
services, as well as the FHA, at the time final endorsement was made 
some 5 to 8 or 9 years ago. That valuation I felt, I still feel, and so 
do our attorneys feel, that the formula is fair, that the formula 
approaches it in a very satisfactory manner. 

Senator Stennis. While you are on that point if I may interrupt 
you, you feel the formula is fair and your access to the court, if neces- 
sary, is your insurance that the formula will be applied fairly ; is that 
correct ? 

Mr. Hitz. That is our final approach to it. 
into that. 

Senator Stennis. Yes. 

Mr. Hix. Not one but a very heavy percentage of the Wherry 
owners when they come to negotiation with the Army and the Navy, 
find themselves forced to resort to the courts, which brings about 
lengthy and costly trials which we prefer not to do. 

Senator Stennis. I know that is not desirable, but so far as the 
law is concerned it does operate fairly for both sides do you think? 

Mr. Hitz. Well, based upon the formula, the interpretation that we 
place upon it, we think it is fair. The interpretation the Air Force 
places on it we think is fair. When they acquired three-fourths of 
their projects and put probably 18 percent of them in condemnation, 
we felt they were honorable when they put them into condemnation 
under the circumstances. We had no trouble in dealing with them. 
Thad no trouble individually dealing with them. 

Senator Stennis. But by contrast, the Navy and Army are dif- 
ferent. 

Mr. Huw. Yes, sir. 

Senator Srennis. You can just be frank about this thing. 

Mr. Hitz. I understand that. I have covered it very fully in this 
document, too, more specifically. We just feel that the engineers 
when they come to acquiring a piece of property consider a lot of 
obsolescence and other things that do not exist in the property and 
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turn right around and are willing to certify to twice that value with 
roperties being built alongside of them or elsewhere for family 
ousing which we know from our own experience that our properties 
have been built under the same stringent requirements and restric- 
tions, and specifications that the others have been built under, and 
they are some 20 to 30 percent larger, that is true, but they don’t have 
some of the refinements actually that we have in Wherry. 

So we don’t think it is an honorable approach at all when they take 
the attitude to reduce our properties to one-fifth what the equity was 
worth at the time it was constructed, with a probable 25 percent in- 
crease in the construction costs which are ‘nik icnoue by all of us in 
the industry. 

Senator Case. Now just a minute, Mr. Chairman. You are not con- 
tending that when the Wherry housing was built with guaranteed 
rental clients and a Government insured loan that you would be en- 
titled to the same enhancement of value that comes by reason of in- 
flation for other builders if they were building their own, do you? 

Mr. Hitz. Senator Case, I certainly do not feel that way about it 
and the law does not provide for that as you well know. With Public 
Law 1020 we do not feel that way about it. 

Senator Case. And you don’t object to a reasonable depreciation, 
provided the base evaluation is taken as the starting point. 

Mr. Hint. As a starting point that is correct. We do not find any 
fault with that. We agreed with that law when it was passed and are 
agreeable to it now. I don’t mean to say from that there are not 
individual owners, and that I would not be one possibly myself who 
would feel that there has been a considerable enhancement in value 
and that it should be taken care of in condemnation, I think it 
can be taken care of by the law. 

Senator Case. You don’t mean that where part of the risk was 
assumed by the Government in the building of these projects that the 
builder of the project is entitled to the same appreciation by reason 
on inflation that a private builder would be if he had made the com- 
plete gamble, asked for no rental clients, took his own estimate of the 
probable need for his buildings and so forth. 

Mr. Hit. No. That isa different picture entirely. 

Senator Casr. Now in the $9,800 average valuation, did the Wherry 
projects have to absorb officer quarters ? 

Mr. Hiuu. Yes, sir, they were composed of officer quarters also, a 
certain percent. 

Senator Case. A certain percent? 

Mr. Hinz. Yes, a percent that was satisfactory and a requirement 
that wes set forth by the military was met in taking care of officers 
along with enlisted men. 

Senator Case. Mr. Chairman, a couple of Capehart projects which 
I happened to see in December raised in my mind a suspicion that the 
average price ceiling for Capehart units is made abnormally high 
by reason of the fact that some rather lush officer quarters are being 
built at the expense either of the quarters for the enlisted men, or in 
such a way as to require a higher ceiling than would otherwise be 
the case. I think that if we go into this, I would like to have the 
clerk ask the respective services for a statistical table showing the 
number of officer units and showing actually what the cost of these 
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units was by classes, by number of bedrooms, by square footage, and 
breaking them down as to individual product so that we know what 
the enlisted men’s quarters are costing and what the officer quarters 
in different grades are costing. 


Senator Stennis. You want that submitted as to all the individual 
projects or just those that are typical ? 


Senator Casg. Let’s take them for the last year. I don’t want some 
selected projects. 


Senator Srennis. That’s right. 


Senator Case. I want to cover the field. Say for a given period of 
time, that would be all right. 

Senator Stennis. Suppose we take it for the calendar year 1958, 

Senator Case. I think that would be all right. 

Senator Srennis. The record ought to be complete on that. 

Senator Case, Senator Beall has suggested we have a gentleman 
here from Maryland who might have a case in point, one of the wit- 
nesses, Mr. Joseph Wyatt. Suppose, gentlemen, that we just let 
Mr. Wyatt come around. Mr. Hill, we want you to stay. 

(The prepared statement of Mr. Hill follows :) 


Wuerry Hovustne ASSOCIATION, 
Washington, D.C., April 29, 1959. 

Chairman John Stennis and gentlemen, we are pleased to give you herewith 
the testimony of Hub Hill, president, Wherry Housing Association. 

Congress evidenced a balanced understanding of the military housing need, 
exhibited its fairminded approach to the problem of taking private property from 
its citizens and economic discernment and not yet fully appreciated when it 
passed Public Law 1020, which is clear, concise, and specific in its definition of 
responsibility mandating acquisition of Wherry housing by the military services, 
Everyone seems to understand both the language and intent of this law except 
the Department of Defense, the military services, and the service negotiating 
teams initiating the action of Wherry acquisition for the Department. 

Several costly condemnation cases for acquisition of Wherry housing projects 
have been tried to date. These costly procedures result from self-evident intent 
of the Department of Defense and their negotiating teams to single out a small 
segment of Wherry housing owners whose property they feel confident that the 
Department of Defense can acquire by Department determined low appraisal for 
a token of current valuation. The Wherry project owners did not think that 
well-defined and agreeably satisfactory procedures of law which have prevailed 
for some 150 years in matters of this kind could be invalidated by such deter- 
mined attitudes and approaches of unfair policy set down by the Department of 
Defense. The court decisions thus far aggregate awards to Wherry owners 
totaling considerably more than payments defined under the provision formula 
of Public Law 1020. 

Our Government “of the people, by the people, and for the people” makes the 
self-determined, confiscatory approach of the Department of Defense seem out 
of order. Is this minority group of Wherry property owners to be singled out 
and trampled upon by the Department of Defense in contravention to the statu- 
tory language which is entirely clear in Public Law 1020? 

When the Department of Defense comes to Congress, pointing to their 
administrative problems, and asks that the law be clarified to simplify their 
understanding of it, what they are really saying is that Congress did not know 
what it was doing when it included in the law the stipulations setting forth the 
formula procedure. We feel if Congress had intended that these properties be 
deeded over to the military services for one-fifth of their equity value at the time 
of original endorsement of the mortgage they would have so stated in this well- 
written law. Yet, without regard to the law (ground rules) prescribed by 
Congress and in spite of the fact that the courts have been able to interpret 
clearly without ambiguity, and even though the decisions thus far handed down 
average considerably in excess of the amounts available under the law by nego- 
tiation, the negotiating teams still insist on offering practically nothing for the 


equities of these well-established, much-needed rental projects. It would appear 
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to us, in the light of the court decisions to date, that the Defense Department is 
in a sense saying Congress did not know what they were doing when they. wrote 
the law and the courts are not properly interpreting the intent of Congress. 

We would like to call the chairman’s attention to the acquisition of Wherry 
properties resulting from the already enacted legislation. The results reflect 
the negative attitude of the Army and Navy in complying with the spirit of the 
law. They have a record of being unable to acquire by negotiation with most 
of those where Capehart makes acquisition mandatory. A large percentage of 
their acquisitions have been by condemnation with aggregate awards in excess 
of formula and many amounts of moneys yet to be determined. The Air. Force 
felt and still feels, so we are told, that Wherry acquisition offered them the 
greatest bargain in living accommodations in their family housing group. The 
Air Force by negotiation have attained a very high percentage acquisition of 
their Wherry housing available and at substantial savings through formula 
negotiation compared to the court costly Army and Navy higher priced condem- 
nation awards. A study of these records would be most enlightening to your 
committee. 

Why is it that this small segment of property owners who accepted the 
challenge and developed housing when the services apparently could not get it 
otherwise must now be singled out and all of the rules of acquisition which 
have held so long in this country be disregarded and a new set of rules made 
to acquire these properties at below anything fair for the equities of same. 
It would appear to us when the Wherry law ceased operating, was abandoned 
by this Congress, and a new law enacted, that, in the abandonment of this sub- 
stantial housing law, the purchasing of same should be accomplished in order 
to give the military complete control of all housing—past, present and future 
family housing. We feel there is little justification in our attempt to compete 
with the military in this field and we further feel it is as Congress has repeat- 
edly written into reports ‘‘to the best interest of the U.S. Government to have 
this family housing acquired by the services.” 

Please remember that these Wherry properties have all of the same char- 
acteristics of the present day Capehart housing. The Wherry properties, too, 
were approved in writing as to their specifications, construction details, quality 
of materials, and the locations, also, were determined by the department of the 
miltary service. The Federal Housing Administration insured these mortgages 
only after careful and considered evaluation of the certificate of need and on 
the job inspection and vertification of each detail in construction, both as to 
quality of materials and methods to meet the plans and specifications of 
housing that both department of the military service and FHA approved prior 
to awarding of construction job to a Wherry builder-owner. Wherry housing 
was certainly not obsolete when construction was completed and they certainly 
are not obsolete when construction was completed and they certainly are not 
obsolete today. To contend that Wherry family housing is obsolete is to admit 
that 200,000 Capehart houses being constructed will be obsolete in 1965; and 
this we do not believe. 

Mr. Chairman, it is our belief that Congress knew what it was doing when 
they enacted Public Law 1020. We believe it was the congressional intent to 
purchase Wherry housing on a bargain basis as prescribed through the formula 
price, a price not recognizing today’s higher replacement value but the value 
of the project at the time construction was started some 6 to 9 years ago and 
a value that at that date was determined by the competent staff of the Federal 
Housing Administration in each respective district where this housing was to 
be constructed. Those replacement costs were not a national average cost or 
a hypothetical figure pulled out of the air. They were certified true values 
based on actual material prices in that locality and on the actual payroll scale 
of the community where the military housing was constructed and these facts 
were attested to by the district director, the chief underwrier, and the chief 
valuator in each local FHA district. 

The individuality of design desired in order to lend character to the elevations 
required in Wherry evidently is not as important today in Capehart. We 
Wherry owners spent considerable time in land planning a residential area 
for militaries that was comparable and better than the best planned civilian 
residential areas. Nicely curved streets with varying elevation lines influence 
more the thought of a home in the service than the present simplicity of lines, 
straight elevations and sites which are presently being constructed. When 
Wherry was in the planning stages, the present simplicities were not acceptable 
to the Federal Housing Administration or to the military services. We merely 
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call your attention to the effort, time and expense involved by the owners of 
Wherry to create character in their housing program. The imposition of this 
time, expense, and character required earlier is not being reenacted in the 
Capehart housing which we have examined. 

We cannot help but feel, Mr. Chairman, that somewhere in these negotiations 
the militaries have felt that we were private industry and since the militar 
had no title to the Wherry housing that they would ignore the spirit of the law 
and would compete, unfairly so, with the taxpayers’ money and ask for and 
secure similar housing, with more floor area, and yet enjoy the benefits of the 
retention of quarters allowances, to the detriment of Wherry. True, Public 
Law 1020 is technical to some extent but here is a law that has been perfectly 
clear to one of the three important military services and a law which is per- 
fectly clear to the courts of this country. How can this law be so misunder- 
stood by the Defense Department and the other two services? We realize 
we are a minority group facing the tremendous odds of the Department of De- 
fense and its lawyers, the military and their lawyers, the engineers and their 
lawyers, and finanlly it appears we must face the Justice Department with 
their legal talents and long and tiresome and expensive trials in the courts 
of this country. 

With the Capehart program, the Government embarked upon and is now 
pursuing a policy of military ownership and operation of its family housing. 
Every step recently taken has been in that direction with the result that all 
Capehart and a sizeable percentage of Wherry housing is now owned and op- 
erated by the military. As time goes on and additional Wherry housing is 
acquired, only a very small portion of the Wherry units will remain in private 
ownership and continue in operation on a basis inconsistent with that of the 
other family housing. There should be some virtue in putting all such housing 
on the same basis. More to the point, in spite of some argument to the con- 
trary, Wherry housing is a good investment to the Government from the stand- 
point of dollars and cents. Where quarters allowances are paid to Wherry 
tenants, such allowances are discontinued when the Wherry housing is acquired 
by the military and assigned as quarters. 

From the standpoint of Wherry owners, concern is felt over the fact that 
about 52 percent of the 100,000 Capehart units programed to date are to be 
built at some 120 bases where no Wherry housing exists. We are in no position 
to challenge determinations made by the military as to where such housing is 
needed ; but it is obvious that with the fluctuation of personnel in the services, 
and where mortgage payments on Capehart projects must be made from ap- 
propriated military funds, the military commanders will favor assignment of 
personnel to Capehart units, and if there are insufficient men in service to fill 
both Capehart and Wherry, the bases on which Wherry units are located will 
undoubtedly suffer. Thus, the military is in a position to “compete” with 
Wherry by operating Capehart housing not only at the same base but at other 
bases. It must be remembered also that these Wherry owners are people who 
were originally invited, urged and even begged in some cases to supply urgently 
needed military housing at a time when funds could not be appropriated therefor, 
prior to the time the Capehart program was conceived, and where in each 
instance the Wherry sponsor was induced to build on the basis of the solemn 
determination and certification made by the Secretary of the armed service as 
to the need for the housing and permanency of the base. The unfairness of 
Capehart competing with Wherry on the same base has been recognized and 
we feel that it should be recognized also that such competition is likely and 
possible even with Capehart and Wherry located at different bases. 

Without a doubt, it is evidenced by the acquisition program of the Air 
Force and by the interpretation of the courts that this law is clearly written. 
The purpose of this hearing is to urge this committee to give consideration to 
one other step which should be clearly written into this law, and that is to 
make mandatory the purchase of all Wherry family housing at all certified 
permanent bases. We see no other way to be fair to private capital who met 
the challenge and supplied some 82,000 housing units in 38 States when the 
military needed their funds for modern defense research, 
installations. 

You may say this is all very true, but why, how, when? 

First, no private industry should be forced into unfair economic competition 
with our military services. Further, the department of the military have a 
moral and implied responsibility not to compete in their issuance of the certifi- 
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cate of need which beckoned private industry to come to the aid of the military 
services when the militaries needed housing the most. 

Secondly, I would like to refer to you to exhibit A attached hereto. This 
exhibit gives an accurate picture of projected newly constructed family housing 
operation economic results and the high economic return of Wherry housing un- 
der military ownership compared to the present private ownership operation 
of rent-controlled Wherry housing. I believe a careful study of this comparative 
schedule will enable you to concur in the following conclusions: 

First, present construction of family housing is an introduction of deficit 
financing to military housing from the start. The economic loss may not con- 
tribute greatly to the morale of the servicemen, because the resident service per- 
sonnel in Capehart housing would never realize that their living accommodations 
were being subsidized an additional $15.75 per month ($189 per year). The 
serviceman would never readily admit that the Capehart housing accommoda- 
tions assigned to him would be worth $50 a month more to him individually 
than a Wherry housing residence assigned to him under military ownership of 
Wherry housing. This $50 a month results from a total of $189 loss in Capehart 
plus a $404 profit annually in military ownership of Wherry housing. 

It will be further noted that it would take 25 years to amortize the deficit 
financing of Capehart compared to 16 years to amortize the complete cost of 
Wherry housing from today under military ownership, and, at the same time, 
the Government would realize an annual net income on its investment of 8 per- 
cent on a 2 percent vacancy factor after applying the first 5 years’ earnings to 
retirement of the cost of acquisition of the present private owner’s equity under 
the FHA formula price consideration. 

Formula price equity of the present Wherry owners could be amortized in 
the first 5 years’ Wherry earnings, excluding increment in investment, through 
retirement of mortgage principal. 

After allowing 6 years for net dollar margin earnings to retire the financing 
cost of present Wherry owners’ equity, it would take only a few months less 
than the next 10 years to retire the remaining mortgage indebtedness through 
allocation of $35,000 a month payment to mortgage principal, interest and 
insurance. 

The $35,000 allocation per month—$420,000 per year—would be just under 
92 percent of the projected net operating profit to military ownership—$458,035. 

Second, no homeowner in America could purchase a $9,800 home based on 
actual 1951 replacement cost at the Same price today. An additional valuation 
to the residence can be appreciated when it is remembered that the $9,800 does 
not include any lot costs inasmuch as almost all of the Wherry homes are lo- 
cated on military sites. 

Third, no rental investment is available in America today that presents the 
opportunity of acquiring a going concern on a 1951 cost basis that will com- 
pletely amortize the investment cost at a comparable low rate of interest in the 
next 16 years. 

Fourth, can you imagine the annual savings that the military could make in 
ownership of all Wherry? Multiply 82,000 units times that $404 unit profit 
(and in higher ad valorem taxed areas, higher profits) and see $33,128,000 
per year go into scientific research or some other phase of military preparedness. 
Further extend this annual savings over the next 50 years of these 50- to 75-year 
leases that private industry holds on these military sites where their properties 
are owned— 


I i a a $530, 048, 000 

The next 34 years, $512. Amortization, $404. Profit (annual net 
NA: UNRUE N TT i ca Scannell alent cance aban oso .. 2, 553, 808, 000 
sci a oi gon eet mnemntennaanes meee eniaoeyenonabneeoes 3, 083, 856, 000 


These figures are not meant to start wave of tax reduction talk; but, seriously, 
gentlemen, these are the facts. 

We appreciate the opportunity of meeting with you today and urge the 
adoption of this mandatory acquisition which results from unanimous vote at 
the last general meeting of the Wherry Housing Association. 


Memo re comparative analysis exhibit I 


Two questions may be asked about exhibit I—the comparative operating 
statement of Capehart and Wherry: 
88060— 59——- 48 
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First question: The statement may be made that it was their understand. 
ing that the Capehart housing program is self-supporting. How do you account 
for your showing a projected dollar loss on a Capehart housing project when 
the military has specifically stated that Capehart housing is self-supporting and 
will not incur any loss? 

Answer: The militaries, when they contend that Capehart is self-supporting, 
mean self-supporting to the extent that the quarters allowance of the officer or 
enlisted personnel families will average out from a few cents to a few dollars 
more than the $96.45 monthly amortization payment on mortgage principal, 
interest, and FHA insurance per unit on a $16,500 Capehart mortgage. The 
militaries are ignoring completely the operating expense for providing replace. 
ment, repairs, management operating payroll, and utilities for these projects, 
They are probably considering that these expenditures will be made from their 
regular annual recurring budget. Nevertheless, these costs are direct costs of 
providing housing for military personnel and we see no way that such costs can 
be excluded from consideration. By the same token, if you are excluding them 
for Capehart housing, a comparative analysis should exclude these same costs 
for Wherry housing, in which event, on the projected example, the annual in- 
come per unit would increase another $262 per year per unit. This would let 
Wherry housing show. an annual profit of $666 per year per unit compared to 
a profit of $73 per year per unit for Capehart. 

We might further point out that under the Capehart income expense analysis 
we, in all fairness, excluded any vacancy deduction from the higher priced 
Capehart housing, whereas we did show the small vacancy factor for Wherry 
housing which is annually incurred in mere time loss through turnover of per- 
sonnel at the base. 

Second question: Someone may state that you show a reserve for replacement 
charge of $27,115 for Capehart housing when there is no specific provision 
under the FHA project analysis for this reserve to be collected. 

Answer: Again, we point out that certainly replacements will have to be made 
to both Capehart and Wherry housing projects from time to time as the years 
go by. It seems that only wisdom should dictate the same principal of approach 
in a comparative analysis for Capehart as the early day requirement was made 
of the present Wherry housing owners. We believe that all of the Wherry 
housing Owners, many Of whom are experienced in many types of rental prop- 
erty ownership operations, appreciate the wisdom of setting aside this reserve 
for replacements, although our experience dictates that this reserve for replace 
ments as originally prescribed is far in excess of the actual requirements. 
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Exu1BiT No, 1 


Owners’ comparative income, expense and investment earnings, for a 500-unit 
Wherry housing project for the fiscal year ended Oct. 31, 1958 
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Projected Owner’s 
military actual oper- 
ownership ating ex- 
| experience perience 
ee eet encase eerie 
Income: a : 
Officer families (captain average) 300 at $102.60_...........--.-...-.---.-- $369, 360 (1) 
Enlisted personnel families average 200 at $96.90...........-..-.--.------- | 232, 560 (‘) 
Gross rental income 100 percent..........................--.-.....- Jeb 601, 920 $494, 424 
Sie CRORREEED S. 0S DUPONIR 06 cnc scccnscececeswascceusanesbeewscenavsutecsans 12, 761 10, 496 
Brat vemital Income G7.BS8 Hered... - on 5 oon cth add de <dknccidn see =e | 589, 159 483, 928 
Operating expense: 
ne Oe i ass conic riniainies hah pdr naniwsiadiammentemiwr tine til 27,115 27,115 
IR IN 0.7. dns etiam ainsi nengul nba eempninpinsa ager etaino ts  cciiaitata int neon 20, 096 
Management and operating payroll_...........--.-..--------------------- 37, 500 37, 500 
SNEED SRRUE BENE SION na orn io noes ohn scecwesn nee sedstesen|unscennsernnes 3, 750 
= ial earn cee nneinmadlinennnmem ania 13, 090 13, 090 
Utilities: 
i cicincieacietrip mchtini innit tien sichi gon naielglicaeninnntnpe aN sesioes 21, 000 1, 515 
Os. fee Fc dd bits Se ol led bodieddecshbhbiaaeneciitatnatbadaubens 11, 300 11, 300 
EIIIILE Tis wovcrsn taaadcachc sth ashaimientahepetiegetbastn ict coat biahla this cadlbetesebvaenipieidoen tibia teammate resins 18, 000 662 
Geeeennie MIRON, Sot 08 88 on chide b bce dtmiansaddancaeatehvabeds | secbbecaideboue 5, 030 
En ld chi see memkeimenib arab eeasmannbos 2, 750 2, 750 
IIT <0: tcl cocuner cardiac ersutrepeirorsnng. arian wiignaeeneiaiaeateiaeng iiinw seleery 200 449 
Pane SE URES CROC 6 i dn oii ddd dg be Mi da gedncnsnbn 525 
Insurance a a I a, es aris Se cabeetiehaiet 18, 569 
LM RUNONE 530k ba cn nce csenwceiddsdusseudeascekcuniasendcandnkibcleustnaweshnates 1, 131 
SS  ncsds chdniranntsnSdcsesocervado tees yidb wb a nccloreslavlpipaeieon ace pameueieits eal ee atte | 169 169 
a es cciueimuseekoinbonerss hapeipametatonanatormaeniren EMER SPOR 100 
i Ne sn rane neceauiaingeniaee eatin ataleat |-------------- 4, 802 
Otis IPOTINO ORIG. 6. 2 5 Lid. cece edcesesn ddnedcciswes dew 131, 124 148, 553 
I et sien nag ein amigeemaine aera , 458, 035 wT ia 375 
en IRNRNI, CREE WRMID, ive sitinnina ocd chub he eames -asdqeennaneeesnnnonns a 4,896, 328 | 4, 896, 328 
De Ceti ii i int cochidndcbncijoderehshipumiginimies ' 458, 035 "335, 375 
Less amortization of mortgage: Principal, interest, mortgage insurance - - ---- 256, 000 256, 000 
I I i icaitnsnrb deena mpc satin emionpenginntaaniet 202, 035 79, 375 
COE 00 CE BOP RE a. icin katnencnacbnpninn bien w liniaintinnateienenes fe: 404 oa el 








1 Approved rental schedule. 


Senator Stennis. We have not concluded with you Mr. Hill. Mr. 
Wyatt, you have heard what we have said here about the statement. 
We don’t deny anyone the privilege of reading their statement. 

" Wyarr. My statement is very brief. It is only a page and a 
ialf. 

Senator Stennis. Is that about as brief a way you can get the prob- 
lem before us? 

Mr. Wyarr. I think I can eliminate the front part of it because 
you all know about the Wherry housing. 

Senator Stennis. Proceed. We will ask Mr. Hill to pay attention 
nere. 


TESTIMONY OF JOSEPH WYATT, REPRESENTING CHESAPEAKE 
GARDENS, INC., ABERDEEN, MD. 


Mr. Wyarrt. The first part of it just goes into our being invited to 
go into the Wherry housing, which you all know about. But we are 
tere in regard today to some units, 60 BOQ’s we understand, new 
ones that are to be built at Aberdeen. 
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Senator Stennis. What is your connection with them ? 

Mr. Wyrarr. My name is Joseph M. Wyatt, Kaiser Building, Balti- 
more, Md. We represent the Chesapeake Gardens at Aberdeen Prov- 
ing Grounds. Mr. Knott was to be here, but he is out of town and I 
am here substituting. 

Senator Stennis. You represent who? 

Mr. Wyarr. Chesapeake Gardens, Inc., at Aberdeen Proving 
Grounds. 

Senator Stennis. You own these? 

Mr. Wyatt. No, sir; I am an attorney representing Mr. Knott, who 
was to be here but he is out of town and asked me to come here for 
him. 

Senator Stennis. Who is Mr. Knott ? 

Mr. Wyartr. He owns—he is president of the Chesapeake Gardens 
at Aberdeen. 

Senator Stennis. I don’t know what that is. Do they own some 
Wherry housing? 

Mr. Wrarr. Wherry housing; yes, sir. 

Senator Stennis. All right, thank you very much. Go ahead. 

Mr. Wyatt. We are here in regard to the 60 other units that it has 
been rumored around up at the base of bachelor officers quarters that 
are going to be in this particular budget this year. 

Senator Beaty. There is $565,000 in there, Mr. Chairman, that calls 
for officers quarters at Aberdeen. 

Senator Stennis. All right. 

Mr. Wyatt. We have 796 Wherry units up there, and since 1950 
up to about 1954 we went along very smoothly with about a 5-percent 
vacancy. That was caused because of a school there and the turnover 
and the people going out, and, of course, we did have to redecorate 
and it cost us a lot of money, but even that was all right and we were 
working along with the military on that. 

But beginning in about April of 1957, 1956, to 1957, our vacancies 
increased to 10 percent. 

Then from April of 1958 to December 1958 the vacancy increased 
to 22 percent in December of 1958, which was putting us into a de- 
fault position with the FHA. As of today, the vacancy has been 
reduced to about 12.5 percent. This has been occasioned by the fact 
that we have spent some $60,000 to furnish some of the apartments 
to induce the personnel to come in and live with their families in the 
Wherry housing. 

But in our opinion, the reasons for these vacancies are these: 

That appropriated funds were used to purchase or construct some 
Lanham housing which was rehabilitated at enormous costs and 
rented to post personnel at very low cost. At the time when those 
Lanham housing—of course when we went in we expected and under- 
stood under the law that Lanham housing was to be torn down, and 
it would not be competitive to us when we went in there. 

But instead of that, shortly after we were really operating, we lost 
a, lot of our tenants to the Lanham housing units because they were 
cheaper. Even some of the personnel who were outside of the bracket 
for Lanham housing we know were over living in Lanham housing 
at our expense and reducing the personnel at our housing project. 

No. 2, the noncommissioned officers quarters were built adja- 
cent to our project after assurances had been received by Congressmen 
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Devereux back in 1956 there were to be 36 units built, but because of 
the cost, there were only 28 units built. 

Congressman Devereux—that was his congressional district and 
we appealed to him because of our vacancy—he and the committee 
had had assurances from the post commander that none of those 
people would be taken out of our units. 

But of the 28, 22 were tenants that we could trace right back 
through our own personnel up there, we could trace 22 of the 28 that 
were put in there were taken right out of the Wherry housing. 

Now 60 BOQ’s are about completed, and we have rumors up there— 
this is only rumor of course from what we can hear from our people 
up there, the housing manager and all, that quite a few of them are 
talking about giving us notice that they are going out into the 60 
that are just about being completed, after we have gone to the trouble 
to try to build up to keep the thing occupied, and now in the partic- 
ular budget of today or this year’s budget there is a request for 60 
more. So if we keep losing them, naturally we will be in default and 
be out of business up there. 

Senator Jackson. Sixty more of what kind of units? 

Mr. Wyatt. BOQ’s. 

Senator Stennis. Make a note of that, Mr. Clerk. 

Senator Jackson. Of course, though, this is family housing. 

Mr. Wyarrt. It is family housing, but they can come from and have 
come from our units before. 

Senator Stennis. You are just giving a picture of what is reducing 
your possible tenants. 

Mr. Wyarr. What is reducing our tenancy and putting us into 
a position that we can go into default. 

Now too, some Lanham housing up there was sold at public auction 
to private enterprise, which has been rehabilitated and rented to mili- 
tary personnel. And of course as I say, we were under the under- 
standing that when that was no longer of any use to the Government, 
that it was going to be destroyed. But now it is being rehabilitated. 
We will lose we know because the rent is cheaper and the personnel 
will go over there. 

Our units and the engineers can tell you that, are maintained at a 
very high degree of repair and decoration. We have to about every 
90 days redecorate some of those units because of the school. They 
are there for 90 days, 120 days, and when the new group comes in, 
we have to spend money to rehabilitate them. But we do keep them 
at a very high degree. 

We have even put in car wash racks and garden plots for the ten- 
ants. We have given them additional storage space, and we even now 
circularize the incoming students apprising them of conditions ex- 
isting at Aberdeen and the availability of furnished units as a means 
of overcoming our vacancy loss. 

Senator Srennis. That is a good statement. I think all of the 
statement ought to go into the record and your explanation will 
appear too. 


(The prepared statement of Mr. Wyatt follows :) 


In 1948 the personnel detailed to Aberdeen Proving Ground, Aberdeen, Md., 
were forced to live under appalling living conditions because of a lack of avail- 
able housing within the area. The Department of the Army was aware of the 
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existing conditions, but were unable to overcome the situation with the means 
currently at their disposal. Subsequently the 80th Congress passed Public 
Law 364 granting relief to the military in surmounting their housing problem. 
in 1948 the Department of the Army circularized all armies regarding the 
passage of Public Law 364 80th Congress and requested family housing needs 
for military personnel at Aberdeen Proving Grounds. 

Based on the above factors Chesapeake Gardens, Inc. accepted in good faith, 
a 75-year lease at the Aberdeen Proving Ground for the construction and opera- 
tion of the necessary family housing. Since November 1950 until April 1956 
the only injury or damage suffered by Chesapeake Gardens, Inc. as a result 
of military policy, was the tremendous turnover and fluctuating of military 
personnel assigned to the post. During this period, the vacancy never exceeded 
5 percent. 

Beginning April 1956 to April 1957 the vacancy increased to 10 percent; from 
April 1958 to December 1958 the vacancy increased until it reached 22 percent 
in December 1958. As of today, the vacancy has been reduced to 12.5 percent, 

In our opinion the reasons for this vacancy condition are many, but for clari- 
fication purposes the following are our chief reasons: 

(1) Appropriated funds used to purchase or construct— 

(a) Lanham housing which was rehabilitated at enormous cost and rented to 
post personnel at very low rate. 

(bv) N.C.O. quarters were built adjacent to our project after assurances were 
received by Hon. James Devereaux, ex-Member of Congress, from the post com- 
mander that these units would not be used in competition with our project. On 
completion 22 families were moved from our project to occupy and the main por- 
tion of the 28 units built. 

(c) Sixty bachelor officer quarters are just about completed and rumor has 
it that 60 more are contemplated. These units operate as competition to our 
furnished apartment units. 

(2) Lanham housing sold at public auction to private enterprise rehabilitated 
and rented to military personnel (Chesapeake Gardens, Inc., when entering this 
project understood that Lanham Act housing was to be demolished). 

In order to overcome increased vacancies as covered by the above factors 
we have— 

(1) Furnished 221 units at a cost of approximately $60,000. 

(2) Apartment units were maintained in a very high degree of repair 
and decoration. 

(3) Car was’: racks and garden plots were provided for the tenants. 

(4) Although the apartments have storage space, we have provided ad- 
ditional storage space at low cost. 

(5) Circularized incoming students apprising them of conditions exist- 
ing at Aberdeen and the availability of furnished units as a means of over- 
coming the vacancy loss. 


Senator Stennis. Now what is your point? 

Mr. Wyarr. We fear that if these 60 units are permitted with the 
60 that are going there now with our vacancy rate as it has been with 
all this other competition, after the Government invited us to come in 
and build Wherry housing, we built it in three States. We built 400 
and some units and then they came back and said they needed more 
and we built 100 some and then came back and built, I think, 296 more 
and made our total 796. 

Senator Stennis. You are not under negotiations now with the 
services for additional housing? 

Mr. Wyartr. We are under negotiations now. 

Senator Stennis. You are? 

Mr. Wyatr. We have received a letter from the Army, but at the 
same time the length of time it would take for negotiation, we fear 
we may run into some difficulty about our trouble with the FHA, 
which we do not want todo. After all we have tried to maintain it. 
We have maintained it on a high basis. 
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Senator Stennis. C ertain matters of administration, so far as leg- 
islation is concerned, you just want these bachelor officer quarters 
deferred until this matter is cleared up. 

Mr. Wyarr. We don’t want to impede what the Army says is 
necessary. I am not an expert on that, Mr. Chairman. The Army 
knows better than I what they need. But I just. say in putting them 
in they are putting us in a further position that is making it difficult. 

Senator Brat. If I may say so, Mr. Chairman, we are not object- 
ing to the thing being built up there but we don’t want private hous- 
ing and we have e sev eral other cases that we know are going. 

Senator Srennis. I see your point. 

Senator Case ? 

Senator Case. Mr. Chairman, certainly we should ask the proper 
people in the Defense Department to take note of this complaint 
that the bachelor officer quarters are being used to take clients from 
this project, and 60 more that are asked for should be put under 
suspicion. Of course, the point is good that Senator Jackson makes 
that normally there should not be competition between bachelor officer 
quarters and family housing, but at least this should be cleared up. 

Senator Jackson. Right “there, Senator Case, it seems to me to be 
pertinent to find out from the Army whether there is a change in the 
family situation. 

In other words, it may be that due to training at the base, there is 
a greater influx of single people—they may be married but only there 
for a short time, and the need for family quarters is less in proportion 
than it is for the individual situation. 

Mr. Wyatt. We don’t know that either. 

Senator Jackson. I say that is the problem, it seems to me, and 
maybe something could be worked out. I don’t know whether it could 
be converted or what. But it appears to me that that is the main 
problem here, just in looking at the record. 

Senator Case. Then the second thing that strikes me is that we 
should ask the appropriate people in the Defense Department to 
take note of this complaint, that Lanham housing is being rehabili- 
tated and made to be competitive with this other housing. 

Now it is true the Congress has authorized the improvement of 
substandard housing. We have passed legislation on that point. But 
that was on a showing that the housing w vould be needed and not that 
it would be rehabilitated simply to better compete with the available 
private housing. 

Mr. Wyartr. There were about 300 of them originally “— it just 
took tenants right away from us. That caused quite a vacancy at 
one time. 

Senator Bratt. What is your vacancy now ? 

Mr. Wyarr. 121% percent since we put in a lot of this furniture and 
all. 

Senator Srennts. Shall we go back to Mr. Hill now? I think Mr. 
Hill has a very valuable statement here, gentlemen. 

Mr. Wyarr. Is that all you want of me? 

Senator STEnnIs. You may keep your seat. We may want you 
again. 

Do you have copies of your statement for all of us? 


Mr. Hiru. Yes; I do. 
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Senator Stennis. I think each member would be interested in look- 
ing over this statement. Do you have something further, Mr. Hill? 

Mr. Huw. No. I would like to stress the importance of a manda- 
tory acquisition for many reasons, one of which is that it appears 
quite obvious to us that it would be to the great benefit of the military 
if they had all of the housing—past, present, and future housing— 
under complete control, and if we had mandatory legislation it would 
not be very long before they could have it under complete control. 

Senator Srennts. Do all of your people agree on this mandatory 
legislation ? 

Mr. Hix. At our last membership meeting here, which was held 
in Washington in February, it was unanimously passed that we should 
make that request of Congress this year. 

Senator Srennis. All right; do you have some language to that 
effect now? We get down to words, you know. 

Mr. Huw. Yes. We will supply you with an exact copy from the 
minutes. I will be happy to supply it. 

Senator Srennis. No, I mean for an amendment here. Do you 


have language on the amendment that you are asking for? Do you 
have it written out? 


Mr. Hix. I do not have it written out in that form. I can supply 
that for you. 


Senator Srennis. I wish you would. 

Mr. Hix. I will be happy to. I want to offer the regrets of Mr. 
Boyd, our general counsel, for being unable to be here today. 

His statement is here, however, along with mine, and will be filed 
for the record. 


Senator Stennis. We will put that in the record. 
(The document referred to follows :) 


STATEMENT OF ROLAND BOYD, GENERAL COUNSEL, WHERRY 
HOUSING ASSOCIATION 


Chairman John Stennis and gentlemen, my name is Roland Boyd. I live in 
McKinney, Tex., where I am engaged in the private practice of civil law. I am 
general counsel for the Wherry Housing Association. The Wherry Housing 
Association is a voluntary, nonprofit organization consisting of the owners of 
most of the 82,000 units of Wherry housing located at 176 military installations 
in the United States and its possessions. The association was originally formed 
as a medium for the exchange of information and ideas to assist in the main- 
tenance and operation of Wherry projects. 

On the first day of this session I wrote the chairman of this committee re- 
questing that we be given an opportunity to appear before you. We are grateful 
to you for the opportunity you have given us to bring certain matters to your 
attention which vitally concern many of our members. 

I will discuss the following subjects: 

I. History and background of Wherry housing. 

II. The military and private enterprise are not compatible in the field of 
ownership and management of military housing. 

III. Construction of Capehart houses leaves the Wherry owner no choice, 
he must get out of the ownership and management of military housing. 

IV. In 1956 when you in Congress got the facts, you took prompt action. 
You refused to pass confiscatory legislation and did pass Public Law 1020. 

V. Congress has determined that it is in the best Government interest that 
Wherry housing be acquired. 

VI. There are many sound reasons for acquisition of Wherry. 

VII. Public Law 1020 (1956, 84th Cong., 2d sess. ). 

VIII. In spite of penalties which Public Law 1020 places on price of 
Wherry houses, experience proves that most owners will sell by negotia- 
tion rather than go to condemnation. 
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IX. Much strife has developed between the different branches of the mili- 
tary service and Wherry owners in acquisition under condemnation. 

X. Status of Wherry acquisition as of January 22, 1959. 

XI. Experience has proven that if an acquisition program is properly 
administered, from 80 to 85 percent of the property will be acquired by 
negotiation. 

XII. The results being produced by failure to have a uniform acquisition 
policy properly and diligently administered. 

XIII. What is happening with Wherry at the courthouse? 

XIV. What are the courts saying about the value of Wherry property? 

XV. Why is additional legislation necessary ? 

VI. What new legislation is needed? 


I. HISTORY AND BACKGROUND OF WHERRY HOUSING 


In the late 1940’s the military had an acute housing shortage. The Congress 
of the United States by act of August 5, 1947 (10 U.S.C. 1270, p. 977), authorized 
the Secretary of the Army, when he shall deem it advantageous to the Govern- 
ment, to lease such real estate to such lessees, upon such terms and conditions 
as in his judgment will promote the national defense. 

The Congress by act of August 8, 1949 (Public Law 211, 81st Cong., ch. 403), 
amended the National Housing Act (12 U.S.C.A. 1701 et seq.) by adding thereto 
Title VIII—The Military Housing Insurance Law. This law authorized the 
Federal Housing Commissioner to insure 90 percent mortgage loans, up to 
$8,100 per unit, for family housing at military installations to relieve acute 
housing shortages ; this law specifically provided that— 

“No mortgage shall be insured under this title unless the Secretary of 
Defense or his designee shall have certified to the Commissioner that the 
housing with respect to which the mortgage is made is necessary to provide 
adequate housing for such personnel; that such installation is deemed to be a 
permanent part of the Military Establishment, and that there is no present 
intention to substantially curtail activities at such installation.” 

In response to this demand and in accordance with this legislation a cross- 
section of private industry pitched in and constructed 260 projects at 176 mili- 
tary installations, for a total of over 82,000 single-family units. 

The plan for each of these houses either was approved by the military or 
was designed by military-approved architects on a $9,000 estimated cost. The 
Secretary of Defense certified that these military installations were permanent, 
that these houses were needed. The Government, acting through local govern- 
mental agencies, which knew local building conditions, determined according to 
the prevailing conditions, whether they were willing to issue a commitment to 
insure a mortgage for $8,100 per unit on the project, after its completion and 
acceptance. After the plans for the project had received military approval and 
the Government had issued a mortgage insurance commitment, then the owner 
had to provide interim financing. Many owners had to pledge all their other 
resources and lay themselves liable to being completely wiped out if unforeseen 
conditions arose which they could not cope with. 

The construction of these projects was subject daily to rigid and continuous 
governmental inspection and approval. 

These 260 projects were constructed by a cross section of private American 
enterprise. Due to experience, efficiency, luck in material and labor cost, 
weather, coupled with the owner’s control or connection with material sources, 
many were able to complete their projects for a cash outlay of less than the 
mortgage amounts. On the other hand, due to inexperience or bad luck in mate- 
rial and labor cost, or weather, coupled with unforeseen construction problems, 
many owners were compelled to invest substantial sums in order to complete 
their projects; others had to turn their projects over to other builders to get 
them completed, and were completely washed out by the undertaking. Most of 
these projects were completed 6 or 7 years ago. 

On completion, the owners signed a promissory note for the full mortgage 
amounts. They executed mortgages on their projects to secure these notes. The 
mortgages provide for a 32-year-plus payout. The owners have an agreement 
with the Government whereby they can operate these projects and rent these 
houses (some for 50 years and others for 75 years), and may expect to receive 
up to 64% percent per year earnings returns on FHA estimate of total replace- 
ment value. The owners have a right to expect full occupancy. 
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The great majority of these owners bound themselves in good faith and haye 
tried diligently to discharge their responsibility in a clean and conscientious 
manner. I think every owner at the time he undertook his obligation in the 
matter had a dream that he could make some money on the construction and if 
he did not there, certainly on the operation of the project thereafter. 

It is an inherent characteristic with private American industry that if they 
cannot see a possible profit, they don’t enter that field. This is the foundation 
of our greatness. That is the basis of our capitalistic system. 

If you consider the 82,000 units as a group, there is no other way that the 
Government could have secured the construction as quickly and obtained ag 
much house for the money as they did under this program. 

If a mistake has been made in the program, it was the turning of ownership, 
operation and management of military housing over to private industry. 


II. THE MILITARY AND PRIVATE ENTERPRISE ARE NOT COMPATIBLE IN THE FIELD OF 
OWNERSHIP AND MANAGEMENT OF MILITARY HOUSING 


If we face the facts, we all must admit that the military and private industry 
are not compatible in the military housing field. Their primary objectives are 
different. Private industry is based on profit; without profit it perishes. The 
military are interested in having the best, happiest, most contented, and strong- 
est soldier, sailor, marine, and airman possible. Some concrete examples of this 
incompatibility are as follows: 

(1) At one housing project, due to troop movements, there were many Wherry 
units vacated. The owner wanted to fill the houses immediately with other 
available approved military personnel; the commanding officer wanted to hold 
the units vacant for 2 or 3 months so as to have them available for a certain 
class of personnel which would arrive at that time. The owner was studying 
about the rents he would lose; the commanding officer was studying about mili- 
tary management. 

(2) One owner was notified that the cost of his utilities would immediately 
be increased by a substantial figure. To apply for, justify, and secure a rent 
increase will probably take several months. Therefore, he will suffer a sub- 
stantial loss. 

(3) At one installation the military applied to Congress for 60 appropriated- 
fund houses because they were needed for personnel which were having to com- 
mute great distances to work, some considerably over 100 miles. The funds 
were appropriated for 30 houses, the houses built, and immediately 30 families 
were moved out of the Wherry projects into the appropriated-fund houses, and 
the people continued to commute, all to the material detriment of the Wherry 
owner. 

These are but a few examples of incompatibility. The basic strife comes 
from the fact that the military must have “to much” if they want to continue to 
win wars; private enterprise must have “too little” if they want a healthy profit 
situation. The difference is inherent, it is through no fault of either. 


III. CONSTRUCTION OF CAPEHART HOUSES LEAVES THE WHERRY OWNER NO CHOICE. 
HE MUST GET OUT OF THE OWNERSHIP AND MANAGEMENT OF MILITARY HOUSING 


In 1956, with the exception of the 19 Wherry projects which were forced into 
default because they never had sufficient occupancy to permit a successful op- 
eration, the big majority of projects were doing well; they were providing the 
serviceman a fairly decent and adequate home for himself and family, at a 
rent he could afford to pay, which was much less than the same house would 
cost a civilian; the project owner was meeting his operating expenses and mak- 
ing his insurance and mortgage payments and making a reasonable profit on his 
undertaking. Except for the basic strife mentioned above, things were going 
reasonably well. Most projects had their 97 percent or above occupancy, which 
was the occupancy rate FHA had figured as necessary for most projects to 
function in a healthy manner. 

A few had less than 93 percent occupancy which was the breaking point as 
estimated by FHA, but by 1956 most project owners had recovered from the 
shock that they had earlier suffered in seeing many projects default for lack of 
tenants. Most owners had found that by being doubly careful in the service 
they rendered their tenants they could keep their projects full in spite of the 
fact that under the law, servicemen were not required to live in Wherry 
houses. 
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In this atmosphere the Capehart housing program got underway. Where 
Wherry had built only 82,000 units there were to be 200,000 Capehart units 
built, and under the Capehart plan the military would manage and operate the 
houses and the serviceman would be ordered into the Capehart house. Facing 
this kind of competition for the future the Wherry owner could see no hope, 
other than to get out of the picture. If you had owned a 500-unit Wherry 
project which had a 95- or 96 percent occupancy, that your houses had been 
built under the limitation of $9,000 per unit and that the project had to be main- 
tained, the mortgage amortized and your profit, if any, all had to come out of 
the low rent which was set by the Government; and it was announced that 300 
units of Capehart housing was going to be built at the base where your project 
was located, that the new houses were going to be built under a $16,000 per 
unit limit and that the serviceman was going to be ordered into the new house, 
what would have been your reaction? We have no doubt that it would have 
been any different than that of the average Wherry owner. But, be that as it 
may, the Wherry owner decided he must get out of the ownership and manage- 
ment of military housing. 

About the time the Wherry owner learned what was facing him in the future 
he also learned that the military were sponsoring legislation which authorized 
acquisition of Wherry housing by the Government under a formula for price 
determination which in many instances would mean that the Wherry owner 
not only would receive nothing for his property, but that he would have to pay 
the Government a sizable sum. To say that this realization alarmed the Wherry 
owners, is indeed an understatement. Prompted by the natural instinct of self- 
preservation Wherry owners individually and collectively started calling the 
facts to the attention of the Congress. 


IV. IN 1956 WHEN YOU IN CONGRESS GOT THE FACTS, YOU TOOK PROMPT ACTION. YOU 
REFUSED TO PASS THE CONFISCATORY LEGISLATION AND DID PASS PUBLIC LAW 1020 


When the situation was called to your attention, you, the Armed Services Com- 
mittee of the Senate, and your counterpart in the House refused to pass the 
confiscatory provisions, and the Banking and Currency Committees of both 
Houses passed Public Law 1020. 

By refusing to pass the provisions which would have been attempting to con- 
fiscate the Wherry property, you avoided probably 10 to 20 years of litigation. 
You were recognizing provision of our Constitution as interpreted by the courts: 

The Supreme Court in the case of Hallinger v. Davis (146 U.S. 314, 36 L. Ed. 
986) says that the “due process of law” provision of the Constitution is a limita- 
tion of the power of the Governments, and in the case of Baltimore and Ohio Rail- 
road Co. vy. U.S. (298 U.S. 349, 80 L. Ed. 1209) the same court says the final deter- 
mination of what constitutes “due process of law,” is with the judiciary. Courts 
are uniform in holding that any law, whether State or Federal, which takes away 
any of the essential attributes of private property is denial of ‘due process of 
law” as was held in the case of Wissner v. Wissner (201 par. (2d) 626). The 
Supreme Court in the case of U.S. v. Central Pacific Railroad Co. (118 U.S. 245, 
30 L. Ed. 173) held that where certain sections of an act of Congress, taken to- 
gether constituted a contract between the United States and a railroad company, 
the contract is binding on the United States and it cannot, without the consent 
of the company, change its terms by subsequent legislation. 

In passing Public Law 1020 Congress was recognizing that whatever rights 
the Wherry owner has were vested at the time his project was completed, 
accepted and all final papers signed. That the Government has certain con- 
tractual obligations which are binding upon it with reference to these projects. 
This means that the military, Congress, or no one else could take these vested 
rights away from the owner without his being paid therefor. Any legislation 
which attempted to do this would be held to be unconstitutional. The Federal 
Constitution (amendment 5—F.C.A. p. 65) provides— 

“No person shall be * * * deprived of * * * property, without the process 
of law: 

“* * * nor shall private property be taken for public use, without just 
compensation.” 

The Supreme Court in U.S. v. General Motors Corp. (89 L. Ed. 311) says 
that this amendment is addressed to every sort of interest the citizen may 
possess, and that “just compensation” means the full and perfect equivalent in 
money of the property taken, and the owner is to be put in as good position 
pecuniarily as he would have occupied if his properfy had not been taken. 
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The Court in the case of United States v. 194,717 square feet of land (60 Fed. 
Supp. 314) held a leasehold interest is independent of the fee and the owner 
thereof is vested with a right to compensation therefor. Again in the case of 
United States v. 542 acres of land (182 Fed. (2) 787) the Court held that the 
owner of the lease was entitled to “market value” therefor. 


Vv. CONGRESS HAS DETERMINED THAT IT IS IN THE BEST GOVERNMENT INTEREST 
THAT WHERRY HOUSING BE ACQUIRED 


Typical examples of committee reports are as follows: 

1. The Banking and Currency Committee of the House on page 18 of Report 
No. 313 (85th Cong. 1st sess. 1957) said: 

“Your committee believes strongly that Wherry housing on or adjacent to 
military bases should be owned and operated by the military department con- 
cerned.” 

2. The Armed Services Committee of the House, in Report No. 638, page 31, 
June 26, 1957, said: 

“As the Armed Services Committee pointed out last year the savings to be 
effected are so large that it would be an unreasonable man indeed who would 
deny the wisdom of embarking upon this program of purchase.” 

38. The Senate Armed Services Committee in Report No. 842, page 6, August 
8, 1957, said: 

“Recognizing that Wherry units would be in existence at military installa- 
tions for perhaps the next 60 to 70 years and that in many instances it would 
be desirable for the military departments to purchase them, Congress enacted 
permissive acquisition legislation in 1955.” 

4. The Senate Committee on Appropriations in Report No. 980, page 11, 
August 15, 1957, said: 

“Tt appears that the continued operation of these projects under the present 
conditions is excessively expensive to the Government, and that the best inter- 
est of the Government will be served if the military will proceed with dispatch 
and acquire these projects.” 

5. The House Committee on Appropriations in Report No. 1009, page 6, 
August 6, 1957, said: 

“These owners have businesses to operate and are certainly entitled to know 
what the plans of the Government are with respect to the acquisition of these 
projects.” 

From the above it is amply clear that Congress wants these projects acquired. 


VI. THERE ARE MANY SOUND REASONS FOR ACQUISITION OF WHERRY 


1. It would permit reduction in rents. 

2. It would resolve problems involving local taxes. 

3. It would permit alteration and repairs to bring some units up to appro- 
priated housing standards. 

4. It would permit assignment of personnel to such units, and allow the mili- 
tary to more efficiently manage their housing establishment, in that they would 
have management and control of Wherry the same as they do old appropriated 
fund housing, new appropriated fund housing, and Capehart housing. This 
increased efficiency would certainly aid troop morale. 

5. It would relieve fear of competition now experienced by practically all 
project owners. Owners in order to protect themselves, feel that they must 
continually be alert as the military asks for appropriated fund housing or as 
Capehart is completed. They feel that as the number of Capehart units increases 
the military are going to favor those installations and that whether Capehart 
is at or near their location or not, their occupancy will suffer. They are dis- 
turbed by reports that Capehart has been canceled or deferred at many bases 
purely because the military did not want to acquire Wherry. 

6. It would reduce the chances of expensive litigation. Eighteen projects 
have defaulted. There are a few more which have never had sufficient oc- 
cupancy to make it a successful operation. Some of these owners have tremen- 
dous investments in money, time and effort in these projects. Two projects 
have already filed cases in the Court of Claims; doubtless many more will in 
the future. Acquisition would eliminate this litigation. 

7. Acquisition would resolve the problems brought about by the incompatibility 
of the military and private enterprise in the management of military housing. 
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8. It would resolve the difficulty most Wherry owners are having, since the 
acquisition of some projects started, in keeping capable managers and other 
key personnel. Many owners are now forced to pay sizable bonuses in addition 
to adequate salaries. 

9. It would resolve the difficulty which arises because many prospective 
tenants are refusing to move into Wherry because they have heard of acquisition 
elsewhere and feel that their tenure would be temporary only. 

10. As the congressional committees have reported, it would be a wise invest- 
ment for the Government to make, this is doubly so since they will be self- 
liquidating. 

11. Military operation could eliminate many costs that the Wherry owner must 

ay. 

VII. PUBLIC LAW 1020 (1956)—84TH CONGRESS—2D SESSION 


Public Law 1020 created the machinery for acquiring Wherry housing, it 
provided for mandatory acquisition of Wherry “at or near” installations where 
Capehart housing was being constructed. It provided a formula for price 
determination in negotiation. This formula as it now stands says the price 
paid for Wherry in negotiation shall not exceed the Federal Housing Commis- 
sioner’s estimate of the replacement cost of the project as of the date of final 
endorsement of the mortgage insurance, less an amount necessary to bring the 
project to sound physical condition. This formula for price determination 
clearly places a limit on the price paid in negotiation much below the fair cash 
market value of the project as of the date the Government takes the property 
if the taking is accomplished by condemnation in the following respects: 

(1) The ceiling on the formula price is, as of the date of final endorsement 
of the mortgage insurance. This date was probably in 1951 or 1952. Building 
cost has advanced on national average over 20 percent since those dates, yet 
under the law, the Government cannot take into account this enhancement. 

(2) The law limits the amount to the Commissioner’s estimate of replacement 
cost, as of final endorsement for mortgage insurance. The only estimate the 
Commissioner ever made of the replacement cost was in the project analysis, be- 
fore construction ever started, and in most instances this was from 1 to 3 years 
before the mortgage insurance was endorsed, which was after completion of the 
project. Building costs were advancing all during this time, yet the owner is de- 
prived of this amount. Also in many instances during construction many difficul- 
ties arose, which were not anticipated by the Commissioner, before the project 
was started. These added much to the cost, in some instances this amounted to 
over a million dollars. The Commissioner’s estimate does not reflect these in- 
creased costs. This is a further penalty of the owner. 

The Wherry owner understandably feels that he is entitled to the market 
value of his house as of the day it is taken and not as of 6 or 8 years before. 
If the Government were taking the house the owner lives in, certainly they 
would pay the value when it is taken. Certainly the same principle should apply 
to the Wherry house; they are both private property; the same words in the 
Constitution apply to both. 


VIII. IN SPITE OF PENALTIES WHICH PUBLIC LAW 1020 PLACES ON PRICE OF WHERRY 
HOUSE, EXPERIENCE PROVES THAT MOST OWNERS WILL SELL BY NEGOTIATION 
RATHER THAN BY CONDEMNATION 


In 1958 one branch of the military service announced a policy of acquisition 
of all Wherry housing located at their bases. For two sessions, Congress had 
made it evident that they wanted this done. The other two branches of the 
service have demonstrated very little progress in acquisition of Wherry, and 
practically all this progress has been not by negotiation but rather by con- 
demnation. 


IX. MUCH STRIFE HAS DEVELOPED BETWEEN THE DIFFERENT BRANCHES OF THE 
MILITARY SERVICE AND WHERRY OWNERS IN ACQUISITION UNDER CONDEMNATION 


1. Public Law 1020 gave the military the choice of acquiring the Wherry 
corporation by a stock purchase or by buying the housing asset only. If the 
stock of the corporation was purchased, the purchasers usually own all the cor- 
poration’s assets, including reserve for replacement funds, etc. But the Army 
chose to purchase the housing assets only and not the stock and in many in- 
stances have tried to get the reserve replacements, which clearly belongs to the 
corporation. 
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2. Wherry owners have been offered, through messengers, with no opportunity 
to negotiate, say $1,174.50 per housing unit for their property for which their 
appraisers had told them was worth twice that amount, and when the offer was 
rejected, condemnation would be filed and the military and/or Justice Depart- 
ment would cause $335.57 per housing unit to be deposited in court as just com- 
pensation for their property. Then their property would be taken over, their 
income stopped, with refusal to release reserves for replacements, followed by 
months upon months of worry, heavy legal expense, travel, appraisal expense, 
on a crowded court calendar, with the prospect that when the case is finally 
reached and tried, both sides probably will appeal. The atmosphere is such that 
these Wherry owners can see no end to their task, expense, and strife. 

3. Many Wherry owners whose Cases are in condemnation have been called on 
by agents of the FBI for permission to check their books and records. The 
owner and his attorney hesitate not to open their books to them. Some that have, 
have had the agents stay in their offices for weeks. This is embarrassing to 
them and to their employees. Since the case is in court and the only question 
which the court is concerned with is present-day value of the property, they fee) 
that this is not justified. I believe any impartial disinterested person would have 
the same reaction. 

4. Wherry owners who are not in the mandatory category know the military 
needs additional housing. They know that much is being built now and that 
more is planned. They feel that, say 1 or 2 years from now, when much of this 
new needed housing is built at installations other than theirs, the military will 


favor the installations with new housing and that their occupancy will go below 
the breaking point. 


X. STATUS OF WHERRY ACQUISITION AS OF JAN. 22, 1959 
| 
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The Wherry owner is not out of the picture as long as his project is in con- 
demnation. Therefore the owners of 95 percent of the Army projects and 81 
percent of the Navy projects are still involved, after three long hard and ex- 
pensive years of trying to get out. 

The Air Force has gotten 68 percent of their project owners out of the dilemma 
without resort to court, the Army only 5 percent and the Navy only 19 percent. 

The Air Force has either acquired by negotiation or placed in condemnation 
87 percent of their projects, the Army only 37 percent, and the Navy only 30 
percent. 

Based on experience from passage of Public Law 1020 until February 1, 1959, 
it will take the Air Force only 4 months to complete acquisition; it will take 
the Army 4 more years and the Navy 8 more years. 

If the pattern heretofore established continues, when acquisition is completed, 
the Air Force will have acquired 78 percent of their projects by negotiation, the 
Army 15 percent of theirs, and the Navy 64 percent of theirs. 


XI. EXPERIENCE HAS PROVEN THAT IF AN ACQUISITION PROGRAM IS PROPERLY ADMIN- 
ISTERED, FROM 80 TO 85 PERCENT OF THE PROPERTY WILL BE ACQUIRED BY NEGOTIA- 
TION 


In the field of eminent domain, that is the acquisition of private property 
for a public purpose, I know of no agency on earth that is better qualified and 
has a more enviable record for fair and honorable dealings than the U.S. Army 
Corps of Engineers. I have opposed them many times in the courtroom. I 
always found them to be able and diligent. In looking for standards to measure 
programs by I don’t believe you will find any, any more reliable than theirs. 


tol 
to 
in 
if 
op 
se 


mi 


xI 


Inity 
their 


part- 
Com- 
their 
d by 
nse, 
lally 
that 


d on 


ave, 
gz to 
ition 
feel 
have 


tary 
that 
this 


slow 


| 


wned 
Nnter- 





cent 





a tue 


con- 
l 81 


ima 
ent. 
tion 


959, 
ake 
ted, 
the 


[IN- 
rIA- 


MILITARY CONSTRUCTION AUTHORIZATION 751 


The Real Property Appraiser’s Handbook, U.S. Army Corps of Engineers, Oc- 
tober, 1955, on page 4, says: 

“An owner, if he wishes, for any reason, has every right, without prejudice, 
to have his land price fixed by judicial determination by the U.S. Federal court 
in condemnation proceedings. In a project of hundreds of tracts for example, 
if 95 to 100 percent of those with merchantable titles were optioned through ne- 
gotiations, the high percentage might indicate the probability of the appraisals 
being too high. In such an example, in the neighborhood of 80 to 85 percent 
optioning by negotiation may be considered more nearly to reflect the average 
general public acceptance of a sound appraisal program reflecting, in the full 
sense of the term, fair market values as of dates of takings.” 

If the pattern heretofore established continues, not a single branch of the 
military service will come up to the standards set by the Army as being a proper 
administration of an acquisition program. 


xII. THE RESULTS BEING PRODUCED BY FAILURE TO HAVE A UNIFORM ACQUISITION 
POLICY PROPERLY AND DILIGENTLY ADMINISTERED 


1. The attitude of the Government in not seriously attempting to settle by 
negotiation and filing condemnation is causing both sides to spend tremendous 
sums of money on appraisal fees, attorney’s fees, travel, court cost, court re- 
porters, etc. It has been estimated that some Wherry trials are costing over 
$100,000. 

2. The Government is having to pay out tremendous sums of money on inter- 
est due to their rigid policy of making ridiculously low offers and deposits into 
court. The law compels that the owner receive 6 percent interest on the differ- 
ence between the deposit and the amount he ultimately receives. In one instance 
this interest amounts to $200 per day, and apparently the Government will have 
to pay this for more than an entire year, which has already passed, and 1 or 2 
years in the future. 

3. Many owners, where their project is their only asset, are in such weakened 
financial condition, due to the manner in which the Government controls their 
tenants or lack of tenants, their rents, and their houses, that they cannot mar- 
shall enough financial strength to go into the kind of legal war that apparently 
is necessary. Therefore they cannot negotiate from a strong position. As a re- 
sult they must take what they are offered, regardless of how ridiculous the figure 
might be. 

4. Many builders who have projects in one branch of the service, who have 
lived up to their obligations earnestly and honestly, have seen one branch of the 
service pay $2,000 per unit for equities in houses which are comparable to theirs 
and then be offered $500 per unit for theirs. Owners, in this same category, who 
through no fault of their own, cannot protect themselves in court, see courts say 
that a house that is comparable to theirs, is worth $2,100 or $2,600 per unit equity. 

5. Owners, some of whom are second and third generation builders, know 
that it is basic in determining the value of a building, if the building is well 
adapted to the real estate, to determine that value by figuring present day 
replacement cost and then subtracting depreciation from it; are upset when 
they hear and see the Government take the position that they own nothing 
except “right to income,” when they and their wife signed notes to get the 
money to build the houses, many investing large sums of money in projects, 
they signed mortgages on the houses to secure the repayment, they have the 
right to remove the houses at the end of the lease, they have the responsibility 
to operate and maintain the house, and some of them even own the land in 
fee simple. Since the Government controls the income, they feel that the situa- 
tion is analogous to the child who shot his mother and father and then pleaded 
for mercy because he was an orphan. 


XIII. WHAT IS HAPPENING WITH WHERRY AT THE COURTHOUSE 


1. Two Federal courts have found that the Federal Government was not 
acting in good faith with reference to the deposits that were put up when 
the property was taken over. One court has entered judgment ordering the 
property turned back to the owner and the Government to account to the owner 
for rents and revenues on the project for many months. When this type of 
procedure was called to the attention of Congress last session, they passed 
H.R. 3368 which would protect the owner of private property if the Federal 
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court. found the Government was not acting in good faith. This legislation wags 
vetoed. 

2. There is still considerable litigation concerning section 511 (the ad valorem 
tax section) of Public Law 1020. It will be recalled that the Supreme Court 
in the spring of 1956 in the Offutt case ruled that Wherry was subject to ad 
valorem taxes, so Congress put in this section allowing credit off for services 
rendered by the project and installation which was usually paid for with aq 
valorem taxes. Many States refuse to recognize the constitutionality of this 
law and much litigation has ensued. 

3. One case has been filed in Federal court alleging the military installation 
deliberately prevented their personnel from living in the Wherry project. Ae. 
cording to our last information the case was still pending. 

4. Two Wherry cases have already been filed in the Court of Claims and 
apparently several more will go there in the future. 

5. Six Wherry condemnation cases have reached the point of trial court price 
determination. 


XIV. WHAT ARE THE COURTS SAYING ABOUT THE VALUE OF WHERRY PROPERTY ? 


Six Wherry condemnation cases have proceeded to the point that they have 
trial court determination of value. One of these cases was tried before a judge; 
it resulted in an amount very near what the formula in Public Law 1020 would 
have given. Three more were tried before commissioners, one determined the 
price to be at approximately the formula and the other two determined it to 
be several hundred dollars above. Two cases have been tried before juries, one 
set the price at many hundred dollars above the formula price and the other 
at a figure approximately $200 below the formula. To summarize results of 
the six trials, five gave formula or above and only one determined the price to 
be below formula, and even this price, although below the formula, apparently 
was above the highest offer in negotiation. So it appears at this time, based on 
experience to date, that if Wherry wants to hazard the journey, she can proceed 
to trial with fair assurance that the odds are decidedly in her favor of getting 
more than the formula. 

To summarize results of trials to date: 














| | 
Installation | Modeof | Approximate | Equity price 
| trial date per unit 

2 edi eT eae acme ite 

1. Chanute Gardens, Dlinois__.........-.......-..---  aehbeodak Judge_..._- | May 1958... $1, 193.00 

I eel nthe ice chil | October 2, 714. 35 
1958. 

3. Buena Vista Homes, New Merico.-.-..-........-...-..----- Commission.| November 1, 872. 34 
1958. 

I hk rien dim nine a iio! a Delian 4 2, 186. 83 

5. Fairfield Gardens, California... -..........................-..] Jury-.-.- | December | 1, 275. 51 
1958. 

6. Quintard Terrace Apartments, Alabama-_---__.-..-.--.-.--- Commission.| March 1958 + 1, 832.00 





XV. WHY IS ADDITIONAL LEGISLATION NECESSARY ? 


If the three branches of the military service were following a uniform policy 
in administering Public Law 1020, new legislation would not be necessary. But 
they are not. 


XVI. WHAT NEW LEGISLATION IS NEEDED? 


At an official meeting of the Wherry Housing Association held in January of 
this year a resolution was passed without a dissenting vote requesting the 86th 
Congress to pass legislation which will accomplish expeditious and just acquisi- 
tion and the following recommendations were made: 

(1) Provide for accelerated mandatory acquisition of all Wherry housing 
projects. 

(2) Clarify the law to make it possible to negotiate to a fair settlement. 

(3) Provide, where trials are necessary, for expeditious determination of 
just compensation. 

(4) Provide for adequate consideration of today’s replacement cost in de- 
termining just compensation. 

We sincerely hope this committee can assist us in getting out of the field 
of ownership and management of military housing. 


Th 


her 


ava 
of | 


ma 


jan 
me 
tio 


—_—=_ - -—. 


| Was 


orem 
Yourt 
oD ad 
Vices 
h ad 

this 


ation 
Ac- 


and 


price 


have 
dge ; 
ould 
the 
it to 
one 
ther 
8 of 
e to 
ntly 
d on 


ting 


price 
it 


93.00 
14, 35 
72. 34 


86. 83 
75. 51 


32. 00 


licy 
But 


’ of 
6th 
isi- 


ing 


of 
de- 


eld 


MILITARY ,CONSTRUCTION AUTHORIZATION 153 


Senator Stennis. Whatever language you have on this requirement 
here we will put in the record. 

Mr. Hitt. You are very kind, sir. We will be glad to make that 
available to you. 

Senator Casn. I think at that point we ought to ask the Department 
of Defense to advise us the probable round | cost in dollars if we had 
mandatory acquisition. 

Senator STENNis, Certainly, and Mr. Clerk, just as soon as the 
language comes in, immediately refer that language to the Depart- 
ment of Defense and tell them we want a reply ‘to it as to their posi- 
tion in response thereto as soon as they can, sir. 

Senator Cannon, do you have some questions? 

Senator Cannon. No. 

Senator STENNIs. Senator Jackson, you have anything further? 

Senator Jackson. No questions, 

Senator Srennis. Gentlemen, we thank you very much. We feel 
that you have made a real contribution here. 

Mr. Huu. Thank you very much for your kind attention. 

Senator Stennis. Get that language in here right away. “I don’t 
see why it should be so complicated. 

Mr. Hint. It is not. I would like Mr. Boyd to draw it up and he 
isnot available today. 

Senator STENNIs. We are glad to have had you, Mr. Hill. 

Mr. Hitz. Thank you. We are grateful for your allowing us to 
appear. We appreciaie your consideration. 

Senator STENNIs. We certainly will get into this fully. 

The next on my list after Mr. Hill is Mr. Carmack. 

Mr. Carmack, you are here on Wherry matters / 

Mr. Carmack. Yes, sir. 

Senator SrTenNIs. Come around please, sir. You have already been 
sworn. 

You have heard what has been said about the statements. We are 
certainly glad to have you here. That is a good name down in Ten- 
nessee. Iam pretty close to Tennessee my self, 


TESTIMONY OF E. W. CARMACK, STONES RIVER HOMES, 
MURFREESBORO, TENN. 


Mr. Carmack. Yes, sir. My family comes from Mississippi. 

Senator Srennis. Have a seat, Mr..Carmack. There is a famed 
law in interstate commerce known as the Carmack amendment. I 
believe the Senator from Tennessee offered that amendment. 

Mr. Carmack. That was my father, yes, sir, 

Senator Stennis. He has been referred to as one of the most, able 
men of his generation, 

Mr. Carmack. Thank you, sir. I appreciate that. 

Senator STennis. I am sure it is ees in,youtoo. We are very 
glad to have you here, Mr. Carmack. You live at Murfreesboro? 

Mr. CarMack. te sir, in Tennessee. 

Senator Stennis. Anything that. you are interested in, why we are 
interested in it a Will you | proceed i in your own way ?/ 

Mr. Carmack. Mr. Chairman and gentlemen of the committee, I 
have a prepared statement that with your permission I would like to 
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file,.a fuller statement than I will make here. I would like perhaps 
to read an excerpt from it and make some little comment. 

Senator Stennis. Certainly. 

Mr. Carmack. I do not know how familiar this committee is with 
the problems that I will present, and so if you interrupt and ask any 
questions to clarify, I would appreciate it. 

As stated by the chairman, I am E. W. Carmack from Murfreesboro, 
Tenn. I was at the time of the taking of this property by condemna- 
tion proceedings in the U.S. court at Nashville, Tenn., the president 
and main stockholder of Stones River Homes, Inc., owning 600 houses 
and housing units of one story brick construction, servicing Sewart 
Air Force Base near Smyrna, a little town about half way between 
Murfreesboro and Nashville. I have come before you representing I 
think or at least advocating measures that affect a group that I am 
informed has never before had the honor of coming before you. 

I represent a case where those Wherry housing owners who ac- 
quired and owned their properties in fee simple, building off base as 
distinguished from the majority who constructed on base on land 
rented from the Government at a nominal annual rental. 

We were directed or invited, and then directed by the Air Force to 
build at a certain place which was right across the road or street that 
we had gotten paved from the base, and the land of a large farm had 
to be acquired and a portion cut out. 

We constructed there at its invitation. Also I speak for those 
Wherry owners who did not have a high valuation allowed by FHA 
on their commitments of insurance. 

In other words, those who had the opposite of the so-called windfall 
and who had invested many thousands above the mortgage. Stone 
River Homes, Inc., is a case in point. 

Senator Case. Why is it a case in point? Could you give us the 
figures as to what the FHA insured loan was and what was actually 
spent in the construction of this particular group of housing ? 

Mr. Carmack. Yes, the FHA commitment for insurance was 
$4,828,000. They certified the value of equities at the time the money 
was put in and services at more than 11 percent of that amount. In 
addition we put into the company first some $77,000 of capital over 
and above all the others, and assumed individually certain payments 
in order to get that constructed, because for one reason or another we 
were unable to get enough money from the FHA to interest many 
whom we sought to work with us in building it. 

Senator Case. What was the assessed valuation when you had 
completed ? 

Mr. Carmack. Something over $5,500,000. 

Senator Case. And you paid taxes on that assessed valuation ? 

Mr. Carmack. We did not pay. In Tennessee it is customary with 
all property to not pay on the full value. It is uniform all over the 
county. We pay whatever is set for us and it was higher than many 
around us and on the surrounding land. 

The value was trebled on one piece immediately. But there is no 
place in Tennessee that I know of where the assessor assesses property 


at its full value. If they did it would of course lower the rate of taxes. 
We have arather high rate of taxes. 


_oa tJ) Par 


, as 
ind 


to 
hat 
iad 


IA 
‘all 


ne 


the 
lly 


vas 
ley 


ver 
nts 
we 


ad 


ith 
she 
ny 


ty 
es. 


MILITARY CONSTRUCTION AUTHORIZATION 755 


Senator Caspr. $5,500,000 was the valuation that was placed upon it. 

Mr. CarMack. Something in excess of that. 

Senator Cast. By whom ? 

Mr. Carmack. By the FHA. 

Senator Jackson. How does this 11 percent break down in detail ? 
How much of it was the land and how much did you just actually put 
in there in the construction over and above the mortgage ? 

Mr. Carmack. I think that the land was not included. We asked 
that it be included, and undertook to have it, and they cut the land 
value down and said that $100,000 was enough. 

But in the final commitments that I have just reviewed the equity 
required was the valuation of the land as I understand it and as I am 
advised by auditors and others. We seemed to have great difficulty 
in making them understand we had a fee title. 

There wouldn’t be much value in leasehold and we owned ours in 
fee simple. 

Senator Jackson. What did you pay for the land ? 

Mr. Carmack. The land was bought, a whole farm was bought, by 
a group that thought they might want to go into it. 

‘hen the Defense Department sent down a general, I believe an 
admiral and two generals. They announced in ‘the papers that here 
is where they were going to build this housing. Well, of course, if 
you announce that you are going to build or have built a $5 million 
installation, in the newspapers, ‘why it just jumps to the 1 moon. So 
the final cost, it was a very complicated deal and I think perhaps it 
would take so long, unless I file it fully with you to explain all the 
in and outs and how the thing broks up because the original con- 
tractor thought he didn’t have enough money to build on. 

He was afraid of it and it had to be reorganized and it went through 
all those proc edures, all of which was looked into by the Senate com- 
mittee investigating Wherry. 

I appeared there and they found no windfalls or illegalities or ir- 
regularities in our matter, and this was stated to the press by the coun- 
sel to the committee at the direction of the presiding Senator of which 
I have a copy, and I will be glad to file if you would like it. 

All that was gone into. That is what I am trying to say. 

Senator Case. Do you remember how much of this il percent was 
for services ¢ 

Mr. Carmack. No. I couldn't give you that offhand. I didn’t know 
that you would ask for that. This was many years ago and when I 
was before committees. But I think there was some 5 percent al- 
lowed for services. That is, we had to have architects, contractors, and 
so forth. 

Senator Casr. Did your company that had charge of the construc- 
tion, I mean your company, the owners, did they pay out all of the 
FHA loan for construction ? 

Mr. Carmack. They paid out all, not only all of the FHA con- 
struction money. They made a deal with these contractors by which 
they turned over absolutely every cent and dollar to them, finance fees 
and everything else, just a wrapped up package deal where they un- 
dertook to get the temporary loans that were necessary, constructed, 
everything. 
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Senator Jackson. Might I ask this general question? How much 
in dollars over and above the $70,000 in capital did you put in over 
and above the mortgage? Forget now the services, but just hard 
cash that you put into this. 

Mr. Carmack. Of course, we had to pay for some of the services. 

Senator Jackson. What do you mean by services? 

Are you talking about utilities ? 

Senator Casr. Abstract fees, attorney’s fees. 

Mr. Carmack. Abstract fees, attorney’s fees, contractors’ fees, all 
the other fees. 

Senator Jackson. For the building? 

Mr. Carmack. Yes. In other words, several of us personally under- 
took to secure and pay off certain moneys or contract to have them 
paid off, and the corporation later paid that off. 

Senator Jackson. Yes, but some of that is not allowable as a part 
of the value of the property. Iam not an accountant. 

Senator Brau. It all has to go into the overall cost. 

Senator Jackson. You can’t put into the value of property what 
you pay for abstract costs. That is not a part of the value of real 
estate. 

Mr. Carmack. That would only be a few thousand dollars. That 
is not a matter of any great concern. 

Senator Cast. What did it cost you in dollars to build the project? 

Mr. Carmack. It cost every cent that we got from FHA plus cer- 
tain moneys that we had to put in or agree to pay and have paid 
overtime. It cost also for a number of improvements that we made, 
thinking we had a long time business, that we built and constructed 
after the placing of the final mortgage endorsement, which of course 
inures to the benefit and value of the properties. 

Senator Case. Mr. Carmack, what is it you want this committee 
to do? 

Mr. Carmack. Here is what I would like, Senator. We feel for 
instance that we who had the opposite of the so-called windfalls have 
not had any fair opportunity to negotiate because under the formula, 
we had-so much more investment and involvement in it that we could 
not have negotiated except at great loss. 

Now I am informed by counsel for another committee that that 
committee in setting up this formula did not have in mind the off-base 
Wherrys, for instance. You Had an entirely different situation from 
those who had rental on base projects. And that the Defense Depart- 
ment did not consider it because we were comparatively few. 

I am sure it wasn’t intended, but I think it was just a congressional 
oversight, and that placed us in a position, for instance, that those 
who did receive large FHA commitments or excessive FHA commit- 
ments who got perhaps years ago 10 or 15 percent more than the 
replacement cost at the time of the placing of the final mortgage, of 
course, they can negotiate because they got “then about all the Teplac e- 
ment cost is now. 

But we who got less and lower, and there are some of us who got 
no windfalls, why we are in a position of not being able to negotiate. 

Senator Srennis. Senator Beall? 

Senator Bratt. Mr. Chairman, as I understand it, and I want to 
get it clear in my own mind, this is a case where you started to nego 
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tiate and build a property off base, and the services came down and said 
“This is where it is going to be” and when you went out to get the 
land 

Mr. Carmack. Yes, it jumped, That is a thing we could not control. 
It just soared. 

Senator Brau. It is very unusual, Mr. Chairman, but it is also 
understandable to any. of us who know the land would immediately 
go up as soon as it said “We are going to put it right over here 
in such and such a location.’ 

Senator Stennis. Your case is now in litigation. 

Mr. Carmack. Our case is in litigation. 

Senator Srennis. Under the rules that would apply in litigation, 
they are liberal enough for you to bring in these matters, are they not / 

Mr. Carmack. Yes. to an extent that is true, but I want to point 
out that under the law it states that the Defense Department shall 
continue to undertake to negotiate with us. 

Senator Srennis. Yes. 

Mr. Carmack. Now when I was first notified that they were going to 
acquire the property, I came to Washington as directed and there I 
was offered in writing, signed by officers ; who represented themselves 
as the designees of the Defense Department, and I don’t doubt that, 
some $772,000 approximately. 

I demurred that that wasn’t as much as our equity and the loan and 
so forth. ‘They then stated to me or one stated to me in the presence 
of one or more of the others that they knew that that was not the value, 
the proper value of our property, of our equity, That we had one of 
the best in the United States, one of the best constructed, one of the 
best located and one of the best managed. 

There was not a single complaint from any branch of the Air Force 
in over 5 years of operation. But that they were limited by this 
formula. 

Senator STENNIS. Yes. 

Mr. Carmack. And that if we would just permit a friendly con- 
demnation, they used that word, that then they would get out from 
under the formula and would undertake to give us the fair value for 
our property. 

Well, I neither accepted nor rejected that. I asked for time to con- 
sider the values of it. I knew it was worth more than that, but a long 
litigation at my time of life, prolonged dealings—and I was familiar 
with the fact, which I can establish and will establish by affidavits if 
you will permit me to file exhibits to the statement. (The exhibits 
and other data were subsequently filed with the committee.) 

Senator Stennis. We certainly will. 

Mr. Carmack. That in Tennessee I could not reasonably hope to 
get a hearing of this case for under 5 years. One of my attorneys, 
who has had more, I suppose, condemnation litigation than any in 
Tennessee stated to me some months ago that he had had a case pend- 
ing well over 4 years and it had never been set on the docket. 

‘And when they stepped in and condemned some additional land 
for Capeharts over 214 years ago, about 17 months ago, there has 
never been notice giving any idea as to when it will be set on the 
docket. 

Senator Stennis. That is tragic. 
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Mr. Carmack. It puts us in a place of having to be delayed. 

Senator Stennis. Yes, that is tragic. If you could propose some 
language—and Mr. Clerk, if you will notify the Air Force that this 
matter is pending before the committee and ask them about this 
yroject—they might have language too and that will get something 
before us. 

Mr. Carmack. May I point this out. That after this so-called— 
we were not even given a fair opportunity to negotiate such chances 
as we had, because immediately when I returned upon appointment to 
WwW ashington, before I had a chance to accept or reject anything, I was 
immedi: ately notified that the offer had been withdrawn because they 
stated to me that counsel for the Defense Department said that there 
was obscurity in the language of the act, and they could not properly 
interpret what it meant. 

Senator Case. Mr. Chairman, Mr. Hub Hill has previously testi- 
fied that the Air Force has been operating, he thought, satisfactorily 
on acquisitions. Now it may be that there is some partic ular problem 
in this. Let’s ask the Air Force for a report on this acquisition 
project, and see if it is not possible to settle it without any 5-year 
delay in court. 

Senator Stennis. Yes. 

Mr. Carmack. You see the Justice Department now says as soon 
as they file the condemnation and I come up and say they have invited 
us to a friendly condemnation, the Justice Department says, “Well, 
that is just a lot of bunk.” They have nothing further to do w ith 
it and they attempted to take our preperty on $1. 

Senator Stennis. We are not bound by that, Mr. Carmack. We 
will get into the things. I want to shake hands with you, sir. 

When was your father in the Senate ; about 1910? 

Mr. Carmack. He was there in 1896. 

Senator Stennis. As I say he was one of the great men of the 
South and the Nation in his time. This is Senator Beall, Senator 
Case of South Dakota, Senator Jackson of Washington and Senator 
Cannon from Nevada. 

Mr. Carmack. In this matter I do want to cal] attention to this one 
fact just as I leave because it is so vital to us. 

Aside form many injustices such as taking our physical property 
and using it and not paying, there is the fact that we are still on 
this over $4,400,000 mortgage. The Government has taken our profit. 
They have stopped our income and won’t get us off the mortgage be- 
sause they will neither assume it or pay it off and we have to liquidate 
this corporation to avoid a terrific tax. 

When we liquidate I, as the president, or whoever becomes the 
trustee of the liquidating fund becomes personally responsible for that 
mortgage and it has to be reflected in all our bank statements. 

Surely we can be gotten off the mortgage. It is costing the Gov- 
ernment 6 percent, so Tam informed, until we are off. That is pretty 
high money for the Government to pay for a forced Joan. 

But with our condition with none of us in the springtime of our 
lives to be tied up in mortgage here that has to be tied up in every 


bank statement and we can’t get any money to do business with. We 
want something. 
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We think that if the Government takes our property, having invited 
us to come in and construct and invest in it and then seize it, then 
Senator Case. Under the rule if they actually seize the property 
under condemnation, doesn’t it have to deposit with the court 90 
rcent of the offered price ? 

Mr. Carmack. No, sir, and they have not. They attempted to take 
on $1. I want to remind you gentlemen of one other thing, of two 
other things. 

Senator Case. I am not a lawyer but I thought the rule in my State 
was that if they actually take it that they must deposit with the 
court at least 90 percent of the appraised value. 

Mr. Carmack. No, sir, they didn’t do that in this case. 

Senator Stennis. Let’s have quiet please, gentlemen. 

Mr. Carmack. However, two U.S. courts, one in Florida and one 
in Virginia have found that either the Defense Department or Jus- 
tice, they can hardly tell where the matter originates, have acted 
in bad faith in dealing with some of us, and another one has held 
that it acted illegally and contrary to the act of the Congress and 
denied the taking in Tennessee. 

Senator Stennis. We are going to see what we can do about this 
case. Mr. Clerk, you make a special memorandum. We are cer- 
tainly glad to have had you here too, sir. 

Mr. Carmack. Thank you, sir. 

(The prepared statement of Mr. Carmack follows :) 


My name is E. W. Carmack, Murfreesboro, Tenn., president of Stones River 
Homes, Inc., the owner of 600 Wherry housing units at Smyrna, Tenn., serving 
Sewart Air Force Base, prior to their seizure by the U.S. Government on De- 
cember 1, 1957. 

The units concerned are one-story brick, constructed on private property (off 
base) owned in fee simple at time of taking by the Government, as distinguished 
from the great majority of Wherry projects constructed on Federal property 
leased from the Government at a nominal rental. 

Prior to the seizure of this property by the Government, the corporation was 
offered $775,000 by the Air Force and Department of Defense for its equity in 
this property which has-been valued at $1,400,000 at the time of taking. The 
officer in charge of acquiring Wherrys for the Air Force stated to three public 
officials that if this equity could be acquired for the maximum offer permissible 
under the acquisition formula—$973,000—it would be a good buy for the Air 
Force. 

Prior to this time, this corporation was investigated by the Capehart commit- 
tee and found to have enjoyed no windfall profit. Since the taking of the 
property by the Government and the commencement of condemnation proceed- 
ings, the Government has not only fought this case vigorously in the court, but 
has also taken every step possible to financially embarrass the owner, although 
the owner is not guilty of any wrongdoing. 

The undersigned does not desire to request this committee to change the 
formula of existing law which guides the friendly acquisition of such projects, 
in lieu of condemnation. However, in fairness, especially to fee simple owners, 
and to all Wherry owners in condemnation, this committee is requested to ac- 
complish the following five objectives which are believed to be fair and equitable 
to all parties concerned : 

I. Authorize the consideration of current reproduction costs and the value of 
the property as military housing in all cases in condemnation. 

II. Require negotiation by Department of Defense to acquire the property to 
continue in good faith until final adjudication of just compensation, as was the 
intent of the Congress stated in congressional records accompanying the Cape- 
hart Act (1956 amendment). 

III. Require the Government to deposit in court the fair value of the property 
when possession is taken before final judgment. 
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IV: Require Government; to obtain the’! release’ of the owner or its Successor 
fromthe mortgage indebtedness liability when the property is taken subject 
to.an existing mortgage. 

V. Authorize owner to have the issue of just compensation expedited and fixed 
by a commission where there has beén long delay in the fixing of such valuation 
by court or jury. 

As to I above, authorizing consideration of current replacement cost and the 
value of the property of Wherry housing in all cases, it is pertinent to remark 
that these factors may be considered in some States, while their consideration 
in others is barred. It is manifest that all Wherry projects being similar in 
nature, creatures of the’ same legislation, serving similar needs, and having the 
same problems and background, should be considered alike in all measures 
determining value. 

As to II ahove, requiring good faith in negotiations by the Government, it must 
be admitted that acquisition by negotiation generally affords a great saving to 
the Government besides a saving of costs to owner, and that this was the original 
intent of Congress when the compulsory seizure of Wherry housing units jas 
directed in 1956, 

As to III above, existing law requires Government to deposit in court an esti- 
mate of just compensation for the property taken upon a declaration of taking 
where possession passes from the owner. However, neither the Justice nor 
Defense Departments have observed this law, and:on two occasions have been 
found by U.S. district courts to have acted in bad faith in dealing with Wherry 
owners (Virginia and Florida district courts). In a case in a Tennessee district 
court, the Department of Defense representatives were instructed by the court 
that this act of Congress had not been followed and that Government officials 
as well as citizens must observe the same. 

In the case of the Stones River Homes, property for which the Departments 
of Defense and Justice offered owner $775,000, an attempt was made to take its 
property for $1. After the court rejected this, $187,500 was tendered in court, 
when manifestly the minimum value of $775,000 should have been paid in. 

As to V above, the dockets of the U.S. district courts are so crowded that in 
the case of the middle Tennessee district at Nashville, Tenn., it is accepted fact 
that a period of not less than 5 years will elapse before the court can consider 
the issue of just compensation of the Stones River Homes seizure. Is it fair that 
the owner be deprived of both his money and property for this long period of 
time and that some means not provided to expedite a court decision? The fixing 
of just compensation by an impartial commission has proved fair and expedi- 
tious and is recommended as an alternative to the long delay now endured in 
these cases. 

In connection with the foregoing, there is herewith filed with the committee; 

Exhibit I. Proposed legislation. 

Exhibit II, Extension of remarks. 

Respectfully. submitted. 

BE. W. CARMACK. 
ExuHrsit I 


SEcTION —. (a) Section 404(c) of the housing amendments of 1955, is 
amended to read as follows: 

“(c) (1) Condemnation proceedings instituted to acquire any such housing 
shall be conducted in accordance with the provisions of the Act of August 1, 
1888 (25 Stat. 357, 40 U.S.C. 257), as amended, or any other applicable Federal 
statute. Notwithstanding the power of the Federal Housing Commissioner 
to approve by regulation or contract rent schedules for the property taken, in 
any such condemnation proceedings, full consideration shall be given to the 
value of the property acquired for use as military housing and its reproduc- 
tion costs at time of taking reduced by an appropriate allowance representing 
the estimated cost of repairs and replacements necessary to restore the property 
to sound physical condition. Upon demand the Government shall furnish the 
owner full information tending to show such value of the property taken for 
use as military housing. Before any such condemnation proceedings are in- 
stituted, an effort shall be made to acquire the property involved by negotiation, 
and such effort shall continue in good faith so long as the owner of the property 
is willing to negotiate until a final adjudication of just compensation has been 
made; and if after the institution of such condemnation proceedings and at 
any time prior to the final judgment therein the owner and the Secretary of 
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Defense or his designee succeed in negotiating an agreement for the acquisition 
of such property at any agreed purchase price either above or below the Federal 
Housing Commissioner’s estimate of the replacement cost of such housing and 
related property as of the date of final endorsement for mortgage insurance, 
and notify the Attorney General thereof, the Attorney General shall take such 
steps as may be necessary for the acquisition of such property in accordance 
with such agreement. 

“(2) In any condemnation proceedings instituted to acquire any such hous- 
ing, the court shall not order the party in possession to surrender possession in 
advance of final judgment unless a declaration of taking has been filed, and a 
deposit of the amount fairly estimated to be just compensation has been made, 
under the first section of the Act of February 26, 1931 (46 Stat. 1421), providing 
for such declarations. The amount of such deposit for the purpose of this sec- 
tion shall be determined in good faith and shall not in any case be less than an 
amount equal to the Federal Housing Commissioner’s estimate of the replace- 
ment cost of the housing and related property (not including the value of any 
improvements installed or constructed with appropriated funds) as of the date 
of final endorsement for mortgage insurance (which estimate shall be furnished 
the court and the owner by the Commissioner). This amount shall be reduced 
by the amount of the principal obligation of the mortgage outstanding at the 
time possession is surrendered to the United States, provided such mortgage 
has been paid or, in states where condemnation of equity is lawful, such mortgage 
has been asusmed; and the owner has been fully relieved in writing of all 
obligation under the mortgage. In any such condemnation proceedings in which 
such deposit has not been made, the owner shall be entitled to retain or receive 
all income, rents, issues and profits from such property or the reasonable rental 
value thereof from the time of the taking of same until such deposit is made or, if 
not made, until final judgment is rendered. Unless title is in dispute, the court, 
upon application, shall promptly pay to the owner not less than 75 per centum 
nor more than 90 per centum of the amount so deposited but such payment shall 
be made without prejudice to any party to the proceedings. 

“(3) When the issue of just compensation in any such condemnation pro- 
ceeding has not been determined within 15 months after the date of the 
declaration of taking, the owner of the property shall be entitled upon demand 
to have the issue of just compensation determined by a commission of three 
persons to be appointed by the court. One of the persons so appointed may be 
selected from a panel of qualified disinterested persons submitted by the 
Secretary of Defense, or his designee, and one of the persons so appointed may 
be selected from a panel of qualified, disinterested persons submitted by the 
owner of the property with respect to which the proceedings are instituted. 
Any commission appointed hereunder shall have the powers of a master pro- 
vided in subdivision (c) of rule 53 of the Federal Rules of Civil Procedure and 
proceedings before it shall be governed by the provisions of paragraphs (1) 
and (2) of subdivision (d) of such rule. Its action and report shall be de- 
termined by a majority and its findings and report shall have the effect, and be 
dealt with by the court in accordance with the practice prescribed in para- 
graph (2) of subdivision (e) of such rule. Trial of all issues, other than just 
compensation shall be by the court. 

“(4) In any such condemnation proceedings, the Secretary or his designee, 
after final judgment of the court, may pay in a lump sum or, in accordance with 
stipulations executed by the parties to the proceedings agree to pay over a period 
not exceeding 5 years the difference between the outstanding principal obliga- 
tion, plus accrued interest, and the price for the property fixed by the court. 
Unless such payment is made in a lump sum, the unpaid balance thereof shall 
hear interest at the rate of 4 percent per annum. 

“(b) The amendment made by this section shall be applicable to any con- 
demnation proceedings hereinafter instituted to acquire any housing financed 
with mortgages insured under the provisions of titles II or VIII of the National 
Housing Act as in effect prior to the enactment of the Housing Amendments 
of 1955 and to such condemnation proceedings now pending in which a final 
adjudication has not been made on the date of enactment of this Act. 

“(c) Wherever the term “owner” is used herein it shall mean the owner of 
A property at time of taking of same through condemnation or its suceessor(s) 
in interest.” 
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Senator Stennis. We have Mr. Meyers from Omaha, Nebr. Also 
a Mr. Fraser. Have a seat, Mr. Meyers. Come around, Mr. Fraser, if 
you will, please. 

Are you gentlemen together ¢ 

Mr. Meyers. No,sir. We are opposing one another. 


TESTIMONY OF FREMONT MEYERS, ATTORNEY, OMAHA, NEBR, 


Mr. Meyers. I will be as brief as I possibly can, Mr. Chairman. 

I have a rather voluminous prepared statement which I would like 
to have entered into the record. It is not my intention to read it but I 
merely want to hit a few of the high points. 

Senator Stennis. All right, proceed, Mr. Meyers. 

Mr. Meyers. My name is Fremont Meyers. I am an attorney from 
Omaha, Nebr. I represent a group of slightly over 200 businessmen 
in the area of Offutt Air Force Base who are concerned with the addi- 
tional Capehart units which are included in this bill, and we are here 
to ask that those additional units be deleted. 

Senator Jackson. What kind of business are they in? 

Mr. Meyers. They primarily are in homebuilding, home financing, 
building supplies and some, of course, general merchants, and so forth 
but primarily they are in that sort of business. 

Senator Stennis. We are very glad to hear from that segment of 
the economy, that viewpoint. 

Mr. Meyers. Thank you, sir. Just a very brief history I think is in 
order. As you gentlemen all know, I am sure, Offutt Air Force Base 
was put in Omaha as a Strategic Air Force Command installation in 
1948. 

Senator Stennis. Yes, we have all been there. 

Mr. Meyers. I know you have. 

Senator Stennis. We have a pretty good idea about it. 

Mr. Meyers. In 1951, there were 611 Wherry units built. Those 
have since been acquired by the Government. They are now owned 
and are being remodeled by the Government. In 1957, 400 Capehart 
units were authorized, and they are in the process of being built at 
the moment. 

In 1958, 216 more Capehart units were authorized.and the bids have 
been taken on those, but no building has started as yet. So that there 
are the original 600 Wherry units on the base, 616 units of Capehart 
which are in the process of being built, none of which we are here to 
to object to or even discuss particularly, except that I think it is 
valuable that we know that they are there. 

Obviously since they are just being built, the 400 units, the 216 have 
not even been started, there has been no time for the effect of these 
units to be felt upon the community. Now during the last 5 years in 
spite of the fact that the Wherries were there and that the Capeharts 
have been authorized and in the process of being built, private in- 
dustry, the group generally that I represent, have built some 1,719 
units in this general area. Now.if the committee would care to do 
so there is a map on the back of my statement and perhaps it would 
be easier for you to follow it if you would care to. 

Senator Jackson. What is that figure ? 

Mr. Myers. 1,719 units have been built since 1955 in the general 
area covered by this map. 
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Senator Jackson. How many of that group are military ¢ 

Mr. Meyers. I do not have the figure. If I had to guess, I would 
say approximately 50 percent. 

Senator Jackson. About half of them are connected with the base? 

Mr. Meyers. That is just a guess; yes,sir. The reason I say that 

Senator Jackson. There are 1,700 homes built by private industry 
adjacent to the base. What I was asking, of that number, how many 
of them are occupied by military personnel. Otherwise it would not 
be pertinent. 

Mr. Meyers. Yes, sir. 

Senator Jackson. You can build houses that have nothing to do 
with the base. 

Mr. Meyers. Referring to the map, the area we are talking about 
is Sarpy County gene! rally and Belleview and several other small 
communities which are off of the map and are not shown here. 

We made a survey in connection with this investigation, and we find 
that notwithstanding the threat of : additional Capehart, there are 958 
housing units which will be built in 1959, notwithstanding whether 
additional Capehart is authorized or is not authorized. 

Senator JACKSON. 958 ¢ 

Mr. Meyers. 958 units will be built. 

Senator Jackson. By private industry / 

Mr. Myers. By private industry. The same survey reveals that in 
the event the additional Capehart units are not authorized, if they 
should be stricken from the bill, there will be a total of 1,886 units 
built in 1959. Now that is the 958 plus. So it is almost double the 
amount of units will be built in the event that no additional Capehart 
is authorized. 

Senator Jackson. What are your rentals compared with that of 
the 

Mr. Meyers. Well, sir, actually to compare it you have to look at it 
in this way: They are higher per square foot we must admit, but the 
reason for that is this: "The Capehart costs a minimum of $16,500 
plus the land plus the off-site utilities, and that replaces a housing 
allowance, so to take the highest housing allowance which it is my 
understanding is $136, a colonel for instance who gets $136 gets maybe 
$18,000 or $19,000 worth of housing for it. No private enterpriser 
can possibly build a house costing $19,000 and rent it for $136 a a 
month. 

We would not even attempt to say that we could. But our position 
of course is that this amounts to subsidized housing, with which dollar 
for dollar we can’t compete, because as I say we simply can’t build 
a luxury house for that kind of money and rent it for the amount of 
the housing allowance. 

To go back for just a moment to where I was—— 

Senator Jackson. What does this housing rent for ? 

Mr. Mryers. This housing would rent all the way from a low of 
about $55 for the smallest up to about $135 to $140 for the largest, 
based upon 1 percent a month generally. 

Senator Jackson. Roughly speaking so we can get it in perspective 
here, what would be an honest differential compared with what they 
would get under Capehart housing as compared with what you could 
offer. 
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Supposing Capehart is $85 per month, what is the counterpart in 
private housing ? 

Mr. Meyers. If I understand your question, Senator Jackson—— 

Senator JAckson. Similar housing facilities. That is the only way 
we can compart it. : 

Mr. Meyers. The man with $85 to spend, who has an $85 housin 
allowance, let’s put it that way, will get less house from private enter- 
prise than he gets from Capehart. 

Senator Jackson. But how much? I am trying to get the differ- 
ential. 

Mr. Meyers. Iamnotsurethat Icansay. But I could guess. 

Senator Jackson. You see the military people—you underst: and it 
does not follow that they would want to spend their entire housing 

allowance. Sometimes they have to go over it. That is not the y ard- 
stick I don’t think. 

Mr. Meyers. That is the yardstick by which Capehart is set up, 
however. 

Senator-STennis. Excuse me just a minute. I am going to be com- 
pelled to leave in a few minutes. I would like to hear your main 
points. 

Mr. Meyers. I will be happy to give you that. 

Senator Srennis. And then we will have the benefit of your main 
points. 

Mr. Meyers. Thank you. I will go ahead then. The one big ele- 
ment that the Air Force hammers on is the time element. That is 
they say that because of the possibility of attack they want their 
people within 20 minutes of the base. This map will demonstrate I 
think that these housing units which will be built, and even those that 
would be build in the event the additional Capehart is not authorized 
are not only within the 20-minute limit, they are within a 12-minute 
limit. Now Belleview, the city of Belleview, is right over the fence 
from Offutt Air Force Base. You could throw a rock from Belleview 
to the runway, so there is no question of the time element there. If 
there is no additional Capehart authorized, in Belleview alone there 
will be 508 rental units and 284 sale units built in 1959. In Sarpy 
County, except Belleview, if no additional Capehart is authorized, 
there will be 573 rental and 521 sale units. 

In other words, that makes up the 1,886 units that would be built in 
1959 without this additional 300 or 800. They are asking for 800. 
It was pared down to 300 in the House. It is pending now at 300 but 
it is my understanding they want to push it back to 800 again. We 
are asking that it be deleted entirely. 

Since this controversy has arisen, the base has held meetings and 
therefore we have had available figures that have never been made 
available to us before. 

Their figures that they have been using these past w eeks show that 
as of the 15th of March of this year, there are 8,555 people stationed 
at Offutt Air Force Base. That in 1962 their projection is there will 
be 9,638, or 1,086 more people between now and 1962. We are propos- 
ing, faced w ith ths at, we are proposing to build these 1,886 units with- 
out the additional Capehart, which would more than take care of 
their own projected needs. 
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And yet they are asking for 800 additional Capehart units here 
before we have even had a chance to feel the effect. of the 616 that 
are already there. 

Now the tax situation I think is important. Some $10 million has 
been appropriated for the present 616 units. If those were built by 
private enterprise, that would mean $175,000 a year to the county. 
If the additional 800 units are authorized, that would be another 
$225,000 a year in taxes that would escape the roll, and we feel need- 
lessly, because we feel private enterprise will and can build these 
units and thus they would be paying taxes. Of course, the effect. upon 
the community, we don’t know but we can speculate based upon 
things that have happened for instance at Jacksonville, Ark., where 
the complete real estate mortgage market went clear out of control 
because of these various units. 

Now we realize that the Congress has indicated by the very Cape- 
hart Act itself that in certain isolated areas housing of this luxury 
type is not only warranted but should be built. 

I was very pleased to hear Senator Mansfield and Senator Dwor- 
shak who presented exactly the type of case that Capehart was orig- 
inally intended to cover, that of an isolated base where housing could 
not be provided, in small communities like Mountain Home, Idaho, 
for instance. 

Here we are 11 miles from the city of Omaha, a city of 300,000 
people. We have Belleview right next to it and several other com- 
munities right close to it. 

One more point, they have made quite a thing of the fact that the 
Chamber of Conimerce of Omaha has favored this additional project. 
I would simply say only this: In my humble opinion they did not 
consider it on its merits. They have worked so hard and valiantly 
to get SAC there and keep it there and enlarge it for the businessmen 
of the city of Omaha that anything that the Air Force wants they 

automatically endorse. 

{ think had they looked at it closely they might have taken a differ- 
ent view of it. We are asking ony this: Since there are 616 units 
being built, let’s wait and feel the effect on the com: nunity before we 
start giving them more units that we don’t know whether they will 
need, we don't know whether ‘they will be able to ke« °p them filled. 

And we are risking ruining the building and real estate trade i 
the area when we don’t even know what the outcome is going to 2 

We feel that the isolated bases such as these two Senators men- 
tioned, I understand Senator Kerr has one in Oklahoma he would 
like to have inserted which is 60 miles from a town, that is the place 
for these Capehart units, not in the middle of a community of 300,000 
people that also can, and will, and have provided the housing. 

I thank you very much. I appreciate the oppertunity to be here. 

Senator STennis. Just a minute, gentlemen; Mr. Meyers, I espe- 
cially want to thank you for coming here. I don’t know the outcome 
of this case, but we need to hear from that angle of the problem and 
from your segment of the economy. 

Mi. Meyers. Thank your, sir. 

Senator Case. Mr. Chairman, I would like to join in what you have 
said. 1 think this is a helpful statement to give us this point of view. 
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Senator Stennis. Thank you, Mr. Meyers. If you will excuse me, 
I must go to the floor, gentlemen. 

Senator Jackson will take the chair and I believe this will complete 
our hearings today. 

Senator Jackson. Where are these people staying now? 

Mr. Meyers. To answer your question, Senator Jackson, they are 
all being housed at the present time. I would have gone into this but 
I knew that Senator Stennis was in a hurry so that T briefed it. 

Senator Jackson. I understand. Where are they living now? 

Mr. Meyers. They are living in quarters which heretofore have been 
considered adequate and of course you have heard all this before. 

It was said this morning. Now they say it does not meet the ade- 
quacy standard. 

Senator Jackson. Are they quite some distance from the field? 

Mr. Meyers. No, sir. 

Senator Jackson. In general? 

Mr. Meyers. No, in general they are not. 

Senator Jackson. Most of them meet the 1 requirements as to time. 

Mr. Meyers. There are some who do not but most do. Now as you 
will see from our map, you can get clear into almost the heart of 
Omaha now in 20 minutes’ time. 

We actually held it down to 12 minutes just to prove a point, ex- 
aggerating for emphasis. 

Senator Jackson. The committee has received a wire which I want 
to read to you and have your comment on. 

I certainly agree with your general philosophy that where you are 
adjacent to a large city where you can have some flexibility in hous- 
ing, we certainly ought to see if the local community can’t do the job, 
assuming that rentals are within reason. 

Let me read this wire to you which has been received by the chair- 
man of the full committee. This is from a sergeant. I will not leave 
his name in. I don’t think that is necessary. 

Your subcommittee on Capehart housing at Offutt Air Force Nebraska meets 
tomorrow to determine the status of housing here at Offutt. The real estate 
dealers in Belleview, Nebr., are the major opponents to authorizing decent and 
sufficient housing for personnel at Offutt. For instance, when I arrived in Belle- 
view 2 years ago, I was required to pay rent of $100 plus utilities per month for 
a two-bedroom house evaluated at $6,900. Rent of course will amortize the total 
value of the house in less than 7 years. It is understandable why the realtors in 
Belleview would oppose Capehart housing even though the housing requested 
could not begin to be sufficient numbers to house our people. Our opponents are 
too greedy and grasping to even begin to permit us any decent housing at half- 
way decent price. 

This telegram is sent as an individual without knowledge of any 
military officials at SAC Headquarters. 

I will omit his name. 

Mr. Meyers. My comment is simply this: In my humble opinion it 
was undoubtedly inspired. 

Senator Jackson. He says not. 

Mr. Meyers. But of the 200-plus people that I represent, 1 real 
estate firm in Belleview is among them, 1 only. So when he talks 
about the real estate dealers in Belleview he is completely inaccurate. 
I have one member who is from Belleview, that is a real estate man in 
Belleview. The rest of them are from Omaha, from 
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Senator Jackson. I don’t think that is pertinent, but what is per- 
tinent is the reference as to the rental here. 

Mr. Meyers. I don’t know whether that happened or not. I would 
have no way of knowing. But if it did happen, I would be very sur- 
prised, Senator Jackson. 

Senator Jackson. What I am getting at, is this a general situation ? 

Mr. Meyers. No, sir. 

Senator Jackson. Is this one isolated case ? 

Mr. Meyers. No. sir. The Omaha World Herald had five columns 
of houses and apartments both furnished and unfurnished to rent in 
Sunday’s World Herald. 

Senator Jackson. Yes, but that can be misleading you know. 

What I am getting at, T think it is very helpful here if we could get 
some information as to the survey as to what they are actually paying. 
I think this is very important. 

Senator Casr. And what the rentals will be on these ? 

Mr. Meyers. I can tell you this, that the rentals 

Senator Jackson. I am not trying to be critical, you understand. 

Mr. Meyers. Yes, sir, I understand. 

Senator Jackson. Here is a wire which this noncommissioned of- 
ficer, senior master sergeant, sent which states that he had to pay 
$100 a month plus utilities on a two-bedroom house valued at $6,900. 

Now isthisa general situation? Ithink 

Mr. Meyers. No, sir. 

Senator Jackson. I think you could be helpful to the committee if 
you could supply us with some figures. 

Mr. Meyers. I will be glad to. 

Senator Jackson. As to what the average rental is, what kind of 
housing they are getting and so on. 

Mr. Meyers. I will be glad to. 

Senator Jackson. We don’t want to pick out an isolated situation 
if this is isolated. 

Senator Cannon. Will the chairman yield for a question there? 

I believe the wire does not show what ev aluated at $6,900 means 
either. If that is evaluated on the assessor’s rolls, if Nebraska is 
like so many other States that Iam familiar with, the evaluation is 
about. a third of the actual cost. 

Mr. Meyers. Thirty-five perecent. 

Senator Jackson. He goes on to infer—this is of course not under- 
standable. I think he is trying to draw the inference that that is 
exactly what they have in it. 

Senator Cannon. I am certain that it ‘is a fact that you can’t build 
any kind of a two-bedroom house today for $6,900. 

Asa matter of fact, the VA and FHA proved two-bedroom houses, 
the only ones that I know of around the country in projects even 
range from $10,000 to $11,000 at the lowest price for two-bedroom 
houses. 

Senator Jackson. It depends on the quality of construction. 

Senator Cannon. It may beasubstandard house. 

Senator Jackson. That. is why I think it is very important that 
we have some kind of a breakdow n as to what they are getting now, 
what they are paying for it, sir. 

Mr. Meyers. It will be furnished. 
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Senator Jackson. And as Senator Case mentioned, what the new 
hosuing costs. I agree with Senator Cannon, it is hard to tell from 
this statement what they mean by evaluation. 

Mr. Meyers. The new housing, to answer Senator Case’s question, 
a big share of it is covered by FHA so that the rents are controlled. 

Secondly , where they are not 

Senator Case. That does not tell us what the rent is for a compara- 
tive figure. 

Mr. “Mevrrs. No, sir. Where they are not controlled or in any event 
it is our statement that these rental units would be rented at 1 percent 
a month or less of the cost of building it. 

Now that tells you ma general way what this would be. If it were a 
$9,000 living unit the rent would be $90 per month, and that is na- 
tional standard amortization of a building. 

Senator Cannon. You say the FHA rents are controlled. 

Mr. Meyers. They are m certain sections, under I believe it is 207, 
the FHA before they will give their commitment insist on controlling 
the rents, and they do. 

Senator Cannon. Isthat an apartment- type project ? 

Mr. Meyers. That isa multifamily dwelling type, yes, sir. 

Senator Case. Does that mean then that a house costing $13,500 
would mean $135 per month rent ? 

Mr. Meyers. Yes, sir. 

Now in multifamily, however, the overall cost per square foot 
comes down, as I am sure you are aware; so that, if that were a single 
family house at $13,500, the rent would be that. But we simply fee] 
that we should be given an opportunity and the Congress should 
want the opportunity to see what the effect of these 1616 is going to be 
on the community before any further are authorized. 

That is the prime point that we want to make. 

Senator Cannon. Mr. Meyers, you say that there are 400 Capeharts 
that are presently under construction ? 

Mr. Meyrers. Yes, sir. 

Senator Cannon. And not yet occupied ? 

Mr. Meyers. Yes, sir. 

Senator Cannon. When are they due for completion ? 

Mr. Meyers. Colonel Campbell could tell you. It is about next 
spring, and the 216 have not been started yet so it would be 16 to 18 
months. 

Senator Cannon. Have the contracts been advertised for the 216? 

Mr. Meyers. Yes, they have been let. 

That is about a month ago. 

Senator Cannon. Do you have any figures on your vacancy level 
throughout the immediate surrounding area 

Mr. Meyers. No, sir, I do not. 

Senator Cannon. And you don’t have any figures as to the average 
rental paid? 

Mr. Meyers. No, sir. 

Senator Cannon. By the military outside in the county now? 

Mr. Meyers. No, sir, I do not. Those are the figures I will get 
and furnish the committee. 
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Senator Cannon. These figures that you gave on new housing? 
Does that include the city of Omaha or is that exc ‘lusive of the city 
of Omaha? 

Mr. Meyers. That is only in the area covered by the map, which 
is exclusive of the city of Omaha, Sar py County only , including Belle- 
view. 

Senator Cannon. Do you have any official figures on the rate of 
growth of that portion of the area? 

Mr. Meyers. No, sir. 

Senator Cannon. The percentage of growth in the past year or 
two! 

Mr. Meyers. No, sir, I don’t. 

Senator Cannon. In using the Capehart allowance does the occu- 
pant also have to pay for utilities? 

Mr. Meyers. No, sir, that is included, that is my understanding. 
So that actually what they are getting if you at the 4-bedroom house 
with that which is the biggest one they build in Capehart, and if you 
take the average of $16,500 cost, which runs throughout the project, 
and add to it a reasonable price for the land and the offsite utilities, 
which are not included in there, a colonel as I said with a $136 hous- 
ing allowance is getting about an $18,000 to $20,000 house, which pri- 

vate industry would have to charge $180 to $200 a month for to come 
out. 

Senator Case. Mr. Chairman, the clerk has just handed me a table 
showing the housing allowances for various grades of officers and I 
would like to put it in the rec ord, the entire chart here. By way of 
illustration, a master sergeant with three or more dependents, is al- 
lowed $96.90. 

Mr. Meyers. Yes, sir. 

Senator Case. That would mean a $9,600 house would take his al- 
lowance and he would have the utilities to pay on top of that for pri- 
rate housing. 

Mr. Meyers. Yes, sir. In that respect he is no different than a ci- 
vilian who is in the same general category of income that he is, and 
we feel that if Congress desires that these people have a greater 
amount of housing than they can buy with their allowance, we feel 
it should be done by raising the allowance, in which case we would 
offer no objections. 

Senator Case. I would like to have that table put in the record for 
reference. 

(The table referred to follows:) 


Hovusine ALLOWANCE 


The following allowances are paid to military personnel in lieu of Govern- 
ment quarters. These allowances cover rental (or charges) and utility costs. 


OFFICERS 


Colonel__--_-- etketite nae: cate : een eee C : ; $134. 80 
Lieutenant colonel__- ; SUITE Rodi SAI RG. so Rie siLb. GALE RRS _... 136.80 
Major Lh Site nk = Sisk Rate} Oi wee ~ Ebeksa~ seid been ae pho chad cgthihsn pick tpniest ayy Saas hace aah 119.7 


Captain ; z, 
Ist lieutenent_- 1 ca 
2d lieutenant--._/...--..-2-L 22 Lee S34 Shh 


sowie am 5 102. 60 
. svcnaiaie os ania en SSouere 94. 20 
EMER Sn SA See dee SIS. Sh Sh: 85. 50 
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AIRMEN 
YT 1s | 
Number of dependents 
1 2 3 
is pale ak + 4 - | be 
NINERS, Sd 5 ae Pah net ieee id $77. 10 | $77. 10 $96. 90 
EE TE ay A Oe oped’ 77. 10 | 77.10 96. 90 
END sob did is ene ecctb bow sgenetes Se. | 77. 10 | 77.10 96. 90 
Airman, Ist class_-_-_- E etna ib sq casesiale ivan coc ll liaeeibeei ce 77. 10 | 77.10 96, 90 
Airman, 2d class_______- TRE RA A | 51. 30 | 77.10 96. 90 
IR Sates colia dic whudewe<cbpupetdtinwsspias di aiootes 51.30 | 77.10 96. 90 
I ae eens 51.30 | 77.10 96. 90 
Senator Casr. I have nothing further of Mr. Meyers. 
Senator Cannon. Thank you very much, Mr. Meyers. 
(The prepared statement of Mr. Meyers follows:) 
PREFACE 
Offutt Air Force Base is located 11 miles south of Omaha on Highway 75. Im- 


mediately to the east of the base is the 100-year-old city of Bellevue, now a thriy- 
ing community of some 8,000 people, many of whom are Air Force personnel. 
Because of its proximity to the base, Bellevue is frequently referred to as “the 
fastest growing city in Nebraska.” 

Actually Offutt is a comparatively new military installation. Part of the land 
now occupied by the base was old Fort Crook, a military installation built by 
the Government in 1896. Never of particular importance, Fort Crook was an in- 
fantry post in its earliest days. During World War I it was a motor transport 
center, and during World War II it was an induction center and motor supply 
depot. 

The Martin bomber plant which played a major part in the production of 
bombers in World War II was located near the fort, with the result that a large 
runway was constructed able to carry the load of the big bombers of that era. 
After the war the bomber plant was closed down but many of the facilities were 
made available for the fort and later the Air Force base. 

In 1948 the Strategic Air Command, after surveying some 40 locations through- 
out the United States, chose Offutt as its headquarters. Since then it has be 
come the nerve center of America’s great retaliatory airpower. 

Bellevue, Sarpy County and Omaha were and have been grateful for the loca- 
tion of Offutt Air Force Base in this area. The files of the Omaha World-Herald 
and Bellevue press are full of articles by commanders at the base expressing 
their complete satisfaction with the cooperation of the civilians in this area. 
On numerous occasions mention has been made of the fact that the people of 
Omaha and Bellevue have worked together in complete harmony and as a team 
without the usual and customary bickering which in many places follows mili- 
tary establishments. Many of the commanding officers have been extreme in 
their praise of the local civilian population. In return, the chambers of Com- 
merce and other public groups have exerted themselves to support the base. 

In 1951 the local chambers of commerce, builders associations, in fact the 
whole community welcomed the building of the 611 unit Wherry housing pro- 
ject. It is true that for a few years thereafter the real estate people in the area 
felt the effects of the Wherry housing project, but as SAC has constantly grown 
the slack caused by Wherry housing was soon taken up and both Omaha, the 
Sarpy County area and Bellevue have moved rapidly ahead. 

In 1957 the military proposed the erection of 400 Capehart units about 1% 
miles west of Offutt across Highway 75. The suggestion was received with 
considerable enthusiasm by merchants, chambers of commerce and organiza- 
tions in Bellevue and Omaha and the surrounding towns of Papillion and Rals- 
ton. These units are now in the building stage and occupancy is expected by 
late summer. 

Some time later, the Air Force asked for and received an additional 216 
Capehart units. These have just passed the bidding stage, so that up until 
now the only Government housing at Offutt are some of the relatively old 
barracks which have been remodeled from the days of Fort Crook and the 
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Wherry housing units. However, in the immediate future Offutt will have 
616 Capehart units of military housing plus the 580 units of Wherry housing. 

Naturally, there has not been sufficient time for the effect of these units to be 
felt in the community. 

However, before this housing is even occupied, Offutt is now asking for 800 
more Capehart units. In other words, a Capehart military community of some 
five or six thousand people is definitely envisioned and many businessmen and 
citizens are wondering when these requests are going to cease. They wonder 
what the economic effect of this housing will be on the entire local area. 

To look into the matter, an organization of over 200 businessmen, known 
as the Association of Private Industry has been formed. This presentation 
is designed to consider the question and to show that at the present time there 
is no need for additional Capehart construction. 

If given the slightest cooperation by the military, local builders can and will 
be able to provide whatever housing is necessary for Offutt. They believe that 
they can do it better and in the long run cheaper than can the Federal 
Government. 

In support of this contention a survey has been taken among local builders 
and the accompanying map has been prepared to show how much private con- 
struction is planned—where such construction will be, and when such construc- 
tion will be finished. 

It must be understood that this proposal is predicated upon the removal of the 
immediate threat of additional Capehart construction. Builders cannot secure 
the financing and are not willing to undertake the risk in subdividing and 
developing housing projects with more Capehart staring them in the face. 

These men in this association know they can do this job and that they can 
do it as it should be done by competitive private business rather than as Capehart 
housing. They believe firmly that housing built by local private industry is 
the American way. They are opposed to the creation of separate military com- 
munities right next door to metrepolitan areas. Being aware of the need of the 
military and the tremendous importance of the SAC headquarters, the effect 
of this military city on the whole area must indeed be recognized. 

Many isolated bases in this country and abroad undoubtedly need some such 
installation as Capehart housing. But is it necessary at Offutt? We definitely 
believe not. 


AVAILABILITY OF HOUSING 


Although time has been a limiting factor, a survey was conducted to deter- 
mine how many housing units are or could be made available in the Offutt area. 
Up to date some 30 firms actively engaged in building in the Offutt area have 
been surveyed. The results of this survey are of great importance in determin- 
ing the necessity of additional Capehart housing in the Offutt area. 

In the past 5 years the firms surveyed have built 1,719 housing units. It 
should be said here that there has never been any direct cooperation from the 
military to accomplish this result. Some 4 years ago a meeting was held and 
plans were sketched for the possible expansion of the base, but since that time 
builders, finance people, subdividers and the like have had no working arrange- 
ment with the military authorities so that the builders would know what hous- 
ing requirements were needed. 

It would seem that this has been a serious mistake for had there been a 
working arrangement, the local people would have been in a much better posi- 
tion to develop the necessary housing as it was required. As it is, they have 
had to rely on published news articles in the papers, and, worse yet, rumors. 

In spite of this lack of cooperation 1,719 units of private housing have been 
built. The survey also discloses that there are now being planned, and many 
of them are now under construction, 958 housing units in 1959. 

In the survey, the builders were also asked this question: “Has the threat 
of Capehart housing held down your proposed building plans?” Universally 
they said “Yes.” Many of them elaborated in detail. These are some of the 
statements: “There is a lack of investors to purchase loans due to the threat 
of Capehart housing’; “Capehart public housing has made investors shy”; 
“It is very difficult to obtain financing on income property due to the threat 
of so much public Capehart housing”; “Hesitate to go ahead—don’t want to 
build without the assurance of renting the houses”; “If military personnel is 
forced to live in Capehart, houses will not be rented or sold’; “Can’t compete 
with the Government”; “Private capital cannot compete with tax-free public 
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housing ;” “We do not know what the demand will be, if any, after more Capehart 
is built’; “Investors will not commit themselves for the future where more 
Capehart is planned’; “If mere Capehart housing goes through, I will be out 
of business.” These are just some of the many comments and yet they give 
a rather striking picture of the thinking of these men who are practical builders. 

The questionnaire then proceeded to inquire what building would be under. 
taken this year if the threat of additional Capehart housing is eliminated, 
Here are the figures: 1,081 rental units will be constructed within the next ¢ 
to 9 months. 805 units will be built for sale. In other words, a total of 1,88%§ 
units in the Offutt area will be constructed by private industry within the next 
year. 

It is interesting and most important to note that 958 units are now planned 
but that if additional Capehart housing is eliminated, 1,886 units will be built, 
almost twice as many. From these figures can anyone doubt the effect of 
Capehart on local building, or criticize local builders for not having met the 
housing needs of the base? 

Base personnel have asked this question: ““‘Why is it that the local builders 
have been so slow. The answer is that from the initiation of the Wherry hous- 
ing project in 1951 there has never been a clear picture of what the need might 
be, and naturally builders have been slow because of fear; and finance people 
have been hesitant to furnish the necessary financing because of fear. It is 
obvious that had there been cooperation between the base and the local build- 
ers, there would have been no need for Capehart now or at any time in the 
future. The threat of Wherry housing, and later the threat of Capehart hous- 
ing, at the Offutt Airbase has caused whatever temporary shortages that there 
may be in housing at the base. 

On the accompanying map you will see located the airbase, Bellevue, Omaha, 
Papillion and the major roads in the area. The shaded-in areas show where 
the proposed 1,886 dwelling units will be erected in Sarpy County. The rest of 
the proposed construction will be in Bellevue and in Papillion. 

Spokesmen for the airbase have dwelt long and loud on the need for housing 
near the base. They have indicated that housing is needed within a few min- 
utes of the base. This is because there will be only a short period of time 
between the first warning and the time needed for an allout effort in defense. 
May we here point out that the community of Bellevue is within a stone's 
throw of the base. All that separates many of the Bellevue homes from the 
base is a high wire fence. Here is where these proposed houses will be built. 


SURVEY IN BELLEVUE 


Our survey shows that if the threat of additional Capehart is eliminated there 
will be built this year in Bellevue a total of 792 housing units. Of these 508 
will be rental units and 284 will be for sale. From the standpoint of time to 
the base most of these units would be closer than to the Capehart location. 


SURVEY IN SARPY COUNTY 


The survey shows that if the threat of additional Capehart is removed that 
1,094 units outside of Bellevue will be constructed this year. Of these, there 
will be 573 rental units and 521 units for sale. 

The map specifies driving time to the sites of these proposed units. Actual 
driving time was measured within normal speed limits. 

It can thus be stated that all of the proposed 1,886 units will not only be 
within the 20-minute requirement of the Air Force, but will actually be within 
a 12-minute zone. The argument then that Capehart is necessary in order to 
have the men near the base in case of an emergency is clearly fallacious. 

According to figures presented by the military at a public meeting in Belle- 
vue the known increase projected at the base in 1962 is 1,083. Certainly the 
proposed 1,886 units as shown by the survey would more than adequately accom- 
modate this known increase. And if more houses should be necessary, the local 
builders are able and willing to construct them. 


SUMMARY 


A careful perusal of this map with the figures presented as a result of this 
current survey shows that additional Capehart housing is absolutely unnecessary. 
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ADEQUATE HOUSING 


Spokesmen for the Air Force have stated.that at the present time approximately 
half of the people stationed at Offutt are inadequately housed. There is no 
doubt there is a measure of truth in this assertion. As a matter of fact, it can 
be further stated that many of the people in this country are inadequately 
housed. Certainly in the Bellevue, Sarpy County, area with the rapid growth 
that has accompanied the expansion of the base, many instances of inadequate 
housing could be shown. But there again had there been cooperation between 
the base authorities and the civilian population, much of this problem could 
have been eliminated. 

It is our understanding that the Congress has set up certain minimum stand- 
ards for military housing. These standards include the number of bedrooms, 
size of the dwelling, number of baths, rental, and so forth. It is contended that 
Capehart housing will be adequate, but that much of the civilian construction 
will be inadequate. 

It should be noted that much of the housing which is now called inadequate 
was adequate at the time it was built. The reason why it is inadequate new is 
because the standards of the Air Force have been greatly increased. The Wherry 
housing project of 611 units was built in 1951, only 8 years ago. Yet commanders 
at the base say that much of this Wherry unit is now inadequate. If standards 
continue to rise, there can be no doubt but what Capehart too will be inadequate 
in the near future. We realize that the officers in the Air Force are of the 
utmost importance to this country—that they should be paid well for their en- 
deavors—that they should live in good homes, and that they should be satis- 
fied in the Air Force so that they will stay in the Air Force. But we would like 
to point out that there can be grave danger in creating standards for Air Force 
personnel which are so far above the standards of the average American in his 
average community. In most instances at Offutt, the military people living near 
the base have as good homes, if not better, than the civilian population in the 
area, and while rental and sale units may be slightly above the national average, 
those values are no higher for the military people than for the civilian popu- 
lation. 

CAPEHART Howusine Is PuBLic Houstne 


During the course of our survey in the Sarpy County area contacts were made 
with many of the military people. For obvious reasons, it is impossible for us 
to quote them, but many of these fainilies while in the Air Force much prefer 
to live as nearly normal a life as possible. They like to have their own gardens, 
to visit over the back fenee with their next door neighbor, to take part in 
community activities, to belong to the PTA, to raise their children in a normal 
way and to be associated with the civilian population. They like to attend the 
same churches and movies to become a part of the community. 

A great many of these military people have told members of this group that 
they would much prefer not to have to move into Capehart housing. 

The same thing can be said for the civilian population of Sarpy County. 
They would much prefer to have the military integrated into community life 
than to have a separate military community established. 

The committee believes sincerely that a military community of 5,000 people 
would cause many problems which are not now existent. They believe that any 
socialized housing project is detrimental to the best interests of the community 
as a whole. 

Further, the thinking people of the area realize that if Capehart is extended 
and occupied by military personnel that it will tend orly to increase the tax 
burden of the civilian. The land on which Capehart is located is tax free and 
yet the people living in Capehart will be using the same streets, the same parks, 
the same facilities that the civilians pay to maintain. This will eventually be 
a source of friction. 

Speaking of taxes, the committee has estimated the tax loss to Sarpy County. 
Based on $16,500 per unit which does not include the cost of the land, the pre- 
sently authorized 616 units will cost approximately $10 million. Nebraska 
assesses on the basis of approximately 35 percent of full value, thus, we have 
an assessed valuation of $3 millions. The Sarpy County levy is about $50 per 
$1,000 of valuation. Thus, the number of Capehart units now authorized if 
built by private contractors would add $175,000 to the amount collected in real 
property taxes. The 800 units now requested will escape an additional $225,000 
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a year in taxes. The people living in Capehart will be using many of the fagilj- 
ties of the community and will not pay for these same facilities. 

From the facts we have airmen do not pay personal property taxes. It is our 
understanding that an airman will pay only $8 to $12 license fee on the car 
which he owns. The average civilian will not only pay this fee, but a personal 
property tax which might run as high as $150. The community cannot wel} 
afford to lose both the real estate tax and the personal property tax. 


WHAT WILL CAPEHART Do To THE ECONOMY OF THE OFFUTT AREA? 


Obviously, no one has a clear crystal ball and the field of prognostication is in- 
deed a perilous one but certain facts stand out clearly and should be mep- 
tioned. 

It has already been demonstrated that the very threat of Capehart has kept 
down the construction of housing units, particularly rental units, in the Sarpy 
County area. - 

The construction of additional Capehart units to those now building will most 
certainly bring into operation the law of supply and demand. The more units 
that are built on the Capehart site, the less demand there will be for con- 
struction in the entire area around the base. 

Further, as the demand for rental and sale housing units decreases the values 
of all real estate property in the surrounding area will decline. Homeowners, 
both military and civilian, will-feel the effect. We feel that more Capehart 
units could cause a considerable depression in real estate in this area. 

To point out the seriousness of this situation, from figures released by the 
base, there are now 1,200 military personnel living in Bellevue, 1,600 in Omaha, 
250 in Plattsmouth (to the south), and 100 in Council Bluffs. What would 
happen if these families were forced to move into Capehart units? We under- 
stand that, according to present requirements, Capehart must be kept 160 percent 
occupied. 

The present commander states that he will never issue an order forcing 
people to sell their homes or break their leases and move into Capehart. But 
we have been informed that such orders have been issued by other commanders 
in other Capehart areas. Further, there is nothing to guarantee that the fine 
commander at Offutt will remain there permanently. <A tour of duty is usually 
about 3 years and the present commander of the post has already been 
there approximately that length of time. 

But this is not all. Let us suppose that many military families now living 
off base either were ordered to move into Capehart housing or decided to move 
of their own volition. Most of the houses in the area have mortgages on them 
and as many of these houses are nearly new, many of the mortgages are large. 
Certainly most of the houses now occupied by the military are mortgaged. 
Most of these mortgages are guaranteed by one or more of the agencies of the 
Federal Government (such as FHA). Thus, any serious dislocation of housing 
would reflect immediately on the Government and thus inevitably on the poor 
taxpayer. The taxpayer would have to foot the bill. Certainly this is not the 
desire of the Congress. 

According to the figures released by the base there are now 3,700 families at 
Offutt living off the base. A very large part of these families live in homes 
that they have purchased. Almost any change which will lessen the demand for 
housing will mean that hundreds of servicemen will lose their equities in their 
homes. If the Congress honestly desires to protect the serviceman, they cer- 
tainly will do nothing to endanger his equity in his own home. Capehart, we 
certainly believe, is a real danger not only to the civilian, but also to the fine 
airmen stationed at the base. Many of the military people we have talked to 
realize this. Many of them, off the record, oppose Capehart. 

The base commander is most certainly aware of the possible economic effects 
of Capehart but he states that there will never be too many housing units be- 
cause the airbase will continue to grow as it has in the past. He predicts that 
by 1962 there will be an increase of at least 100 families that, he can prove, 
and that other plans which are now classified -will raise this number appreciably. 

We would be inclined to agree entirely with the commander were it not for 
several facts. First, we doubt if the Defense Department moves its people 
from one place to another on the basis of adequate housing. We believe rather, 
it is for the tactical security of the country. Thus Offutt may or may not grow 
depending on the defense needs of the military. Secondly, the plans of the mili- 
ary have an astonishing way of changing rapidly. We presume that all of the 
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Wherry projects were requested by the military and at the time the requests 
were made, such housing was declared to be absolutely necessary. However, a 
review of the condition of Wherry housing just a few short years after it was 
puilt shows that much of it was absolutely unnecessary. Many of the projects 
were in default, some foreclosed, and a considerable number only 50 to 75 percent 
occupied. Can we assume that the military authorities are any better at esti- 
mating the needs today than they were in the days of Wherry? The Offutt com- 
mander is undoubtedly completely sincere in his expectation of growth at Offutt, 
but does he know? And for that matter, in this rapidly changing world does 
anyone else know what the housing needs are going to be in 3, 4, or 5 years? 
One thing is certain, private builders can meet the needs faster and with less 
redtape. Capehart has been part of the law of the land for several years but 
the units authorized are not yet built at Offutt. 

We object further to Capehart because only a few of the largest builders in 
the country are qualified to bid on such mammoth projects. Local builders, local 
suppliers, and even local labor has little opportunity to participate in the con- 
struction, yet it is local small business that is the backbone of the American way 
of life. One committee of the Congress strives to help small business. Another 
takes business away from the little fellow by the very creation of such mammoth 
projects as Capehart housing. 


SUMMARY 


We. believe that we have shown that the- building of additional Capehart units 
at Offutt at the present time might cause a serious economic dislocation affect- 
ing the entire population, both military and civilian. Predictions of growth, to 
offset such new housing, are certainly precarious at best. Thus we believe that 
at this time authorization of additional Capehart units at this base is dangerous. 


Cost OF PRIVATE Housine Versus Cost oF CAPEHART 


We believe that we have established from the results of the survey that Cape- 
hart housing is not necessary at Offutt, that such housing as needed, can best 
be built by private contractors. However, the question naturally arises as to 
whether private contractors can compete with Capehart housing. Can they pro- 
duce adequate homes for airmen at a cost equal to or below the cost of Capehart. 

We understand the proposed Capehart unit at Offutt will cost $16,500. Many 
of these will be three- and four-bedroom homes with one or two baths. At first 
thought, any competent builder would admit that to build such units at that 
cost would be impossible. But is the cost of a Capehart unit $16,500? 

The Government buys and furnishes the land. The Government also brings 
the utilities to the site. These costs are paid by the taxpayers. The Govern- 
ment will pay for the cost of the land survey, the subdividing, they will pay for 
getting the financing and for the administration of the units. The project will 
be tax free. 

In other words, many of the costs of a Capehart unit are hidden. In Capehart 
housing what we are really talking about is a house that if properly priced would 
be in the neighborhood of over $20,000 rather than $16,500. These hidden costs 
will be paid for by the taxpayer. Surely they make Capehart look inexpensive, 
but is it? 

If all of these hidden costs were properly assessed against a Capehart unit, 
we believe that private contractors could build very similar units even at a lower 
cost than under Capehart. 

Recent stories in the press and the history of Government spending have never 
shown that the Government can do things cheaper than private business. 

We firmly believe that if these subsidies to Capehart are eliminated, or, to 
put it another way, if the private builder was subsidized to the same extent, he 
too could build even better homes for the military than under the Capehart plan. 

It must be readily admitted that Capehart housing is luxury housing. We do 
not altogether quarrel with the Congress for the decision that the men in the 
Air Force deserve luxury housing. But the argument is frequently heard that 
the only way such housing can be secured for the*rental allowance that has been 
fixed is through building Capehart housing. We wish to state that we would 
not necessarily quarrel with the idea that living allowances should be increased, 
but we think it quite unwise to hide costs to such an extent that an airman can 
get a much better house for the same money than a civilian. Salaries of airmen 
compare quite favorably with the income of many American citizens. Military 
men may deserve luxury living, but if they do let’s be honest and admit it. 


t 
t 
t 
| 
f 
} 
' 
| 
' 
' 
t 








776 MILITARY CONSTRUCTION AUTHORIZATION 


CAPEHART HOUSING AT OTHER BASES 


Only time has prevented us from making a careful study of the effect of 
Capehart housing on the surrounding communities at other military installa- 
tions. However, we have been in touch with a number of such bases through- 
out the country and we find a distinct similarity in the pattern of Capehart 
housing. 

Most civilian populations near bases are acutely aware of the importance of 
the military to our national safety. This is particularly true of the Air Force, 
In many places the civilian population has outdone itself to create good public 
relations with the base. They recognize the economic value to the community 
of a military installation. They know that Air Force people have money and 
will trade with local merchauts. 

The Air Force itself has done a splendid job in improving community rela- 
tions. Speakers are gladly furnished for chambers of commerce, service Clubs, 
and the like. Probably hundreds of thousands of tax dollars are spent each 
year by the Air Force to improve public relations. Thus it is only natural that 
when a request for additional housing is made at a local base, much public sup- 
port can be easily generated. 

Great to-do has been made of the fact that the additional 800 units requested 
at Offutt have been endorsed by the Omaha Chamber of Commerce, the mayor 
and City Council of Omaha and other civic organizations. We were thus not 
surprised to learn that other bases had the support of such organizations in 
the early days of Capehart. 

However, we find that at bases where Capehart has existed for a year or so, 
that the same organizations are now actively opposed to additional Capehart 
housing. There must be some reason for this change of heart. We cannot help 
but believe that they have discovered that Capehart housing has had a bad 
effect on the whole community. 

We are informed for instance that at Fairfield, Calif., almost all civic groups 
are now joined together to fight additional Capehart housing. 

Raymond E. Block, .president of the Little Rock, Ark., Real Estate Board 
wrote us as follows, “The writer from personal experience would advise you 
to use every means within your power to prevent the flooding of your market 
mith a similar (Capehart) project.”” They seem to be bitterly opposed to Cape- 
hart at Little Rock. 

We have been informed that at many installations around the country, organi- 
zations such as ours have been formed to fight Capehart. The members of your 
committee undoubtedly have from personal experience, more knowledge of the 
extent of such opposition than have we. But it stands to reason that if there 
is opposition to Capehart at bases where it has been in operation for some time 
that there must be something radically wrong with this type of military housing. 

Thus, from the expressions of opposition to Capehart that we have had from 
other places, the Association of Private Industry earnestly requests further 
study into this matter before granting the request of the Defense Department. 


OFFUTT AIRBASE IS ONLY A FEW MINUTES FROM OMAHA 


We have pointed out our opposition to Capehart housing at Offutt Air Force 
Base. It must be admitted that the situation here is entirely different than at 
some isolated bases. Offutt’s proximity to Omaha, a metropolitan center of 
more than 300,000 people must not be overlooked. 

We have talked about the group of builders located and doing business in the 
Sarpy County area. Actually they are only a part of the home building indus- 
try in this community. Many Omaha builders avoid the Offutt area because of 
the great risk involved. However if it were made clear that there is a need 
and that there would be no competition from the Government, undoubtedly other 
builders would rapidly move into the area. The uncertainty, the fear of having 
to compete with the Government has kept many able and successful builders 
away. 

Omaha is not destitute of housing. Much of the southern part of the city 
is well within the prescribed 20 minutes from the base. While we believe 
that there will be a sufficiency of private housing within 10 to 12 minutes of 
the main gate at the base it should not be forgotten that Omaha itself can pro- 
vide housing to meet almost any need. We believe the argument of the military 
people to be entirely falacious. This community can and will provide housing 
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for the military without resorting to the establishment of military owned and 
managed cantonments. 


SUMMARY AND CONCLUSION 


1. We have shown that the building of the Wherry housing project and the 


wonstant threat of, Capehart .housing has caused the:builders of hemes in the 


Offutt area to be cautious., Financing of. additional units and particularly 


‘rental units has been especially difficult. 


2. We have shown that if the threat of construction of the Capehart housing 
is removed that local builders will more than double the number of homes 
that are now being built. 

3. Our survey shows that 958 housing units are planned for 1959 almost enough 
to take care of the anticipated increase in personnel at the base until 1962. And 
that if more Capehart units are not authorized this number will increase to 1,886 
in 1959-60. 

4, Our survey shows that the projected housing is in many areas closer to 
the base than the Capehart project. ‘The development farthest away is only 11 
minutes and 10 seconds from the main gate of the base. 

5. Our survey demonstrates that builders are planning and will build rental 
units but only if the threat of Capehart is removed. 

6. We have shown that local builders can compete with Capehart housing in 
cost if the hidden costs in Capehart are eliminated or if private builders are 
financed to the same extent as Capehart. 

7. We have shown that many military men would rather be integrated with 
the community than be forced to live-in row houses run by the military. We 
believe that there is grave danger of military towns built on the Prussian mili- 
tary pattern. 

8. We have shown that Capehart housing brings about a great loss in tax 
dollars to the community which the community cannot afford. Civilians are 
forced to pay for services which the military enjoy without cost and yet the 
pay of the military is enough so that they can afford to pay taxes as well as 
the civilian. 

9. We have shown that additional Capehart construetion might cause an 
excess of housing in the area. That this would cause many military people to 
lose the equity in their homes. That because mortgages in the area are guar- 
anteed by FHA-and other lending agencies, that a depression in real estate 
would hurt the Gevernment and through it the taxpayer. 

10. We have shown that Capehart construction hurts local builders, suppliers 
of building material, labor, in fact the whole economy of the area. 

11. We have discovered that at many areas where Capehart housing has been 
in effect for a year or so serious dislocations in the community have resulted. 
We believe that the 800 Capehart units now requested will cause similar prob- 
lems at Offutt. 

12. We find that local chambers of commerce at other bases who once approved 
Capehart projects have changed their attitude completely after they have experi- 
enced the installation of such socialistic housing communities. 

13. We have shown that military authorities glibly predict the need for housing 
but that after many Wherry housing projects were built they were found to be 
unnecessary. 

14. We have found that many of the substandard accommodations are sub- 
standard only because the standards have been raised since the units were built. 
We now discover that the Wherry units that once were demanded by the Air 
Force are now substandard. Many of the people that the Air Force says are 
inadequately housed would not be eligible for Capehart housing. 

15. Although the officials at the airbase can claim isolated instances where 
housing is inadequate, there are no men living in tents and few in trailers. 
Many of the folks in the trailers live in them because of choice. Certainly many 
civilians in this country are inadequately housed. This problem is not only 
one found by the military. 

16. We have discussed the fact that cooperation between the base and local 
builders, contractors, and suppliers has been almost nonexistent. Had there 
been such cooperation, temporary housing shortages in the past might easily 
have been eliminated. 

17, We have ;pointed out that. there has been no opposition to the first 616 


.Capehart units but that many people in the community feel that before additional 


units are authorized there should be some lapse of time to see what effect if any 
this new housing will have on the community. 








778 MILITARY CONSTRUCTION AUTHORIZATION 


18. We have shown that local builders have done a good job in the area for in 
the past 5 years they have constructed 1,719 housing units. We believe they wil] 
continue to supply adequate housing in the future. 


To THE COMMITTEE OF THE U.S. SENATE AND TO CONGRESS 


We earnestly request that the application of the Defense Department for 800 
additional units of Capehart housing for Offutt Air Force Base at Omaha, Nebr., 


be denied and that the 300 units now a part of the bill passed by the House of 
Representatives be striken from that measure. 
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Senator CANNON. We will now call on Mr. Fraser. 
TESTIMONY OF W. C. FRASER, ATTORNEY, OMAHA, NEBR. 


Mr. Fraser. Gentlemen, my name is W. C. Fraser of Omaha. I am 
a lawyer by profession, but I am not appearing here as a lawyer 


vill 


br. 


7 
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representing any particular organization. I am a member of the SAC 
citizens committee, which is formed in Omaha and vicinity, friends 
of SAC who have recently raised $100,000 of private money and con- 
tributed it to the building of a motel at SAC for the purpose of help- 
ing accommodate people who are visitors there on official inspection 
and other trips at SAC which takes place every day in the year. 

I am also speaking for the Omaha Chamber of Commerce that I was 
president of in 1939 and 1940. I feel close to this situation because at 
that time, when I was president of the chamber of commerce, the 
Glenn L. Martin airplane plant was built at what was then known 
as Fort Crook, which is now the Strategic Air Command. I made 
many trips to Washington in an effort to help bring the Glenn L. 
Martin airplane assembly plant to this site. That made this town of 
Belleview. This town of Belleview was just a little village until the 
war activities of the Glenn L. Martin plant. 

And when the war was over, in 1948 the Strategic Air Command 
was located right close to Belleview, and that in turn has built this 
town and made it what it is. 

In answering the Senator’s question of a few minutes ago, there has 
been a terrific growth in Belleview, and there will continue to be, 
solely by reason of military and military installations. 

In every community every time the personnel of that community 
is increased through the Martin assembly plant or through SAC or 
any other source, it benefits the community and all the merchants 
there. 

I am also appearing by reason of the fact that I know the attitude 
of the mayor of Omaha. He is for this Capehart housing project, not 
300 but 800. And the Belleview SAC advisory committee—there is 
a similar organization in Belleview to the one that is formulated in 
Omaha, composed of businessmen in Belleview—they are on record 
in favor of this 800 project Capehart housing. And the Federal Hous- 
ing Administration has gone into this whole project and has approved 
its feasibility, the financing of it and every other thing as required by 
law. 

The Omaha Building and Construction Trades Council has gone 
on record in favor of this Capehart project. A. V. Sorenson, presi- 
dent of the Omaha City Council; the Omaha chapter of the Reserve 
Officers Association; Mr. Grant Roberts, the mayor of Platsmouth, 
which is a town close by there that houses a good many of these people ; 
the Omaha Real Estate Board—you heard, gentlemen, the statement a 
minute ago that there was one Belleview real estate man a member 
of this organization of people objecting to this project. 

The rest of them are builders coming in there with the hopes of 
making money of it and then a great maney citizens are in favor of 
this project who have made an investigation of it and are familiar 
with this base and what it has done for Omaha. 

But in my opinion, the fundamental inquiry is what is SAC and 
what is its function? It is the one deterrent influence in the world 
today that is preventing a third world war. That is recognized in 
Congress every day and by the military every day. 

The Strategic Air Command, headquarters in Omaha, Nebr., if 
an attack commenced tomorrow from Russia, where would the whole 
resistance effort to that attack be directed from ? 
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From this base in Omaha, Nebr. 

Senator Jackson. Not necessarily, 

Mr.: Fraser. Well, that part of it, I mean the bomber bases and 
the deterrence, all that. It will be directed from Omaha, Nebr., from 
the Strategic Air Command, and, it in turn has bases throughout the 
world. 

Senator Case. I don’t know that it is necessary to make the state. 
ment,or to require an objection to qualify or measure the position of 
SAC. I think every member of this committee recognizes that SAC 
is certainly perhaps the outstanding single headquarters as far as the 
deterrence is concerned. 

I think the committee will accept that. 

Mr. Fraser. Our retaliatory capacity and the prevention of a third 
world war—and I am quoting some of that from a speech that I heard 
last night in Washington by General Gruenther. 

Anyhow, where are these planes and where are these personnel that 
command them and where should they be? 

Well, there is a criterion as to how close they should be to the 
machines. The bombers are no good, the interceptors are no good, 
unless the personnel is there to man them. Twenty minutes has been 
set asacriterion. Now the question is asked, Where does the personnel 
liveat SAC? 

And I have the answer here, 

There are only 644 families on this base. There are 1,193 in Belle- 
view, and the immediate area, with an estimated ability to get to the 
headquarters there within 20 minutes. There are 1,537 families in 
Omaha. 

Senator Cannon. How many wasthat? 

Mr. Fraser. 1,537 families in Qmaha. The timing for them to reach 
that base would vary from 15 to 35 minutes. There are 99 families 
in Council Bluffs, lowa. That timing would be from 30 to 45 minutes. 
Ralston, 53 families, 30 to 35 minutes, Papillion, 45 families, 20 to 30 
minutes, Plattsmouth, 229 families, it would take from 20 to 30 
minutes, 15 families LaPlatte, 13 in other scattered places, and 269 
living in barracks. 

There are 247 families living in trailers, and most all of them would 
prefer housing if adequate accommodations were available at a rea- 
sonable rent. 

Most of the 250 persons living in the barracks have not brought 
their families because they cannot find adequate housing. Now the 
statement made in the record here that those personnel objecting to 
this housing propose in the next year or so to build so many housing 
units about half of which they say will be for rental is not supported 
by the history of the situation. 

SAC and the officers down there have met many times with realtors 
and some of the same personnel commencing in 1955, urging them to 
build and make available rental quarters for these people. 

Nothing has happened to amount to anything in that respect. They 
have not been built There are over a thousand families at SAC who 
have bought homes. Many of them, most of them are not there more 
than 3 years, and many of them less than that, and they have the 


problem when they are transferred to some other place of disposing 
of that home. 
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I personally know of several of them who have come to my office 
who have sold those homes at a loss when they are transferred some- 
where else. 

Many of them do not have funds to buy a home. They are helped 
financially by their family or other people or maybe they have saved 
some money. That could be the case there. But a great many of 
them cannot buy homes, and they are living in substandard quarters. 

Now you people asked some questions here as to allowances. I am 


going to leave for the record here an exhibit that gives the housing 
g 


allowance for all the people who would be eligible for the ¢ Capehart 
housing r anging from colonels down to basic airmen. 

The ‘highest is $136.80 a month and the lowest is $51.30 a month, 
if he had two dependents it would be $77.10, if he had three depend- 
ents it would be $96.90. 

Suitable housing is not available at those prices on a rental basis, 
and in this pamphlet which I will ask to be made a part of the record 
an illustration of quite a few homes that are occupied by men in these 

various classes showing their rental allowance and how much they are 
obliged to pay. 

And those payments range from $20 to $50 a month over and above 
their allowance, to get suitable quarters at all. And then some of them 
that come somewhere near their allow ance, you will see the old struc- 
tures that these men are obliged to live in. 

Now here is a class of men dedicated to the United States of 
America. I have heard General LeMay talk on many occasions. 
What is one of the outstanding problems of keeping men in the 
service / 

It costs $50 to $150,000 to train these airmen. And when they get 
through and their families don’t have adequate quarters, the wife is 
complaining, the man goes to work in the morning. 

“Why can’t we get a better place to live? Why can’t we do that?” 

The children don’t have suitable quarters.. What is the result? 
Dozens, hundreds of those men are looking for places and they leave 
the service and they take employment in private industry. 

The outstanding thing here, the question, is SAC built and main- 
tained as the foremost protective unit in this country for the benefit 
of real estate men to develop and sell houses to airmen who can’t af- 
ford to buy them? Or is it the responsibility of the Government to 
make available suitable housing for these people / 

That is the problem. I would say if I had to ask the first place in 
the United States where adequate housing should be supplied to men 
in the armed services, the first place I would say is the Strategie Air 
Command, the outstanding place, the place where we must keep 
trained personnel. 

One of these bombers down there costs $6 million. The new ones 
coming out will cost $8 million a bomber. 

The bombers are of absolutely no use without qualified trained per- 
sonnel, and they are of no use unless they can get to them in the short- 
est, possible time. 

Senator Cannon. Mr, Fraser, is it your contention that you don’t 
have adequate trained personnel at Omaha now because of housing / 
Lack of housing ? 

Mt. Fraser. We do, but we are \osing them ail the time. We are 
losing them all the time. 
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Senator Cannon. Do you have some figures on the loss ratio there? 

Mr. Fraser. No, but I think they would be available, and could be 
supplied. 

I have heard General LeMay give them now in speeches. 

Senator Case. The point is, it is a constant problem. And it is 
bothersome problem. 

Mr. Fraser. That’s right. It is. Now we are building there. We 
are not going to deteriorate or diminish it, the number at present who 
are living off this base in rental houses. 

The increased personnel that has come along in that base in the 
last year and the projected increased personnel by 1962 will not empty 
any of these houses. ‘ 

Now I will admit this: That if all of these men are going to be 
required to rent what few houses would be rentals, and buy others, 
then these objectors could do more business than they probably will do. 

But that isn’t the basic question here. The basic question is the 
welfare of this country. Of all the men in the world they are entitled 
to good personnel, and their families do influence them as to whether 
they stay in the service or not. 

Senator Cannon. Mr. Fraser, is it your contention that these ad- 
ditional 616 units of Capehart that are in process and are not occupied 
will not-effect this picture at all ? 

Mr. Fraser. It will help it, and 800 more will help it a lot more, 
And when we get the 800 more, which we ought to have, we will still be 
some 2,000 short of what the law does authorize. We won't be any- 
where near that. 

Senator Case. What will it do so far as 55 percent of it, of the re- 
quirement of that is concerned ? 

Mr. Fraser. What is that, Senator ? 

Senator Cannon. What will it do, if you know, as to the 55 per- 
cent guide rule? This committee in previous years has used 55 per- 
cent of the Air Force estimate of requirement as sort of a guideline. 

Mr. Fraser. 55 percent of our employments, if we get the 400 that 
are under construction now and the 216 that have been contracted and 
800 more, we would still be about 2,000 short of the total authorized 
55 percent. 

Senator Cannon. That is not correct. 

Mr. Fraser. Maybe I turned to the wrong figure. I have that fig- 
ure here. 

Senator Cannon. I have the figures here from the Office of the As- 
sistant Secretary of Defense wherein he advises that the percentage 
would be 65 percent. 

Mr. Fraser. I have my figures. 

Senator Cannon. If those figures were granted. 

Mr. Fraser. The total would be 55 percent or 2,029, and the total 
including the 800 would be 1,416. 

Senator Casr. These figures are under a classification that we will 
touch in executive session. 

Senator Cannon. We have here, and I think it should be inserted 
in the record, some figures that are not classified that should be placed 
in the record, and it is from the Office of the Assistant Secretary of 
Defense. 

I will ask that it be placed in the record. This shows that if the 
800 units requested were approved, that the onbase housing would be 
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increased to 65 percent, which is greater than the recommended 55 

reent set up by the committee for the metropolitan urban areas, and 
that the Office of the Assistant Secretary of Defense does not recom- 
mend the 800 units, and only recommends 300 units, which would in- 
crease total onbase housing to 49 percent of requirements. 

Mr. Fraser. I want to state for the record that those figures in my 
opinion are not correct. Fifty-five percent as authorized would come 
to 2,029 housing units, and the ones that we have under construction 
and let by contract, plus 800 more, would come to 1,416. So we would 
still be over 600 short of the 55 percent. 

(The letter referred to follows :) 


OFFICE OF THE ASSISTANT SECRETARY OF DEFENSE, 
April 10, 1959. 
Mr. GORDON NEASE, 
Member, Professional Staff, 
Committee on Armed Services, U.S. Senate 

DEAR Mr. NEASE: This is in response to your informal request for information 
on the Air Force proposal for Capehart housing at Offutt Air Force Base, 
Omaha, Nebr. 

Originally, the Air Force requested 800 Capehart units at this installation in 
the fiscal year 1960 program. Gross requirements were estimated by using 
marital factors of 97 percent for officers and 49 percent for airmen, instead of 
80 percent and 32 percent factors which had been recommended and supported 
by the Air Force. The requirements using accepted marital factors were thére- 
fore estimated as 3,139 units in place of 3,717 units as originally reported by 
the Air Force. The 800 units requested would have increased onbase housing 
to 65 percent. Under our programing criteria, onbase housing is limited to 55 
percent in metropolitan and urban areas, which is consistent with the views of 
the Senate Committee on Armed Services. Further, community support was in- 
dicated at 25 percent, which appears too low for the Omaha area. 

This office, recognizing the urgent need to provide housing for SAC headquar- 
ters, approved 300 units, which would increase total onbase housing to 49 per- 
cent of requirements. Since 400 units are now under construction and 216 units 
authorized by Public Law 85-685 have not yet been started, the action of this 
Office was.an exception to our general policy, which is that housing currently 
under construction and authorized should be completed before additional hous- 
ing is approved. It does not appear that more than 300 units should be ap- 
proved until we can evaluate the impact on the local housing economy of these 
units and those already authorized. 

THOMAS H. HEFFERAN, 
Director, Real Property Management. 


Senator Case. Of course, that letter should go in the record and the 
classified material we will have to discuss otherwise, and rely upon 
the Air Force for firm figures. 

Mr. Fraser. I do have a table here which I will also make a part 
of the record that shows the number of families, Government quarters 
available, the amount authorized under public law, and the number 
percentagewise that will result if we get the additional 800. 

Senator Case. Who prepared that table ? 

Mr. Fraser. I asked SAC to get up these figures for me of actual 
people in the various housing units. 

Senator Case. This document that you have in your hand is quite 
voluminous. 

Mr. Fraser. Yes. 

Senator Case. You are leaving that for the reference of the com- 
mittee ? 

Mr. Fraser. Yes. 

Senator Case. But not with the expectation that it will all appear 
in the record ? 
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Mr. Fraser. Well, however the committee wants to handle it, I 
don’t know whether you want this voluminous document in your 
record ? 

Senator Casr. I should like to suggest, Mr. Chairman, that that be 
left to the clerk of the committee. Salient points might be put in but 
it is a pretty large document to go into the record. 

Senator Cannon. If that is not objected to, that will be referred 
to the clerk of the committee for appropriate extracts for the record. 

Mr. Fraser. Mr. Meyers made the comment that there had been 
the terrible devastation in the Jacksonville area by reason of Cape- 
hart housing. 

His committee has circulated a letter from the president of the 
Little Rock Real Estate Board complaining of Capehart housing. 

I want to put in the record an article from the North Little Rock 
Times Herald subsequent to the letter of the president of the real 
estate board. 

I also want to state for the record that doesn’t indicate any official 
action of the real estate board. 

Senator Case. Mr. Chairman, I don’t think that the Little Rock 
article . 

Senator Cannon. The Little Rock matter is not before the com- 
mitte here now, Mr. Fraser, and those matters would not properly 
be inserted in the record. 

The committee is concerned principally with the situation at Omaha 
and at SAC Air Force Base, whether or not there is adequate hous- 
ing, and if not how much additional housing is needed to meet the 
defense requirements. 

Mr. Fraser. I was only answering that in rebuttal. 

Qne of Mr, Meyers’ criticism was that the Capehart housing had 
ruined the whole real estate situation in Little Rock and would do 
the same to Belleview. 

Senator Cannon. This committee, as I say, is not concerned with 
the Little Rock situation or other situations at the moment other 
than this particular matter. 

Mr. Fraser. I have several comments. » One of the members of the 
committee produced letters from a sergeant relative to rents. The 
Omaha World Herald last Sunday carried an article giving the views 
and the pictures of a great many members in Belleview, and their 
ideas on that, on the effect of Capehart housing and what good it 
would be for them. 

I have some articles here from the Air Force Times. I don’t know 
whether you gentlemen are interested in the editorials of the Air 
Force Times relative to housing or not. 

Senator Case. Again Mr. Chairman, I suggest that they be left to 
the committee for its reference and use. The clerk, I am sure, will be 
fair and objective in seeing that those that are pertinent and helpful 
to the committee will be brought to the attention of the individual 
members of the committee. 

Senator Cannon. If there is no objection that will be done. 

Mr. Fraser. The.principal point I want to make is that every one 
of these projects must stand on its own merit, whether it be the ones 
that I read in the paper this morning about Schilling or whether it be 
Capehart, at-Offutt Air Force Base or whether it be the ones that Sena- 
tors mentioned this morning. It must be an analysis of the situation, 
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the service rendered in this situation and the surrounding circum- 
stances. ‘ 

The importance of it, I don’t think that Capehart housing was in- 
tended to take care of my definite percentage at any particular point. 

It has to vary on the conditions that exist at those various points. 
And so in conclusion I want to leave for the perusal of the committee 
the information and a request representing all these different organi- 
zations that I do. And the chamber of commerce has made a study 
of this. This SAC advisory committee, which is made up of those 
members, has been working with SAC ever since it has been there 
since 1948, so they know the situation. They know what is going on. 
They are of the firm opinion that this will not hurt the economy of 
Belleview and the surrounding area. 

It will be just like it was in Little Rock. It will be taken up in no 
time at all. We have a thousand more people expected there by 1962. 
That is the projection. We recently got three missile bases under 
SAC in this immediate neighborhood. 

Senator Casr. Not bases. 

Mr. Fraser. Well, sites, and that personnel is going to have to be 
accommodated in housing. They need a lot of this Government hous- 
ing. 
But it is absolutely essential, and I don’t claim to be an expert, but 
these military men ought to know what percentage of that personnel 
must be available to be at SAC within 20 minutes, and that is why 
they want to get them on that base. 

I thank you for your consideration and I will leave this material 
with you. If there are any questions I would be glad to try and 
answer them. 

Senator Case. I have no questions. I think that the committee has 
had a useful statement from both of the persons who have appeared 
on this SAC situation and it will be helpful to the committee. 

You must understand I am sure, Mr. Fraser, that this is not a new 
problem before this committee, either before the committee for the 
general situation nor is it new as to problems that each of us is fa- 
miliar with in SAC bases or SAC based communities in our own 
States. 

Mr. Fraser. Yes, I know you know far more about it than I do, 
but I have been interested over the years because 1 belong to the Air 
Force Association, I belong to the Navy League of the United States, 
I belong to the Army Association. All of them either through sons 
in the service, sons-in-law, or grandsons, and so forth, and so I try to 
keep in touch with the situation and I have taken a particular inter- 
est in SAC ever since it was established there by reason of my fa- 
miliarity with the origin of the Glenn L. Martin airplane assembly 
plant, and from that time to this. 

Senator Case. And I think the country is indebted to men like you 
who have taken an interest in seeing that proper facilities were avail- 
able and who develop proper community support for the Strategic 
Air Command. 

Senator Cannon. I join with the Senator, Mr. Fraser, in commend- 
ing you for coming before this committee and presenting your views 
so that the committee may be better informed on these matters on 
which they have to render decision. 
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_ Getting back to your list of housing, you indicated where the hous- 
ing was located. It seemed to me that most of the housing you indj- 
cated now occupied by the families meet the required test by SAC 
for closeness to the base. 

Where do you contend that these additional people would be 
drawn from that would occupy the additional housing? 

Mr. Fraser. The time limit, are you talking about the time limit? 

Senator Cannon. Yes, I am talking about the time limit. 

Mr. Fraser. Omaha had the most by far of any. 

Senator Cannon. At Omaha you had 1,537 and you have said the 
time there would be from 15 to 35 minutes, 

Mr. Fraser. Yes, sir, 15 to 35, depending on traffic conditions, de- 
pending on which side of Omaha they lived, depending on whether— 
when I started home the night before last I was over a half an hour 
going 4 blocks, and these men might. very well be in that situation if 
they lived at a far point in Omaha. 

But the keymen, if there comes an alarm, the keymen, there must 
be a certain number of keymen kept on the base, now others can be 
maybe 20 minutes away. 

Senator Cannon. My question was where do you feel the people 
would come from on this dispersion that you have here that would 
occupy these additional 800 units in addition to the 600 that are now 
in process / 

Mr. Fraser. We would gradually, through the commanding officer 
down there, try to bring right on the project itself the Capehart 
housing, the more men who should be there in the event of an alert. 

That won't be done overnight, but that will be done gradually. So 
that the absolute keymen, and there must be keymen and there are 
keymen, will be on the base itself within 5 minutes. 

Thirty-two minutes for that right now is supposed to be the official 
time of an intercontinental missile from Moscow to Offutt Air Force 
Base. I don’t know what it will be next week and nobody else does 
as to next month. And this 20 minutes is never going to get longer. 
This 20 minutes under modern developments is bound to get shorter 
and shorter, and the best place to have the key men is right on Offutt 
at this Capehart Housing. That is where we want to get the key 
personnel. 

Senator Cannon. Isn’t it the policy though to keep the key person- 
nel on duty at all times so that there are key personnel actually man- 
ning the station ? 

Mr. Fraser. Yes, but they can’t be on duty 24 hours a day. 

Senator Cannon. I understand that. 

Mr. Fraser. They do shift them around and they do keep certain 
personnel there and they want to enlarge it to have more key person- 
nel there. 

Senator Cannon. You made one statement that interested me a 
little. You said that there were over a thousand families who had 
bought their homes, and many of those people, on being transferred, 
had been forced to sell at a loss. Has the market been deteriorating 
there, the housing market ? 

Mr, Fraser. No, I don’t think it has, but you know how it is when 
somebody has to sell. He comes along and maybe he bought a house 
on a $15,000 base. He is being transferred somewhere else. He 
can’t go in like you go into a store and buy a hat or a pair of shoes. 
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He puts that on the market. He has a commission to pay. Some- 
body comes along and offers him $2,000 or $3,000 less than he paid for 
it. He wants to get settled and out of the way. He has other busi- 
ness. Two or three of them have been in my own office to my own 
knowledge who have taken losses of that kind when they were trans- 
ferred and sold homes. » 

Senator Case. If you will permit a question there, has your com- 
mittee ever considered an idea which is not a new idea but I don’t 
know where it can be put in practice. 

The idea of creating a pool or a holding company to which air- 
men in the circumstance you just mentioned could turn where the 
holding company or pool would buy this house and then seek in turn 
to sell it to some other person who might come into the Military 
Establishment ? 

Mr. Fraser. I don’t know of any such effort. It might have been 
discussed, sir. 

Senator Casr. I don’t know whether it has at your place or not, but 
since your association is rather active I was wondering if it might not. 

I have heard that idea proposed several times because there is a 
real problem for the man who gets a change of assignment and who 
has to dispose of his holdings in a limited time. 

But in most cases he is going to be replaced by somebody else. And 
while there can be no guarantee that the property could be resold, 
yet if it is turned over to an intelligent and informed association, who 
would know something about the market—I would like personally 
to see that idea tried somewhere. 

Mr. Fraser. I had one last week come to my office who has been 
transferred, and another man coming in took this property. He 
told me he came out even except the commission. He got some real 
estate firm that he paid a 5 percent commission to. 

Senator Casr. You spoke of an association that raised $100,000 to 
finance this motel. 

Mr. Fraser. We donated that much money. We will never get any 
of it back. It was a contribution. 

Senator Case. But conceivably a corporation might be formed with 
the same spirit that this association you mentioned has which would 
serve as sort of a holding company. 

Mr. Fraser. Yes, it would be a good thought. 

Senator Case. And over a period of time I don’t believe that the 
losses would be very much. In fact conceivably it could operate on a 
practically nonprofit, nonloss basis. 

Mr. Fraser. That would be another project. There are so many 
of them, but that does have a good basis behind it. 

Senator Cannon. Who was the beneficiary of this $100,000, sir? 

You say you donated it. Who built the motel ? 

Mr. Fraser. The motel, or visiting officers’ quarters, is owned and 
operated by the Offutt Air Force Base Officers Club. It was built 
by the Officers Club with a loan of $200,000 (nonappropriated funds) 
and a gift of $100,000 by the people of Omaha. It is situated ad- 
jacent to the Officers Club on Government property at Offutt Air 
Force Base. 

Senator Cannon. It is built on the base? 

Mr. Fraser. That is right. 
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Senator Cannon. It was just built and turned over to them, is that 
it? 


Mr. Fraser. That’s right. 

Senator Cannon. But that is not used for on-base housing, that is 
used for visitors ? 

Mr. Fraser. That’s right. 

Senator Casz. For a transient operation ¢ 

Mr. Fraser. For men from foreign countries who will be there for 
an inspection and they will be shown through all of the command and 
they will be there overnight probably, and maybe they have early 
morning meetings and different things and it is inconvenient to can 
them transported clear back up to Omaha for a hotel. 

Senator Cannon. When was this done / 

Mr. Fraser. It just opened lately. It was dedicated within the last 
30 days. 

Senator Casr. The motel operators or the hotel owners, have they 
made any protest against that ¢ 

Did the hotel owners or the motel operators oppose it ? 
Mr. Fraser. No, we did not hear of any opposition to it. Of course, 
is not tremendous, it has 50 rooms. 
Senator Cannon. Do you have anything further, Senator Case ? 
Senator Case. No. 
Senator Cannon. Thank you very much, Mr. Fraser. 
We appreciate your help in appearing before this committee. 
Mr. Fraser. I hope I have been helpful. 
Senator Cannon. Are there any other witnesses, Mr. Clerk ? 
Mr. Nease. There are no other witnesses. 
Senator Cannon. If there are no other witnesses then the commit- 
tee will stand adjourned until further call of the Chair. 

(Whereupon, at 12:45 p.m. the subcommittee adjourned, subject 
to the call of the Chair.) 
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AppENpIx | 
OPINION OF THE ATTORNEY GENERAL OF THE UNITED STATES 


AUTHORITY OF CONGRESSIONAL COMMITTEES TO DISAPPROVE ACTION OF 
SXECUTIVE BRANCH 
Section 601 of the act of September 28, 1951, c. 434, 65 Stat. 336, 365, provides, in effect, 
that no accessions, leases, transfers, or declarations of surplus, of any real property, 
may be made by any designated officer of the military departments, where the amount 
involved exceeds $25,000, unless the designated officer of the military department first 
comes into agreement with the Committees on Armed Services of the Senate and of the 
House of Representatives. In this aspect it reflects an attempted exercise of executive 
authority by the legislative branch of the Government not warranted by the Constitution 
and is, therefore, unconstitutional. See also 37 Op. 56; 41 Op. No. 32 of July 13, 1955. 


Avucust 8, 1957.* 
The PRESIDENT. 

Deak MR. PRESIDENT: By letter of July 23, 1957, from the Honorable Gerald 
D. Morgan, the Attorney General was asked to give his advice to you on the 
constitutionality of certain provisions of section 601 of Public Law 155, 82d 
Congress, Ist session (65 Stat. 365). 

Section 601 reads as follows: 

“Sec. 601. The Secretary of the Army, the Secretary of the Air Force, the 
Secretary of the Navy, or the Administrator of the Federal Civil Defense Ad- 
ministration, as the case may be, or his designee, shall come into agreement 
with the Committee on Armed Services of the Senate and of the House of 
Representatives with respect to those real-estate actions by or for the use of 
the military departments or the Federal Civil Defense Administration that are 
described in (a) through (e) below, and in the manner therein described. 

“(a) Acquisitions of real property where fee title is to be acquired for an 
amount estimated to be in excess of $25,000. In those cases where individual 
acquisitions are to be made as part of a project, the agreement to be reached 
shall be based on general plans for the project, which shall include an estimate 
of the total cost of the lands to be acquired. 

“(b) Leases to the United States of real property where the estimated an- 
nual rental is in excess of $25,000. In those cases where individual leases are 
to be made as part of a project, the agreement to be reached shall be based 
on general plans for the project, which shall include an estimate of the total 
cost of the leases to be made. 

“(ce) Leases of Government-owned real property where the estimated annual 
rental is in excess of $25,000. 

“(d) Transfers of Government-owned real property with an estimated value 
in excess of $25,000 under the jurisdiction of the military departments or the 
Federal Civil Defense Administration, which are to be made to other Federal 
agencies, or to States, including transfers between the military departments. 

“¢e) Reports to a disposal agency of excess Government-owned real property 
with an estimated value in excess of $25,000.” 

The effect of these provisions is that no acquisitions, leases, transfers, or 
declarations of surplus of any real property by any of the military departments 
may be made, where the amount involved exceeds $25,000 unless the designated 
officer of the executive department comes inte agreement with the Committees 
on Armed Services of the Senate and of the House of Representatives. 

Legislative proposals and enactments in recent years have reflected a grow- 
ing trend whereby authority is sought to be vested in congressional committees 


*Released for publication January 30, 1958. 
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to approve or disapprove actions of the executive branch. Of the several legis. 
lative devices employed, that which subjects executive department action to 
the prior approval or disapproval of congressional committees may well be the 
most inimical to responsible government. It not only permits organs of the 
legislative branch to take binding actions having the effect of law without oppor. 
tunity for the President to participate in the legislative process, but it algo 
permits mere handfuls of members to speak for a Congress which is given no 
opportunity to participate as a whole. An arrangement of this kind tends to 
undermine the President’s position as the responsible Chief Executive. 

Action by several prior Presidents on matters of this kind has been some. 
what inconsistent. In 1920, President Wilson disapproved an appropriation 
bill which provided that the printing of magazines by executive agencies must 
have the prior approval of the Joint Congressional Committee on Printing on 
the ground that this provision would have vested executive branch functions 
in a congressional committee (59 Cong. Rec. 7026). Later, in 1933, a bill 
(H.R. 13975, 72d Cong., 2d sess.) was passed prohibiting certain income and 
other tax refunds in excess of $20,000 without prior approval by the Joint 
Committee on Internal Taxation, which could also fix the amount of each refund. 
President Hoover disapproved the bill on constitutional grounds (76 Cong. Ree, 
2445), following the Attorney General’s advice that the provision invalidly 
attempted to vest an executive function in a congressional committee (37 
Op. 56 (1933) ). 

During the past dozen years or so, provisions for control by congressional 
committees have related, in large part, to real estate transactions of the armed 
forces. Thus, the act of March 26, 1948 (57 Stat. 52), provided that “the Sec. 
retary of the Navy shall report to the Senate and House Naval Affairs Commit- 
tees all * * * prospective acquisitions” of land under the authority of the act. 
During the House debate on the bill, a letter was read from the Secretary of 
the Navy wherein that official stated: “I understand further that the committee 
understands from the wording of the amendment that the Department will come 
into agreement with the Naval Affairs Committees of the House and Senate with 
respect to acquisitions before final commitments are made. This procedure is 
acceptable to me” (89 Cong. Rec. 1229 (1943)). This interpretation of the 1948 
statute was formalized by subsequent legislation and made applicable to all land 
acquisitions and disposals by the Navy in 1944, the statute providing that “the 
Secretary of the Navy shall come into agreement with the Naval Affairs Commit- 
tees of the Senate and of the House of Representatives with respect to the terms 
of such prospective acquisitions or disposals * * *” (58 Stat. 190). 

This was interpreted in practice as giving to the committees a veto power 
over such transactions. For example, in 1951, Representative Vinson, chairman 
of the House Committee on Naval Affairs and of the successor Committee on 
Armed Forces, stated “We have rejected many [proposed transactions]” (97 
Cong. Rec. 5437). 

In 1951, a predecessor bill to the law here under consideration was passed by 
the Senate and House. It would have required the Secretaries of the Navy, 
Army, and Air Force and the Federal Civil Defense Administrator to “come 
into agreement” with the Senate and House Committees on Armed Services with 
respect to land purchases, leases involving annual rentals in excess of $15,000, 
and transfers to other governmental agencies of real estate (H.R. 3096, 82d Cong., 
lst sess. 1951)). In disapproving the bill, President Truman emphasized the 
practical administrative difficulties rather than constitutional objections. How- 
ever, he also stated (H.R. Doc. No. 133, 82d Cong., 1st sess., p. 3, 1951) : 

“T am concerned by what appears to me to be a gradual trend on the part of 
the legislative branch to participate to an even greater extent in the actual 
execution and administration of the laws. Under our system of government it 
is contemplated that the Congress will enact the laws and will leave their ad- 
ministration and execution to the executive branch.” 

Upon consideration of the veto, Representative Patman urged that if the dis- 
approval power to be vested in the committees was a legislative function, it 
could be performed only by the two Houses, and that if it was an executive func- 
tion, it could not be performed by a legislative committee (97 Cong. Rec. 5448). 
The House overrode the veto (97 Cong. Rec. 5445), but the Senate did not act 
upon it. However, a few months later, on September 28, 1951, President Truman 
approved without comment the present law. 

The “come into agreement” requirement appeared thereafter in a 1952 act 
authorizing secret or unspecified military construction. It contained the provi- 
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sion that ‘the Secretary of the military department authorized to establish or 
develop such public work, or his designee, shall come into agreement with the 
Committees on Armed Services of the Senate and of the House of Representa- 
tives with respect to the cost of construction of such public work * * *” (66 
Stat. 625). 

Another 1952 statute contained, apparently for the first time, a requirement 
subjecting proposed administrative action to the prior approval of the chairman 
of a congressional committee. The Supplemental Appropriation Act, 1953, pro- 
vided that a circular issued by the Director of the Budget prescribing the 
policy for determining rents for Government-owned living quarters furnished 
to Federal employees “may be amended or changed during such [the current 
fiscal] year by the Director of the Budget with the approval of the chairman 
of the Committee on Appropriations of the House of Representatives” (66 Stat. 
661). This requirement was subsequently continued in force. 

During the 83d, Congress, you disapproved an act of Congress which would 
have invaded the prerogatives of the executive branch of the Federal Govern- 
ment. H.R. 7512, 88d Cong., 2d sess., authorized the Secretary of the Army to 
convey federally-owned lands situated within the Camp Blanding Military Res- 
ervation, Florida, only upon the condition that, prior to the consummation of 
such a conveyance agreement, the Secretary of the Army or his designee “shall 
come into agreement with the Committees on Armed Services of the Senate and 
the House of Representatives concerning the terms of such an agreement.” In 
your veto message to the House of Representatives (100 Cong., Rec., pt. 6, p. 
7135), you stated : 

“The purpose of this clause is to vest in the Committees on Armed Services 
of the Senate and House of Representatives power to approve or disapprove 
any agreement which the Secretary of the Army proposes to make with the 
State of Florida pursuant to section 2(4). The practical effect would be to 
place the power to make such agreement jointly in the Secretary of the Army 
would violate the fundamental constitutional principle of separation of powers 
would violate the fundamental constitutional principal of separation of powers 
prescribed in articles I and II of the Constitution which place the legislative 
power in the Congress and the executive power in the executive branch.” 

The Camp Blanding legislation was then repassed without the “come into 
agreement” provision. 

During the same Congress, the Senate Committee on Public Works reported 
a bill (H.R. 6342) which provided that no agreements for the acquisition of 
title to real property and for certain other purposes by the Administrator of 
General Services and the Postmaster General should be executed until the 
Administrator or Postmaster General had come into agreement with the Com- 
mittees on Public Works of the Senate and House with respect to such agree- 
ments. During the Senate debate on the bill, a departmental memorandum of 
law was inserted in the Congressional Record in which the position was taken 
that such a provision would vest executive functions in congressional commit- 
tees and, thereby, would violate the separation of powers principle of the Con- 
stitution (100 Cong. Rec., pt. 4, 4879, April 8, 1954). The Senate, however, 
overwhelmingly refused, by a vote of 60 to 8, to delete this provision (100 Cong. 
Rec. pt. 8, p. 10017). 

After Senate passage of the bill, the Department transmitted, on May 14, 
1954, to the Chairman of the House Committee on Public Works, a more detailed 
memorandum setting forth the same constitutional objections. On May 25, 1954, 
you disapproved the Camp Blanding Military Reservation bill (H.R. 7512) on 
the constitutional grounds indicated above. Apparently in deference to that dis- 
approval, the Conference Committee revised H.R. 6342 so as to eliminate the 
come-into-agreement provision. 

During the 84th Congress, you asked for the advice of the Attorney General 
in reference to certain provisions of the Department of Defense Appropriation 
Act, 1956 (B.R. 6042, 69 Stat. 301). Section 638 of that bill prohibited the use 
of appropriated funds for the disposal or transfer of work performed by De- 
partment of Defense civilian personnel for 3 years or more “unless justified to 
the Appropriations Committees of the Senate and House of Representatives, 
at least ninety days in advance of such disposal or transfer,” with the proviso 
that “no such disposal or transfer shall be made if disapproved by either com- 
mittee within the ninety-day period by written notice to the Secretary of 
Defense.” 

In his letter to you of July 13, 1955, since published as an opinion of the 
Attorney General (41 Ops., No. 32), you were advised : 
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“The practical effect of these provisions is to vest the power to administer 
the particular program jointly in the Secretary of Defense and the members of 
the Appropriations Committees, with the overriding right to forbid action re. 
served to the two Committees. This, I believe, engrafts executive functions 
upon legislative members and thus overreaches the permitted sweep of legisla- 
tive authority. At the same time, it serves to usurp power confided to the execu- 
tive branch. The result, therefore, is violative of the fundamental constity- 
tional principle of separation of powers prescribed in Articles I and II of the 
Constitution which places the legislative power in the Congress and the 
executive power in the executive branch. 

“Another aspect of invalidity, of equal force, is presented by the proviso. 
Thus, while the Congress may enact legislation governing the making of Govy- 
ernment contracts, it may not legally delegate to its committees or members the 
power to make contracts, either directly or by conferring upon them power to 
disapprove a contract which an officer of the executive branch proposes to make. 
Apart from the right of the Congress as a whole with respect to contractual au- 
thority, it is quite clear that committees of the Congress do not have the legal 
capacity to enact legislation. Nevertheless, the Appropriations Committees of the 
Senate and the House of Representatives have assumed to themselves that power 
in the present instance.” 

The Attorney General further advised, in connection with this bill, that since 
section 638 was, in his view, separable from the remainder of the act, and as it 
did not bear upon its substance as a whole, disapproval of the act was not deemed 
necessary. Instead, it was suggested that the offending section was not to be re- 
garded as a legally binding limitation which the Congress could constitutionally 
impose. In your statement of July 13, 1955, to the Congress, you advised that 
section 638 would be “regarded as invalid by the executive branch of the Govern- 
ment in the adminstration of H.R. 6042, unless otherwise determined by a 
court of competent jurisdiction” (100 Con. Rec., pt. 6, 7135, bound). 

Another bill of the 84th Congress containing the same legal infirmity was dis- 
approved. H.R. 9893, a bill to authorize construction at military installations 
was returned to the House of Representatives on July 16, 1956 (102 Cong. Ree. 
11788), without your approval because of two objectionable provisions. Section 
301 of that bill provided that none of the authorized appropriations relating to 
the Talos missile “shall be effective until the Secretary of Defense shall have 
come into agreement with the Armed Services Committees of the Senate and of 
the House of Representatives with respect to its utilization.” In rejecting this 
requirement, you stated (H.R. Doc. No. 450, 84th Cong., 2d sess.) : 

“If the committees should fail or decline to agree to the plans prepared by 
the Secretary of Defense, the practical effect of this provision would be to lodge 
in the committees the authority to nullify congressional authorization. 

“The provision would also compel the Secretary of Defense, an executive offi- 
cial, to share with two committees of the Congress the responsibility for the 
earrying out of the Talos missile authorization. This procedure would destroy 
the clear lines of responsibility which the Constitution provides.” 

Section 419 of the same bill contained a like “come into agreement” provision. 
It provided that no contract for family housing units could be entered into 
“unless the Department of Defense * * * has come into agreement with the 
Armed Services Committees of the Senate and House of Representatives.” As 
to these provisions, you stated (id. at p. 2): 

“While the Congress may enact legislation governing the making of Govern- 
ment contracts, it may not constitutionally delegate to its Members or committees 
the power to make such contracts, either directly or by giving them the authority 
to approve or disapprove a contract which an executive officer proposes to make. 

“Two years ago I returned, without my approval, a bill (H.R. 7542, 83d Cong.) 
containing similar provisions. At that time I stated that such provisions violate 
the fundamental constitutional principle of separation of powers prescribed in 
articles I and II of the Constitution which place the legislative power in the 
Congress and the executive power in the executive branch. 

“Once again, I must object to such a serious departure from the separation 
of powers as provided by the Constitution. Any such departure from constitu- 
tional procedures must be avoided. 

“I am persuaded that the true purpose of the Congress in the enactment of 
both of these provisions was to exercise a close and full legislative oversight 
of important programs of the Department of Defense. This purpose can be 
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properly attained by requiring timely reports from the Executive. Such reports 
would provide the Congress with the basis for further legislative action it may 
find to be necessary.” 

These objectionable provisions were subsequently eliminated (see 102 Cong. 
Rec. 11924, July 17, 1956). 

A year ago, on August 6, 1956, you issued a statement voicing objection to cer- 
tain provisions of a bill calling for committee approval or disapproval in terms 
somewhat different from the “come into agreement” provision, but of like pur- 
pose and effect. H.R. 5881 (70 Stat. 1044) authorizes the Secretary of the In- 
terior to contract with States, irrigation districts, and others within the 17 
western reclamation States to assist in the construction of small reclamation 
projects. In approving the bill, you stated: 

“I have approved this bill only because the Congress is not in session to re- 
ceive and act upon a veto message and because I have been assured that the 
committees which handled the bill in the Congress will take action to correct 
its deficiencies early in the next session. Specifically, a provision found in Sec- 
tion 4(c) is seriously faulty. The section provides that : 

“«‘* * * no such contract shall be executed by the Secretary prior to sixty 
calendar days * * * from the date on which the project proposal has been sub- 
mitted to both branches of the Congress for consideration by the appropriate 
committees thereof, and then only if neither such committee, by committee reso- 
lution and notification in writing to the Secretary, disapproves the project pro- 
posal within such period: Provided, That if both such committees, in the same 
manner and prior to the expiration of such period, approve the project proposal, 
then the Secretary may proceed to execute the contract: Provided further, That 
in the event either committee disapproves the project proposal, the Secretary 
shall not proceed further unless the Congress has approved the same.’ 

“This language would thus require, before a project negotiated under the 
Act is allowed finality, a further act by the legislature. The action required 
ean be viewed as either a legislative act or an executive act. However con- 
strued, constitutional defects are inherent. Viewed as requiring a further leg- 
islative act, the section is open to the objection that it involves an unlawful 
delegation by the Congress to its committees of a legislative function which the 
Constitution contemplates the Congress itself, as an entity, should exercise. 

“If the further act is considered as not legislative in nature, then there is 
involved what appears to be an unconstitutional infringement of the separation 
of powers prescribed in Articles I and II of the Constitution. I do not believe 
that the Congress can validly delegate to one of its committees the power to 
prevent executive actions taken pursuant to law. To do so in this czse would 
be to divide the responsibility for administering the program between the Sec- 
retary of the Interior and the designated committees. Such a procedure would 
be a clear violation of the separation of powers within the Government and 
would destroy the lines of responsibility which the Constitution provides. 

“Furthermore, the negotiation and execution of a contract is a purely executive 
function. Although the Congress may prescribe the standards and conditions 
under which executive officials may enter into contracts, it may not lodge in its 
committees or members the power to make such contracts, either directly or by 
giving them the power to approve or disapprove a contract which an executive 
officer proposes to make. 

“I believe it to be my duty to uphold the Constitutional principle that only 
the Congress can make the laws and only the executive branch can administer 
them. I am certain that there is little disagreement with this proposition and 
I have been assured that the purpose of the Congress in approving Section 4(c) 
was to facilitate legislative oversight of a new program. Fortunately that ob- 
jective can be attained through well tested procedures fully compatible with 
our system of Government; for example, the Congress may require the Secre- 
tary of the Interior to submit such reports as it may find of value in carrying 


on its legislative functions.” (U.S. Code Congressional and Administrative 


News, v. 3, pp. 4836-4837, 84 Cong., 2d sess., 1956. ) 

The statement concluded with the observation that the Secretary of the Interior 
will prepare to take action as soon as appropriations are made to implement the 
bill and “‘Section 4(c) has been removed or revised.” 

With reference to Public Law 155, it is noted that the Commission on Organi- 
zation of the Exeeutive Branch of the Govertiment (the so-calfed Hoover Com- 
mission) urged the repeal of section 601 in Recommendation No. 10 of its Report 
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on Real Property Management (Report Nos. 11-19 and Index, v. 2; pp. 35-36, 
1955). The Commission also observed: “The Commission * * * questions the 
appropriateness of congressional committee participation in the executive fune- 
tion of operation on the ground that it is an invasion of the executive by the 
legislative branch” (H. Doc. No. 177, p. 36, 84th Cong.). 

By letter of April 27, 1956, this Department responded to the request of Senator 
McClellan, Chairman, Committee on Government Operations, for our views on 
S. 2479 “To repeal section 601 of Public Law 155, Eighty-second Congress.” In 
favoring enactment of the bill, the Department’s letter pointed out that the pro- 
vision sought to be repealed was similar to that contained in H.R. 7512, 884 
Congress (Camp Blanding Military Reservation, Florida) ; that your veto mes- 
sage presented the constitutional objections to the provision; and that “The 
position taken by the President in his veto of H.R. 7512 is equally valid with 
respect to section 601 of Public Law 155.” 

It thus appears that you have consistently opposed an invasion of executive 
office functions and powers through legislative devices of the character indicated. 
Your position in such regard is, I believe, fully supported by sound constitutional 
doctrine. 

I am of the opinion that section 601 of Public Law 155, 82d Cong., 1st sess., 
reflects the exercise of legislative authority not warranted by the Constitution 
and that it is, therefore, unconstitutional. 

You have also asked for advice as to the appropriate courses of action which 
might be taken in the event the indicated provisions are viewed as unconstitu- 
tional. I believe the most effective and practical course of action would be to 
urge the repeal by the Congress of section 601, along the lines of the bill (S. 
2479) introduced during the last Congress. If you are agreeable to this sugges- 
tion, the Department of Justice would be happy to cooperate with the Bureau of 
the Budget in preparing such material as may be required. 

Respectfully, 
WILLIAM P. Rogers, 
Acting Attorney General. 
Appenpix IT 


QUESTIONS PROPOSED BY SENATOR CLAIR ENGLE WitH ANSWERS OF DEPART- 
MENT OF THE AIR FORCE 


VANDENBERG AIR FORCE BASE, CALIF. 


. How much housing do you have at Vandenberg Air Force Base now? 

Does this fill your requirements? 
What are your requirements? 
. Did you ask for this many in the bill? 
How many units of housing did you request initially ? 
Why was your initial request reduced? 
. Is there adequate community housing available for those personnel who can- 
not be provided housing on base? 

8. Where are these people living now? 

9. Is this requirement for housing firm in the long-range picture? 

10. What do you suggest as a solution to your housing problem at Vandenberg? 
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ANSWERS TO QUESTIONS ON VANDENBERG AIR FORCE BASE 


1. Adequate on-base housing now consists of : 
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2. No. This is only 54 percent of our total requirement. 
3. Requirements : 





i Sent MOU ooo aaa wae a een an anaaacaseerineeeiaeis 2, 620 
Negataaimnenpecres pei eatin enear may pelt ea ese er appease penempee re oa a 50 
a eaaalneematendin ele ren af eden nes ont 2, 670 
I hc Set sa ts hg Bb ead aca gl ascend 1, 450 
a or ee re eae ana ane oe 1, 220 
a oi DOPOes DEORTAMINE TACtOT.... oe nn cence nee 270 
| a Catia ee speedy pn dng eetdaartee etal Mie bbe ate ya) net Beant lee 950 


4. The bill requests only 400 units. 

5. The Air Force initially requested 950 units. 

6. No specific reasons stated. Informally advised this would provide for in- 
cremental building. 

7. Only 35 adequate private rentals are available within SAC’s 10-mile com- 
muting distance. Approximately 800 other units are available within a 100- 
mile radius. All of these units are currently occupied. No additional units are 
available. 

8. Approximately 180 families live in Lompoc—8 miles away; 330 live in Santa 
Maria—22 miles; over 400 live from 28 to 65 miles away in Santa Barbara and 
San Luis Obispo. Others live as far away as Los Angeles—180 miles and com- 
mute on weekends. 

9. The 950-unit project was based on previding adequate housing, both on-base 
and off-base, for 90 percent of those personnel projected for Vandenberg AFB 
at end fiscal year 1962. The long-range requirement for Vandenberg housing is as 
firm as the missile weapons system. 

10. The Air Force suggests authorization be given to construct the full 950 
Capehart units at Vandenberg AFB. 


TRAVIS AIR FORCE BASE 


1. How many units of housing are in the bill for Travis Air Force Base? 
2. Is this the number originally requested by the Air Force? 
3. Was this reduction made by your request or during review of the program? 
4. By which reviewing agency? 
5. On what basis was this reduction made? 
6. What are your total housing requirements at Travis? 
7. Where are your people living now? 
8. I understand you recently had a special survey at Travis to study the 
capability of the local communities to provide family housing. What were the 
results of this survey? 

9. Does the long-range planning for Travis justify more than the 600 units 
now in the bill? 

10. What do you suggest as a solution to your housing problem at Travis? 


ANSWERS TO QUESTIONS ON TRAVIS AIR FORCE BASE 


Six hundred. 
No. Air Force originally requested 780 units. 
Reduction made during review of the program. 
Bureau of the Budget. 

5. Basis not stated. Arbitrary decision to reduce quantity from 780 to 600 
units. 
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Total 6, 440 
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7. Adequate Assets: 


Community support 
Conditional community support 


Total 
Total adequate assets 
Deficit for officers and senior airmen 


8. A special consultant for the Department of Defense together with repre- 
sentatives from the Air Force determined that sufficient private rentals were not 
now available and it was not feasible for private interest to construct sufficient 
rental units to rent at a price within the quarters allowances of the unhoused 
military personnel. The Department of Defense special consultant recommended 
construction of the full 780 units. 

9. The requirement for the originally requested 780 units was based on the 
end fiscal year 1962 deployment of units at Travis Air Force Ba#e. Construction 
of the 780 units will provide on-base housing for the only 51 percent of the long- 
range requirement. If we requested the full 55 percent of on-base housing allow- 
able, we would require 960. 

10. The Air Force recommends they be authorized to construct the full 780 
Capehart units originally requested. 


x 











